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Call  to  Order: 


2:00  p.m 


Present:  Conuniss loners  Thomas  P.  White,  Thos .  F.  Stack, 

Richard        Goldman,  Joseph  I.  Kelly 

AiDsents  ComiTdissioner  Oliver  M.  Rousseau 

President  Thomas  P.  White  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Stack, 

The  minutes  of  the  regular  meeting  of  the  Commission  held  July  25, 
1967,  were  approved. 

On  motion  of  Commissioner  Stack,  seconded  by 
RESOLUTION  Commissioner  Goldman,  the  following  resolutions 

NO.  were  adopted: 

67-0784    H  Granting  extension  of  time  -  submission  of 

preliminary  report  under  Professional  Services 
Contract  -  Engineering  Study  of  Additions  to 
Hetch  Hetchy  Project 

67-0785    H  Completion  of  Hetch  Hetchy  Contract  No.  363 — 

Installation  of  Valves,  Venturi  Meter,  Cross- 
Connection  and  Related  Work,  San  Joaquin  Pipeline 
No.  3.     $312,031.20,  as  modified. 

Vote:     Ayes-Commissioners  White,  Stack,  Goldman 
Kelly 

Absent-Commissioner  Rousseau 


On  motion  of  Commissioner  Stack,  seconded  by 
Commissioner  Goldman,  the  following  resolution 
was  adopted: 

67-0786  Bid  Call:     Contract  HH  402 — Repaving  Cherry 

Access  Road,  Jones  Point  to  Cherry 
River  Bridge.     Estimated  cost,  $83,000. 

Contract  WD  1340 — Laying  of  8"  Ductile 
Iron  Main  in  Indiana  Street  between 
2  5th  Street  and  Army  Street.  Estimated 
cost,  $16,835. 

Contract  MR  524 — Paint  8th  Avenue  and 
Geary  Substation.  Estimated  cost, 
$6,200. 

Vote:     Ayes-Commissiioners  White,  Stack,  Goldman 
Kelly 

Absent-Commissioner  Rousseau 


On  motion  of  Commissioner  Stack,  seconded  by 
Commissioner  Goldm.an,  the  following  resolution 
was  adopted: 

67-0787    A  Authorizing  tenant  work  -  approve  the  final 

drawings  submitted  by  Council  of  California 
Growers 
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Votes     Ayes -Commissioner  White,  Stack,  Goldman, 
Kelly 

Absent-Commissioner  Rousseau 


On  motion  of  Commissioner  Stack,  seconded  by 
Commissioner  Goldman,  the  following  resolution 
was  adopted? 

Completion  of  AD  Contract  No.  471 — South  Terminal 
Baggage  Facilities  at  San  Francisco  International 
Airport.     $24,435,  as  modified. 

Vote:     Ayes-Commissioner  White,  Stack,  Goldman, 
Kelly 

Absent-Commissioner  Rousseau 


On  motion  of  Commissioner  Stack,  seconded  by 
Commissioner  Goldman,  the  following  resolution 
was  adopted: 

Completion  of  AD  Contract  No.  459 — Additional 
Operations  Area,  Lower  Level,  Pier  FF  at  San 
Francisco  International  Airport  -  $18,743, 


Vote:     Ayes -Commissioner  White,  Stack,  Goldman, 
Kelly 

Absent-Commissioner  Rousseau 


On  motion  of  Commissioner  Stack,  seconded  by 
Commissioner  Goldman,  the  following  resolution 
was  adopted: 

Award  of  Contract  No.  AD  490 — Nursery-South 
Terminal  and  Floors  and  Ceilings-Pier  G  at  San 
Francisco  International  Airport,  to  Kenneth  K. 
Lind  of  San  Francisco  -  $41,404.02 

Vote:     Ayes -Commissioner  White,  Stack,  Goldman, 
Kelly 

Absent-Commissioner  Rousseau 


On  motion  of  Commissioner  Stack,  seconded  by 
Commissioner  Goldman,  the  following  resolutions 
were  adopted: 

Bid  call-  Lease  of  space  in  Air  Cargo  Building 
No.  5 — rental  not  less  than  $3.25  per  sq.  ft. 
per  year  during  initial  term,  or  an  annual  rental 
of  $212,720. 

Completion  of  AD  Contract  No.  44 OR — South  Terminal 
Baggage  Conveyors,  Systems  7  and  11  at  San 
Francisco  International  Airport.  $49,052,32, 
as  modified. 
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Amendment  to  space  permit  issued  Japan  Air  Lines, 
under  Resolution  No.  66-0920,  adopted  November  22, 
1966o 

Votes     Ayes -Commissioners  White,  Stack,  Goldman, 
Kelly 

Absent-Commissioner  Rousseau 


On  motion  of  Commissioner  Stack,  seconded  by 
Commissioner  Goldman,  the  following  resolutions 
were  adopted s 

Award  of  Contract  WD  No.  1311 — Replacement  of 
Pumping  Units  at  Central  Pump  Station,  to 
Mitchell  Plumbing  Co.   -  $173,959. 

Amending  Revocable  Permit  issued  Hayward  Building 
Material  Company  to  reflect  name  change  issued 
under  Resolution  No,   67-0437,  dated  May  23,  1967, 

Travel  Expense  Voucher  -  $486.06  -  Robert  M.  Desky, 
Deputy  City  Attorney,  trips  to  Seattle,  Washington, 
July  10-11,  1967  -  $149.24;  Seattle,  Washington, 
July  23-25,   1967  -  $161.39?  Los  Angeles  and  San 
Diego,  California,  August  7-11,  1967  -  $175.43. 

Revocable  Permit  to  Fred  E.  and  Laura  J.  Fishering, 

Revocable  Permit  to  James  H.  Baird. 

Modification  of  WD  Contract  No.  1210  -  Debit 
$358.49. 

Award  of  Contract  No.  WD  1315— Laying  of  6",  8", 
and  12"  Ductile  Mains  in  Illinois  Street  between 
18th  and  23rd  Streets,  to  Lowrie  Paving  Company  - 
$41,833.40 

Award  of  Contract  No.  WD  1278--Replace  property 
line  fence  near  Rutland  Street — San  Jose  Steel 
Co.,  Inc,  San  Jose  -  $6,745.40 

Revocable  Permit  to  Lee  J,  Amaral 

Revocable  Permit  to  Walter  T.  Vandiver 

Completion  of  Contract  No.  WD  1280 — Construction 
of  Alameda  Creek  Siphon  No.  3  -  $32,400.70,  as 
modified. 

Completion  of  Contract  No.  WD  1302 — Laying  of  4" 
and  6"  Ductile  Iron  Mains  in  Mason  and  Hayes 
Streets  -  $9,653.08,  as  modified. 

Revocable  Permit  to  Mort  Silberman,  dba  B.  &  B. 
Steel  and  Supply  Company 

Cancellation  of  claims  against  debtors  and  write- 
off of  uncollectible  accounts  -  $233.77 
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67-0808    W  Extension  of  Neighborhood  Youth  Corps  Program 

through  October  15,  1967, 

67-0809    W  Approving  settlement  antitrust  actions  —  Water 

Pipe  City  v.  United  States  Steel  Corporation,  et 
al  (Southwest  Welding  and  Manufacturing  Company) 
No.  43729  USDC  ND  California 

Votes     Ayes-Commissioners  White,  Stack,  Goldman 
Kelly 

Absent-Commissioner  Rousseau 


On  motion  of  Commission  Stack,  seconded  by 
Commissioner  Goldman,  the  following  resolutions 

were  adopted s 

67-0810    M  Traveling  Expense  Voucher  -  $272,55  -  Vernon  W. 

Anderson,  General  Manager,  Municipal  Transit 
System,  trip  to  Kent,  Ohio  -  July  24-August  4, 
1967  -  Urban  Transportation  Managerial  Training 
Summer  Seminar. 

67-0811    M  Approving  payment  of  claims  -  Municipal  Railway  - 

month  of  July  1967  -  $29,497.41 

67-0812    M  Approving  compromise  and  collections  of  damage 

claims  against  miscellaneous  debtors  -  Municipal 
Railway  -  $1,812,49 

67-0783    MR  Approving  payment  of  claims  against  the  Municipal 

Railway  in  the  amount  of  $20,346.95, 

67-0813    M  Completion  of  Contract  No.  MR  520 — Exterior  and 

Interior  Painting  Forest  Hill  Station  Building  - 
$12,648.50,  as  modified. 

67-0783    M  Ratification  of  Resolution  No.  67-0783  requesting 

Bid  Call  for  Municipal  Railway  Tire  Rental 
Contract, 

Votes     Ayes -Commissioners  White,  Stack,  Goldman, 
Kelly 

Absent-Commissioner  Rousseau 


On  motion  of  Commissioner  Stack,  seconded  by 

Commissioner  Goldman,  the  following  resolutions 

were  adopted  % 

67-0814    GO  Approving  attendance  at  National  Safety  Congress 

and  Exposition  of  1967  in  Chicago,  Illinois  - 
October  23-26,  1967. 

67-0815    GO  Approving  the  retention  of  special  counsel  to 

assist  the  City  Attorney  with  prosecution  of 
anti-trust  actions  -  Steel  Railroad  Wheels,  Copper 
Tubing  and  Chlor-Alkali  Products  -  $12,000. 

Votes Ayes -Commissioners  White,  Stack,  Goldman 
Kelly 

Absent-Commissioner  Rousseau 


Copies  of  the  above  resolutions  are  on  file  in  the  office  of  the 
Secretary  and  Assistant  General  Manager  of  the  Public  Utilities 
Commission. 
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Resolution  No.  G7-0784  granting  extension  of  time  for  submission 
of  prelirainary  report  under  Professional  Services  Contract  for 
Engineering  Study  of  Additions  to  lletch  iletchy  Project, 
Oral  Lo  rloore.  General  lianager  of  Ketch  Hetchy  Project,  stated 
that  this  was  for  initial  definitive  planning  of  Hetch  Hetciiy 
facilities.     The  contract  was  awarded  last  fall  in  expectation  that 
the  contractor  would  have  good  weather  to  proceed.     Because  of 
severe  weather  conditions,  contractor  could  not  get  going  and 
his  report  was  delayed. 

rir.  lioore  stated,  in  regard  to  Rbsolution  No,  67-0706,  that  this 
was  for  work  from  top  of  Jones  Point  down  into  Early  Intake.  This 
is  main  access  road  to  Cherry  River  Bridge. 


itiklfkici: 


At  2s 15  p.m.,  on  motion  of  Commissioner  Stack,  seconded  by  Com- 
missioner Kelly,  a  recess  was  called  to  attend  the  Hoard  of  Super- 
visors meeting  to  discuss  a  proposal  before  the  Board  to  appropriate 
so-called  surplus  funds  of  the  Public  Utilities  Commission  to  the 
General  Fund, 

At  4  s  30  p.m.,  the  Commission  was  resum*ed.     Commissioner  Rousseau 
was  recorded  as  still  being  absent. 


Resolution  No.  67-0790  •>  Ax^ard  of  AD  Contract  Ho.  490  -  Mr,  Tioore 
said  that  the  low  bidder,  rioreau  Construction  Company,  who  withdrew 
his  bid  x^ithout  penalty,  had  an  error  on  his  work  sheets.  Com- 
missioner Stack  asked  if  it  is  necessary  to  include  work  sheets 
with  bids,  and  rir.  lioore  said  that  this  was  not  a  standard  pro- 
cedure, that  it  is  done  only  if  we  ask  for  them,    ^Je  have  no  right 
to  require  the  contractor  to  submit  his  work  sheet. 

Commissioner   Jhite  said  he  thought  that  a  request  was  made  some 
years  ago  for  work  sheets  for  bids,  because  there  was  some  question 
vjith  regard  to  a  contract  where  a  lovj  bidder  said  he  had  made  a 
mistake,  and  that  this  should  be  found  in  the  minutes. 

12r,    /illiam  F.  Bourne,  Public  Utilities  Counsel,  said  this  matter 
of  requesting  vjork  sheets  was  discussed  at  that  time  and  it  was 
determined  that  it  would  not  be  practicable  and  the  Public  Utilities 
Commission  resolved  that  it  vjould  not  ask  for  these. 

Mr.  Carr  said  he  would  check  this  in  minutes  and  see  if  Commission 
would  pass  another  resolution  if  necessary. 


Mr.  Carr  introduced  TJarren  McClureof  Belmont  IJater  District,  and 
Warren  J,  Mitchell  of  the  Redx^ood  City  Water  Department,  uho 
had  been  present  to  speal:  before  the  Board  of  Supervisors  opposing 
transfer  of  Water  Department  funds  to  the  General  Fund. 

Commissioner  White  thanked  them  for  coming  up,  and  for  their 
cooperation. 
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Resolution  Mo.  67-0808  -  I'xtension  of  neighborhood  Youth  Corps 
Program  -  Commissioner  ^Jhite  asked  if  this  Program  vjas  adequately 
financed,    TJilliam  Jo  Dvjyer,  Accounts  Bureau  Director,  said  that 
there  were  existing  funds  to  carry  this  Program  through  to  Octobr 
15,  1967,  and  that  the  Commission  should  have  new  funds  by  October 
16, 

Resolution  I\fo«  67-0809  -  Approving  settlement  antitrust  actions  - 
iTater  Pipe  City  Vc  United  States  Steel  Corporation,  et  al, 
(Southwest  'Jelding  and  Manufacturing  Corpany) .     In  answer 
to  Commissioner  Stack,  Mr,  Bourne  said  we  will  probably  get  secured 
notes  waiving  interest  in  this  settlement.    On  motion  of  Com- 
missioner Mhite,  seconded  by  Commissioner  Kelly,  the  Cornriissibti 
adopted  Commissioner  Stack's  recommendation  that  the  City  Attorney 
be  requested  to  ask  that  the  payments  be  secured. 


****** 


Resolution  Ho,  67-0810  -  Traveling  Expense  Voucher  -  V,  "7,  Anderson - 
ilr,  Carr  said  that  he  asked  rir.  James  J.  Finn,  Secretary  and 
Assistant  General  Manager,  to  get  a  one  or  two  page  report  from 
persons  taking  trips  for  submission  to  the  Commission. 


****** 


Commissioner  Stack  asked  if  a  composite  list  of  our  Additions  and 
Betterments  and  Reconstruction  and  Replacement  programs  at  the 
Airport  could  be  obtained, 

Mr,  Carr  said  that  as  far  as  the  immediate  expenditures  of  the  Air- 
port and   Jater  Department  are  concerned,  we  have  these  listed  in 
some  detail  and  they  can  be  furnished  in  writing.     This  was  pre- 
sented to  the  Finance  Coiomittee  of  the  Board  of  Supervisors. 

Commissioner  Stack  asked  that  this  information  be  also  given  to 
the  press  and  Mr,  Carr  said  that  the  press  already  has  significant 
information  on  this, 

Mr.  Carr  further  stated  that  there  was  a  five-year  program  for 
capital  improvements  which  is  r^et  forth  in  great  detail,  in  accord- 
ance with  Charter  requirements.    This  program  iijas  approved  by  the 
Board  of  Supervisors. 

He  said  that  he  is  working  with  rir.  Di^jyer  on  another  program  which 
we  think  should  run  longer  than  five  years,  and  will  soon  have 
instructions  for  the  department  heads.     He  said  that  he  is  hopeful 
that  within  a  fei7  weeks  we  can  present  to  the  Commission  for  annual 
up-dating,  our  own  capital  improvements  program  up  to  the  year  1975. 


****** 


Commissioner  Stack  asked  what  steps  are  being  undertaken  to 
establish  a  utility  such  as  the  ^Tater  Department  and  Iletch  lletchy 
in  an  authority  status  rather  than  a  Commission  status  to  permit 
them  to  use  their  own  revenues  for  Reconstruction  and  Replacement 
and  Additions  and  Betterments,  and  to  go  to  bond  if  possible. 
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Mro  Carr  said  there  v/as  some  talk  that  the  whole  service  area 
should  be  organized  in  a  utility  district  which  v/ould  return 
revenues  and  reduce  rates  and  be  self-supporting.    This  was  not 
agreed  upon  by  the  Cityo 

Comriissioner  Stack  said  that  it  would  seer^  to  be  mandatory  that 
the  CoRimission  give  some  thought  to    the  adoption  of  legal  pro- 
cedures in  order  to  prevent  funds  from  being  taken  away  from  the 
people  o 

On  recommendation  of  Mr,  Carr^,  the  Commission  voted  to  include 
Mro  Bourne's  letter  of  September  S,  1967  to  Ilro  Carr,  and  Mr, 
Cooper's  letter  of  August  28,  1967  to  the  Board  of  Supervisors 
with  the  official  copy  of  the  minutes. 


THEREUPON  THE  fISETIWG  ADJOURNED. 
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PUBLIC  UTILITIES  COMMISSION 

©ITY  AND  COUNTY  OF  SXn  FRANCISCO 
RESOLUTION  nWTb ^;  f 


WHEREAS,  City  operates  and  maintains  tbrougli 
its  Public  Utilities  Commission,  a  public  transportation 
system  known  as  the  San  Francisco  Municipal  Railway; 
and 

WHEREAS,  -Ciijy  has  rented  hfel^^etofbi'e  aind  is 
now  renting  th^  ti2?es-  necessary  for  and  to  operate  its 
said  transportation  system  under  a  contract  which  shall 
expire  on  October  31 »  1967;  and 

VKiEREAS,  this  Commission  has  found  and  deter- 
mined that  it  is  for  the  best  interest  and  advantage  of 
the  public  and  necessary  and-  convenient  that  City  enter 
into  a  new  tire  rental  contract  for  the  tires  required  for 
the  use  and  operationof  its  said  transportation  system 
from  the  lowest  responsible  bidder  for  such  contract,  the 
term  of  which  shall  commence  on  November  1,  1967  and  to 
continue  for  a  period  of  six  years  thereafter  with: 
provision  for  an  extension  of  a  like  term  under  certain 
'conditions;  and  ^^i^t-^hj  ;  ;t.;y  ■ 

WHEREAS,  this  Commission  has  considered  the 
form  of  coach  tire  rental  contract  to  be  used  in 
connection  herewith; 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  this 
Commission  hereby  approves  said  coach  tire  rental  contract 
and  hereby  requests  the  Purchaser  of  Supplies  of  the  City 
and  County  of  San  Francisco  forthwith  to  invite  bids  for 
the  award  of  said  contract. 


by  telephone  vote 
on  August  29,  1967 

I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  ^nd  ratified 


at  its  meeting  of. 


September  5,  196; 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  N 


WHEREAS,  This  Commission  authorized  the  execution  of^.,.^,^ 
an  agreement  with  Clair  A.  Hill  &  Associates  -  R.  W.  Beck  and  ,* 
Associates,  Joint  Venture  Engineers,  at  its  meeting  held  on 
January  17,  1967,  by  resolution  No.  67-0030;  and  ^ 

WHEREAS,  This  agreement  stipulated  that  a  preliminary 
report  shall  be  submitted  to  the  City  Staff  within  180  calendar 
days  after  the  effective  date  of  the  agreement,  and  , 

WHEREAS,  Delay  in  the  approval  of  the  agreement  by  City 
and  delays  in  the  exploration  of  the  sites  due  to  inclement 
weather  has  delayed  the  submittal  of  the  preliminary  report 

to  the  City  by  sixty  (60)  calendar  days;  so 

THEREFORE,  BE  IT  RESOLVED,  That  this  Commission  hereby 
grant  the  Engineers  an  extension  of  time  of  sixty  calendar  days 

in  the  submittal  of  the  Hetch  Hetchy  preliminary  draft  to  the 
City. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 

.  >     .    f  SEPTEMBER   5  1967 

at  Its  meeting  of  —  — —  -/—^  —  


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

67-0785 

RESOLUTION  HoL  _  


RESOLVED,  That  this  Commission  accepts  the  work  performed  under 
Contract  No.  HH-363,  Installation  of  Valves,  Venturi  Meter,  Cross- 
Connection  and  Related  Work,  as  satisfactorily  completed;  approves 
a  credit  Modification  of  the  Contract  in  the  amount  of  $10,028.80; 
approves  Final  Payment  in  the  amount  of  $31,610.25  in  favor  of  the 
Contractor,  the  McGuire  and  Hester,  and  allows  91  calendar  days  of 
unavoidable  delay;  64  days  of  which  were  due  to  adverse  weather 
conditions,  27  days  due  to  prevention  of  Contractor  from  prosecu- 
ting the  work  by  acts  of  others. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

SEPTEMBER  51367 

at  its  meeting  of  _  .  


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  •AN  FRANCl«CO.\%' 


RESOLUTION 


-3  the  final  drawings  J 
.  . .  ■■f  ''aliforriia  growers , 

ovn  ?  '     eT'';  vi  t-hout.  rental 

RESOLVED,  That  this  Coiranission  approves  plans  "''''^:L.f  '^^ 


and  specifications,  and  hereby  authorizes  Bid  Call 


;:,hc 


HHWS  Contract  No.  402--Repaving  Cherry  Access  Road,  Jones  -  . 
Point  to  Cherry  Rive 27  Bridge. 

■  •  City  sjiall  ta,ke  all  reasonable  action  arsid  precautions  in  i.ts 

WD  Contract  No.  l340--iiaying  of  8-lnch  Ductile  Iron  Main  " j.^,,,^ 
in  Indiana  Street  Between  25th  Street  and  Army  Street.  \,r^^^ 
,,  "  -  ■^i-.c:  <~  CTT-.-^-   vo''- 1   ■■  ^  and 

ought 

MR  Contract  No.  524-~Painting  at  Eighth  Avenue  and  Geary  ;|;£>te 
Substation. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

SEPTEME^a   5  1967     -   : 

at  its  meeting  oj  — — — _____  — , —  r 


Secretary  and  Assistant  General  Manager 


|»#iJB|.IC  UTILITIES  COMMISSION 


Gim-ANO  CQUNTY  O^^AN  f 


j.-g!aESpLUTipN  No. 


RESOLVED,  That  this  Commission  hereby  approves  the  final  drawings, 
identified  as  Exhibit  "A"  submitted  by  the  Council  of  California  Growers, 
whereby  said  Organization,  at  its  own  and  sole  expense  and  without  rental 
credit,  will  construct  and  install  display  cases  and  do  all  necessary  and 
related  work  in  North  Concourse  at  San  Francisco  International  Airport; 
said  final  drawings  having  been  reviewed  and  approved  by  the  Utilities 
Engineering  Bureau  subject  to  notation  marked,  thereon;  and,  be  it  further 

RESOLVED,  That  this  Commission  hereby  .authorize s  the  Council  of 
California  Growers  to  proce.ed,  with  said  work,  ..and^be  .it  further  

RESOLVED,  That  this  approval  is  given  on  the  condition  that  this 
tenant  of  City  shall  take  all  reasonable  action  and  precautions  in  its 
construction  contracts,  and  on  the  job  to  insure  that  its  contractor 
and  subcontractors  performing  the  above  construction  and  work  shall  not 
unreasonable  delay,  or  interfere  with  or  prevent,  the  construction  and 
work  being  done  at  the  same  time,  in  the  same  general  area  by  City,  and 
that  if  such  condition  of  delay  or  interference  or  prevention  is  brought 
to  the  attention  of  this  tenant  by  City*s  letter,  it  will  take  immediate 
positive  action  to  remedy  City's  complaint. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Pubhc  Utilities  Commission 

,  ,  SEPTEMBER   5  1967   'V 

at  Its  meeting  of  — !!:  — —  


^eerfitary  and  Assistant  General  Maruiger 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

£7~-07m 


RESOLUTION 


ifs  Coaasilssloji  accepts  the  ^crk  usi-d^r  Cc»ntrac!t  Mo*  A"'459, 
Aoditlor  m  0X^»t  I'OWr  Fier  FF  «t  th«  S&tt  frmtlBCQ 

■   '     ^  -'  ■    •     ^  '■.  of 

••■S;  work  ii i   4»iivi   -fippi'OVscijS  Fiji^.l 

RESOLVED,  That  this  Commission  accepts  the  work  under  Contract  No.  A-471, 
South  Terminal  Baggage  Facilities  at  the  San  Francisco  International  Airport, 
as  satisfactorily  completed;  allows  a  total  of  65  calendar  days  of  unavoidable 
delay  of  which  30  days  were  due  to  changes  in  work  ordered  by  the  Contracting 
Officer  and  35  days  due  to  inability  of  Contractor  to  procure  material;  and 
approves  Final  Payment  in  the  amount  of  $  4,972.50  in  favor  of  the  Contractor, 
the  Wilco  Construction  Company. 


I  Heteby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Puhhc  UtiUues  Commission 

SEPTEMBER   5  1967 

M  its  meeting  of  — ■  > 


Secretory  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO^^ 

67-r0?89:. 


RESOLUTION  No.. 


RESOLVED,  That  this  Commission  accepts  the  work  under  Contract  No.  A-459, 
Additional  Operations  area.  Lower  Level,  Pier  FF  at  the  San  Francisco 
International  Airport,  as  satisfactorily  completed;  allows  a  total  of 
166  calendar  days  of  unavoidable  delay  of  which  160  days  were  due  to 
inability  of  Contractor  to  procure  material  and  6  days  due  to  prevention 
of  Contractor  from  prosecuting  the  work  by  others;  and  approves  Final 
Payment  in  the  amount  of  $  1,934.60  in  favor  of  the  Contractor,  the 
Wilco  Construction  Company.  -y^^ 

on  their  oi.d,  . 

3an  F  aifomia,  as  the  lowest  regvilai- 

■  ■  -  Pier  G.  at  th'- 

are 


I  herebv  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 

SEPTEMBER  51967 

at  its  meeting  of —  —  ' 


Secretary  and  Assistcmt  General  Manager 


CrPITY  AND  COUNTY  OF  SAN  FRANCISCO 
iFSi8ESOL.UTJON  *       ^  * 


"WHEREAS,  Bids  were  received  on  August  10,  I967  for  San  Francisco 
International  Airport  Contract  Noo  -^90,  Nursery  -  South  Terminal  and 
Floors  and  Ceilings  -  Pier  G;  and 

IaIHEREAS,  It  has  been  determined  by  this  Commission  that  it  is  to 
the  best  interests  of  the  City  and  County  of  San  Francisco  to  grant  the 
request  of  Moreau  Construction  Company  to  withdraw  their  bid  without 
penalty,  due  to  an  apparent  error  on  their  part  in  preparing  their  bid, 
^''■■'■■'"therefore    be  it  l^'U       « ^ui-vi,:*.   ^.v^  i»i*'vv',j, 

Wlllv.        RESOLVED,  That  this  Commission  hereby  awards  to  Kenneth  K,  Lind, 
of  2139  -  12th  Avenue,  San  Francisco,  California,  as  the  lowest  regular 
and  responsible  bidder,  Airport  Department  Contract  No.  4-90,  Nursery  - 
South  Terminal  and  Floors  and  Ceilings  -  Pier  G.  at  the  San  Francisco 
^-^'International  Airport  in  the  amount  of  $  ^1,^0-^.02;  and  that  all  other 


bids,  for  the  above  described  work,  are  hereby  rejected o 


to 


,,A.tfeiiid  aaicl  trnvm^  eacfe  hetu: 
1^  yeni* :   ^mh^:f^.ct  to 


xt'kotml  period  of  one 
c@mdltic»iffis  of  said  lease « 


mmxmi  mid  be 


^Li^i^^^t  Q£  property  to  ii^ite  bids  lor  t 


aby  requests  Gitj 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 

i«  »ee«n,  SEPTEMBER  51967 


SecreUry  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION 


he  work  uiidax  .contract  Ho. 
RESOLVED,  That  this  Commission  approves  that  certain 
form  of  lease  of  space  consisting  of  approximately  65,760 
square  feet  in  Air  Cargo  Building  NOo  5,  as  shown  on  Airport 
Drawing  No.  CA- 12779,  dated  November  10,  1966,  copies  of 
which  are  on  file  with  Commission's  Secretary;  the  initial 
term  shall  commence  when  the  demised  premises  are  ready  for 
occupancy,  as  determined  by  Manager,  and  shall  continue  until 
December  31,  1972;  Lessee  shall  have  three  (3)  options  to 
extend  said  term,  each  being  for  an  additional  period  of  one 
(1)  year,  subject  to  the  terms  and  conditions  of  said  lease, 
and  the  rental  shall  be  not  less  than  Three  Dollars  and 
Twenty-five  Cents  ($3.25)  per  square  foot  per  anniim;  and  be 
it  further 

RESOLVED,  That  this  Commission  hereby  requests  City's 
Director  of  Property  to  invite  bids  for  the  award  of  said  lease. 


I  hereby  certify  that  the  foregoing  rssglutipn  was  adopted  h\  the  Puhhc  Utilities  Commission 

SEPTEMeES  5  1967 

at  its  meeting  of    .  f — j  -;  A — 


/oe^etary  and  As$fstaht  General  Manager 


PUBLIC  UTILITIES  COMMISSION 


CJTY  AND  COUNTYJJI 
RESOLUTION  No 


RESOLVED,  That  this  Commission  accepts  the  work  under  contract  No, 
A-440R,  South  Terminal,  Baggage  Conveyors,  Systems  7  and  11  at  the 
San  Francisco  International  Airport,  as  satisfactorily  completed;  . 
allows  103  days  of  unavoidable  delay  due  to  changes  in  the  work  i^t^ss 
ordered  by  the  Contracting  Officer;  approves  Final  Payment  in  the 
amount  of  $  10,256.43  in  favor  of  the  Contractor,  the  Mathews 
Conveyor  Company.  ,  ^ 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

67-0793 

RESOLUTION  NoL  


RESOLVED,  That  this  Coinmission  hereby  approves  amending  effective 
September  6,  1967,  that  certain  Airport  Space  or  Use  Permit  previously 
issued  to  Japan  Air  Lines  Company,  Ltd.,  under  authority  of  Public  Utilities 
Commission  Resolution  No.  66-0920,  adopted  November  22,  1966,  in  order  to 
reflect  the  deletion  of  Room  7-21,  Ground  Floor,  Pier  G,  in  the  amount  of 
$530,50  per  month.  ' 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  bv  the  Public  Utilities  Commission 

SEPTEMBER  S 1967     1  a  ^ 

at  its  meeting  of  —  


secretary  and  Axismnt  General  Manager 


PUBLIC  UTiLITIES  CO»<«MiSSiON 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  N  0794 


RESOLVED,  That  this  Commission 
hereby  awards  to  the  lowest  regular  8 
and  responsible  bidder ,  the  follow- 
ing contract:  -'^^srfMv 

.1 

San  Francisco  Water  Department  Contract  , 
No.  1311  -  Replacement  of  pumping       -  - 
Units  at  Central  pump  Station  -  to  . 
,'Mitchell  Plumbing  Co.  in  the  amount  of 
$173, 959 "00,  and  all  other  bids  for  the 
above  described  work  are  hereby  rejected. 


I  hereby  certify  that  the  foregoinoresohiticn^^^^  the  Public  UUUties  Comnusswn 

StPlmScH  5 

at  its  meeting  of  


-n  

'^c^tary  .  sf^t  Genera  =  . . , ,  la^"^^ 


PUBLiC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  N&?_ 


RESOLVED,  That  this  Commission 
hereby  awards  to  the  lowest  regular 
^and  responsible  bidder,  the  follow- 


San  Francisco  Water  Department  Contract  , 
No.  1311  -  Replacement  of  pumping       -  ■ 
Units  at  Central  ptimp  Station  -  to  ■  . 
Mitchell  Plumbing  Co.  in  the  amount  of 
$173,959' 00,  and  all  other  bids  for  the 
above  described  work  are  hereby  rejected. 


ing  contract : 


ingresohiticm  was  adopted  jbv 


at  its  meeting  of. 


PUBLIC  UTILITIfS  COMMISSIOM 

CITY  AND  COUNTY  OF  «AN  FRANCISCO 
RESOLUTION.  No?Z*  9  '^y 


9  filtiii'U 

■5»  CsiXil*® 


■'.'ft:.«fe:lngtofi  July  10 

RESOLVED,  That  this  Gornmissipn^^ 
hereby  amends  that  certain  Water  ^""^  ^'^ 

Department  Revocable  Permit  authorized, 
by  Resolution  No.  67-0437,  adopted' 
May  23,  1967  whereby  Clements  Con-  .- 
struction  Company  is  named  the  permittee 
in  lieu  of  Iiayv7ard  Building  Material 
Company,  subject  to  all  the  terms  and 
conditions  as  authorized  by  the  foresaid 
Resolution  No.  67-0437 » 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  JJUUties  Comtii«»o<rt 

SEPTEMBER  5  1967  ' 

dt  tts  meeting  of  ^  I________^^L_|  ^_  


(J 


PUBLIC  UTILITIES  COMMISSIOI^ 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION 


RESOL¥ED,  That  this  Commission  hereby  ap|>j?-oves  Travel  Expense  Vouchers  in  the 
araounts  of  Sl%9o24  and  $l6le39  incurred  on  trips  to  Seattle,  Washington  July  10 
and  11,  and  Jnlj  23-25^  1%?^  respeeti¥ely^  mid  trip  t©  Los  Angeles  and  San  Di©go, 
California  August  7»11  in  the  amount  of  $l?5o43«  for  attendance  at  Gonfereneeg  on 
water  pipe  aati-trust  cases  ^  City  and  County  ©f  San '-Francisc®  vs«  U«       Steel  et  al, 
USDG  No«  Calif  a  0-0729^ 


■     to  the 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  b\  the  Public  Utilities  Commission 

,     f  SEPTEMBER   5  1967 

at  Its  meeting  oj.__  f  t  


Secretary  and  Assistant  General  Mafiag(:r 


CITY  AND  COUNTY  OF  SAN  FRANCISCO  ' 
RESbLUTldN  No 


RESOLVED,  That  this  Commission 
hereby  authorizes  issuance  of  Water 
Department  Revocable  Permit  covering 
use  and  occupancy  of  property  a,s 
follows : 

TO:     FRED  E,  &  LAURA  jV  "iniSHERING 

Permit  to  occupy  for  gardening  purposes 
a  portion  of  Hetch  Pletchy  Bay  Division 
Pipeline  right  of  wayj  said  portion 
adjoining  lot  No.  IJ ,  Block  9,  North 
Pair  Oaks,  City  of  Menlo  Park,  San 
Mateo  County.     Fee  waived  in  considera- 
tion of  offsetting  benefits  to  the 
Department . 


( 


I  hereby  certijy  mat  the  foregoing  resohj.ci'jr..  wa:,  ■jdo)bt?d  b^'        Pn>i?fr  T f^ilite^d^^WfW^sfeWi* 

.    ,  SEPTEMBER  51967 


S/ftrditry  and  AsiistmyGerxeral  iAaWa^cf  ■ 


PUBLIC  UTILITIES  COMMISSION 

RANCISOC 

f798 


CITY  AND  COUNTY  Of  SAN  FRANCISCO 


SESOLUTION  No. 


RESOLVED,  That  this  Commission 
hereby  authorizes  issuance  of  Water 
Department  Revocable  Permit  covering 
use  and  occupancy  of  property  as 
fo].lows: 


TO:     JAMES  H.  BAIRD 

Permit  to  occupy  for  gardening  pur- 
poses a  portion  of  the  right  of  way- 
said  portion  being  40  feet  in  depth^ 
opposite  Lot  89,  Block  4,  Tract  22l6 
City  of  Fremont,  Alameda  County.  Fee 
waived  in  consideration  of  offsetting 
benef'its  to  the  Department. 


I  hereby  certify  thnt  die  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

SEPTEMBER   5  136? 

at  its  meeting  of  


Secretary  and  Assistant  General  Manager 


PUBLIC  UTIIITIES  COMMiSSIOM 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No. 


RESOLVED,  That  this  Commission 
hereby  requests  the  Controller's 
certification  of  Debit  Modification 
of  Contract  of  Water  Department  Con- 
tract No,   1210  -  Construction  of  San 
Antonio  and  Sunol  Pumping  Stations,  C. 
Norman  Peterson  Company,  Contractor,  -act 
in  the  amount  of  $358.49,  to  provide  ^/^^^ 
for  additional  exterior  painting  and  -^^Teet 
substitution  of  pumping  units  vjhich 
will  provide  more  efficient  but  less  -^©aril;:, 
costly  operation. 


^"ejected. 


I  hereby  certify  that  the  foregoing  resolution  wc^  aiopted^  B^        ^Mic  U^lities  Commission 

,  ,  SEPTEMBER   5  1967  ' 

at  its  meeting  oj——  


Secretary  and  AssisVaiat  General  Manager 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OP  SAN  FRANCISCO 


RESOLVED,  That  this  Commission 
hereby  awards  to  the  lowest  regular 
and  responsible  bidder  the  following 
contract: 

San  Francisco  Water  Department  Contract 

No.  1315  -  Laying  of  6-inch,  8-inch  and 

12-inch  Ductile  Mains  in  Illinois  Street  ■ 

between  l8th  and  23rd  Streets  -  to 

Lowrie  Paving  Co, ,  inc.   in  the  net  amount 

of  $41,833.40,  and  all  other  bids  for 

the  above  described  work  are  hereby  rejected. 


I  hereby  certify  that  fore\ 


at  its  meeting  of. 


'  tec^etary  and  As^tant  General  Manager 


r^Vii^tC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  n6  ^  ^ 


RESOLVED,  That  this  Commission  .^cy 
hereby  awards  to  the  lowest  regular 
and  responsible  bidder,  the  follow- 
ing- contract: 

San  Francisco  Water  Department  Contract 
No.  1278  -  Replace  Property  Line  Fence 
Near  Rutland  Street  -  to  San  Jose 
Steel  Co.,  Inc.,  in  the  amount  of  $6,745,40 
and  all  other  bids  for  the  above  de- 
scribed work  are  hereby  rejected. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  OornrmMon 

SEPTEMBER  5  1967       /  ■  a 


at  its  meeting  of^ 


« 


(  secretary  and  A^pimx  General  Manager 


PUBLIC  UTILITIES  COMMISSION^ 

CITY  AND  COUN' 
RESOLUTION 


CITT  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLVED,  That  this  Commission  hereby 
authorizes  issuance  of  Water  Department 
Revocable  Permit  covering  use  and  occupancy 
of  property  as  follows: 

.J 

TO:  LEE  J.  AJVIARAL 

Permit  to  occupy  for  grazing  purposes  that 
certain  14^5  acre  tract  of  land  adjacent 
to  the  Castlevjood  Country  Club  and  Dublin- 
Sun  oi  State  HighV7ay  near  Pie  as  ant  on,  Alameda 
County,     Subject  to  an  annual  consideration 
of  $200.00. 

Cancelling  revocable  permit  issued  to  L.  ¥. 
Kidd  authorized  by  Resolution  No,  l4905, 
adopted  November  15,  195^  covering  occupancy 
of  the  above  referred  to  parcel  of  land. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  PuUic  Utilities  Commission 

SEPTEMBER   5  1957     f  ) 

at  its  meeting  of  


Secretary  and  A^^nt  General  Manager 


PUBLIC  yTiUTlES  COMMISSION 

CITV  AND  COUNTY  OP  8AH  FRANCISCO 

;-•  •■•BESOL.UTION  Mffe  /'~0fi03 


RESOLVED^  That  this  Commission 
hereby  authorizes  issuance  of  Water 
J /Department  Revocable  Permit  covering 
; -.use  and  occupancy  of    property  as 
[jrf  ollows : 

TO:     WALTER  T.  VANDIVER 

I.  Permit  to  occupy  for  gardening  pur- 
poses a  portion  of  the  Hetch  Hetchy 
Bay  Division  Pipeline  right  of  way^ 
said  portion  being  8  feet  in  depth 
adjoining  Lot  6o,  Block  3^,  Tract  2664 
City  of  Fremont;,  Alam.eda  County.  Fee 
waived  in  consideration,  of  offsetting 
benefits  to  the  Department. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of. 


gomg  resolution  was  adopted 

SEPTEMBEfi   6  1967 


fV 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  Nc 


RESOLVED,  That  this  Commission  • 
accepts  the  work  as  satisfactorily  = 
completed  and  approves  final  payment 
in  the  amoujn.t  of  $32,400.70;  approvesunt 
Debit  Modification  of  Contract  in  in 
the  amount  of  $2,263.34,  in  favor  of 
M.  G.  M    Construction  Co.,  under  Water 
Department  Contract  WD-I280  -  Construc- 
tion of  Alameda  Creek  Siphon  Wo.  3 


i 

I 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  tJie  PubHc:  Utilities  Commission 

SEPTEMBER  fiJ967 

at  Its  meetvng  x)j^  .  /    j  — 




^S^retary  and  Assi(s^/(\t  General  "Manager 


PUBLIC  UTILITIES  COMIflliSSION 

CITY  AND  COUNTY  Off  -QAN  .FRANiBISCO 
RESOLUTION  S^-QSOS 


RESOLVED:,  That  this  Commission 
hereby  accepts  the  work  as  satisfac- 
torily completed;  approves  Credit 
Modification  of  Contract  in  the  amount 
of  $630,52;  approves  Pinal  Payment  in 
the  amount  of    $8,5'^8.08;,  in  favor 
of  Wo  L.  Fairey,  under  Water  Depart- 
ment Contract  No.  I302  -  Laying  of 
4- inch  and  6- inch  Ductile  Iron  Mains 
in  Mason  and  Hayes  Streets  and  allows 
nine  (9)  days  unavoidable  delay  waiting 
for  connections  by  the  San  Francisco 
Water  Department, 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 

SEPTEMBER   5  1967 


<it  its  meeting  of- 


/^eJretary  and  As^dt^t  Gener^^A^^a^^^ 

U  (j 


PUBLIC  UTILITIES  COMMISSIOI^ 

CITY  AHO  COUNTY  OP  SAH  FRANCISCO 
RESOLUTION  NO-fi^^ClSCS 


RESOLVED^  That  this  Commission  hereby 

authorizes  issuance  of  Water  Department 
Revocable  Permit  covering  use  and  occupancy 
of  property  as  follows: 

TO:     MORT  SILBERMAN,   d.  b,  a,  . 

B.  &  B.  ^TEEL  AND  SUPPLY  CO. 

Permit  for  additional  parking  in  connection 
with  the  permittee's  adjoining  business  on  a 
portion  of  the  Ravenswood- Belmont  100  foot 
right  of  way  adjoining  the  Harbor  Boulevard 
overpass J  Bayshore  Freeway,  Redwood  City,  Sub- 
ject to  a  consideration  of  $50.00  per  month 
plus  the  payment  of  all  taxes  and  assessments. 

m 


I  hereby  certify  that  the  foregoine  resolution  was  adopted  by  the  Public  Utilities  Commission 

SEPTEMBER   5  1967 

at  its  meeting  of  / 


S^retary  and  A^^i^nt  General  tAarmger 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No^Sd^S&V 


'  '    '   '  "     '     "'  on  of  the 

-  -  -.  ^.  -  f  conducted 
on%ii  Qori  ■■■10  gumm^r  o-f^-  1963;- 

RESOLVED,  0?liat  on  the  recommendation  of  the  General 

Manager  of  Public  Utilities,  the  General  Manager  and  Chief  ^a^a 

Engineer  of  the  San  Prancisco  Water  Department,  and  the  City 

Attorney,  this  Commission  approves  the  cancellation  of  claims 

against  debtors  and  the  write-off  of  -uncollectible  accounts 

as  follows:  ' 

Invoice 

lif umber                   ITame                                          D/0  Amount 

P-1175  U.  S.  Steel  Corporation  1/21/64  f  144.23 

1688  Chas.  L    Harney,  Inc.  3/19/64  89.54 

$  233.77 

-tiate 


1 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


PUBLIC  UTBLITIES  COMMISSION 

I'  OF  SAN  FR 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  Nc 


WHEREAS,  The  Public  Utilities  Commission  of  the 
City  and  County  of  San  Francisco  has  successfully  conducted 
Neighborhood  Youth  Corps  Projects  since  the  summer  of  1955; 
and 

WHEREAS,  Departments  under  the  jurisdiction  of 
the  Public  Utilities  Commission  still  have  several  thousand 
acres  of  land  in  watersheds,  airport,  rights-of-way, 
reservoir  sites,  valve  lots  and  appurtenant  facilities 
locations;  which  lands  are  in  need  of  fire  protection, 
road  and  trail  maintenance,  drainage  improvements,  brush 
and  debris  removal,  planting  and  landscaping  for  soil 
erosion  control  and  beautif ication,  which  work  is  not 
otherwise  contemplated  under  present  budget  restrictions, 
all  of  which  would  be  an  improvement  to  the  departments 
under  the  Public  Utilities  Commission,  and  definitely  in 
the  public  interest;  now,  therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  of 
the  City  and  County  of  San  Francisco  does  hereby  direct 
the  General  Manager  of  Public  Utilities  to  prepare 
supplemental  agreements  with  the  Neighborhood  Youth  Corps, 
Department  of  Labor,  for  the  extension  of  the  existing 
program  employing  out~of-school  enrollees  to  provide  useful 
employment  to  youths  from  improverished  areas  to  a  total 
enrollment  of  140,  with  the  extended  agreements  to  terminate 

October  15,  1967,  and  be  it  further 

RESOLVED,  That  the  Public  Utilities  Commission 
request  the  Board  of  Supervisors  to  authorize  the  preparation 
of  supplemental  agreements  to  the  Neighborhood  Youth  Corps 
Projects,  with  the  understanding  that  the  City's  contribution 
will  be  limited  to  the  funds  previously  budgeted  for  the 
current  project. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 

SEPTEMBER  5  1967 

at  its  meeting  oj-  — —  


S/cre/arv  and  AssisjfanyGeneral  Manager 


PUBLIC  UTILITiES  COMMSSSiO^S 

CrTY  AND  COUNTY  OF  SAN  f^'^"^^ 

RESOLUTION  No^   


WHEREAS,  the  City  and  County  of  San  Francisco,  a 
municipal  corporation,  is  the  plaintiff  in  a  civil  action  for 
damages  under  the  Federal  Antitrust  Laws,  under  the  caption  "City 
and  County  of  San  Francisco  v.  United  States  Steel  Corporation, 
Kaiser  Steel  Corporation,  American  Pipe  and  Construction  Co., 
United  Concrete  Pipe  Corporation,  U.S.  Industries,  Inc«,  Martin- 
Marietta  Corporation,  Smith-Scott,  Inc.,  Southwest  Welding  and 
Manufacturing  Company,  Inc.,  Southwest  Welding  and  Manufacturing 
Company,  and  Pipe  Linings,  Inc.,"  in  the  United  States  District 
Court  for  the  Northern  District  of  California,  No.  43729  Civil; 
and 

WHEREAS,  defendant  Southwest  Welding  and  Manufacturing 
Company,  a  limited  partnership,  and  related  entities,  (hereinafter 
referred  to  as  "Southwest") ,  has  made  an  offer  of  settlement  to 
plaintiff  City  and  County  of  San  Francisco  in  the  above  entitled 
action,  by  way  of  compromise  of  a  claim  based  on  a  transaction  of 
said  defendant  Southwest  which  is  in  suit  in  said  action;  and 

WHEREAS,  the  City  and  County  of  San  Francisco  and 
Southwest  have  agreed  to  compromise  the  said  claim  of  City  and 
County  against  Southwest,  on  execution  of  instruments  in  form 
satisfactory  to  the  City  Attorney,  whereby  Southwest  shall  promise 
to  pay  to  the  City  and  County,  for  its  use  and  benefit,  the  sum 
of  ten  thousand  dollars  ^$10,000),  in  equal  annual  installments 
of  two  thousand  dollars  ($2,000)  each,  without  interest,  payable 
on  or  before  the  first  day  of  October  in  the  years  1967,  1968, 
1969,  1970,  and  1971;  and 

WHEREAS,  approval  of  said  compromise,  subject  to  the 
foregoing  terms  and  conditions  is  in  the  best  interests  of  the 
City  and  County  of  San  Francisco; 


NOW,  THEREFORE,  BE  IT  RESOLVED: 

lo      Said  compromise  hereinbefore  set  forth  is  hereby 
ratified  and  approved,  conditional  upon  presentation  and  execution 
of  instruments  in  form  satisfactory  to  the  City  Attorney;  and 

2«      The  City  Attorney  of  the  City  and  County  of 
San  Francisco  is  hereby  authorized  to  execute  any  and  all  instru- 
ments which  shall  be  required  in  connection  with  effectuating 
said  compromise  as  approved  herein,  provided  that  neither  this 
resolution,  nor  any  provision  thereof,  instrument  executed  here- 
under, or  acts  taken  pursuant  to  any  of  the  same,  shall  constitute, 
or  be  construed  as,  a  release,  waiver  or  relinquishment  of  any 
claim  or  cause  of  action  against  any  defendant,  or  against  any 
other  person  or  entity. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  h\  the  Public  Utilities  Commission 

,  ,     ,     ,  SEPTEMBER   S 1967 

at  Ms  meeting  of  ill!  — -      '  .  .  


Secretary  and  Assisidnt  General  fAana'^ef^^'""' 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY ^Y^N  ^^jR^^^O 

RESOLUTION  No. 


RESOLVED,  That  this  Cominission  hereby  approves 
Traveling  Expense  Voucher  in  the  amount  of  S272.55  covering 
expenses  of  Y,  W.  Anderson,  General  Manager,  San  Francisco 
Municipal  Railway,  incurred  on  trip  to  Kent,  Ohio,  July  24 
through  August  4,  196? ?  to  attend  Urban  Transportation 
Managerial  Training  Summer  Seminar  for  Senior  Executives 
of  Transit  Systems  at  Kent  State  University, 


I  hereh\  certif\  that  the  fore ^oiriB,  resolution  was  adobted  by  the  Public  Utilities  Commission 

SEPTEMBER  5  1967' 

at  its  meeting  of  .  —  ■.  :  ■.  1  i  


PUBLIC  UTILITIES  COMMISSION 

OF  SAN  FRA^ 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  " 


-it  tills  ConaalssioE,  on  the  recoa- 

RESOLVED .  That  ^  this  ■■  Commission  h^rebys »  the 

'app'Foves,-  in  accordance ..v/ith:  Resolution  ITo,  16,527,  ' 

adopt ed  July  16 ,  1956,  payment  of  claims  in  Amount . 
of        ,497*41,  made  by  the  Municipal  Railway ,  .  month 
of  July,  1967,  per  Revolving  Rind  Payment  Requests 
kos.  2066,  207§  ,■  20B^'i'"2b92V'  2103V  2111,^^ 2li-5l^'  2'il^7^ 
2122,   2123,   2126,   2127,   2130,  2131. 

l:hat  tMs  Commission  hereby  approves 
■pal  Rai .  1  way  d  aa.ag  e  c  1  a  lai , 


I  hereby  certify  that  the  foregoing  resolution  tbas  adopted  by  the  Vuhlic  Utilities  Commission 
ax  its  meeting  of  


SEPTEMBER  5  1967  n 


Secretary  and  Assistant  General  Manager 


rtltLiC  UfltitlElS  <S6MMISSI^N 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

.£7-0812 


RESOLUTION  Nc 


RESOLVED,  That  this  Commission,  on  the  recom- 
mendation of  the  General  Manager  of  Public  Utilities,  the 
General  Manager,  Municipal'  Transit  System,  and  the  City 
Attorney,  hereby  approves  collections,  month  of  July,  1967, 
for  payment  of  damage  claims  which  the  Municipal  Railway 
has  against  miscellaneous  debtors,  amount  ill, 812 « 49  per 
list  of  August  15,  1967;  and,  be  it  further 

RESOLYED,  That  this  Commission  hereby  approves 
compromise  settlement  of  Municipal  Railway  damage  claim, 
month  of  August,  1967- 

Amount  Compromise 
Debtor  Billed  Settlement 

San  Francisco  Examiner  Sl23o77  :$111.17 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.    ,  SEPTEMBER   5  1967 

at  its  meeting  oj  _  S—^  


''  Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

67-08' 

RESOLUTION  NoTJ!  Z-T" 


RESOLVED,  That  this  Commission  accepts  the  work  performed  under 
Contract  No.  MR_520,  Exterior  and  Interior  Painting  Forest  Hill 
Station  Building,  as  satisfactorily  completed;  approves  a  debit 
Modification  of  the  Contract  in  the  amount  of  $  327.50,  and 
approves  Final  Payment  in  the  amount  of  $  4,548.50  in  favor  of 
the  Contractor,  W.  G.  Thompson. 


I  hereby  certify  that  the  foregoing,  resolution  was  adopted  by  the  Public  Utihties  Commission 

StPTEMBER  5 

at  its  meeting  of  .   .  .  ~  .  .. 

Xf]  ■■■ 


Secretary  and  Assistant  General  Manager 


PUtLIC  UTILITIES  COMMISSION 

RESOLUTION  No  . 


RESOLVED ,  That  this  Commission  hereby  authorizes 
one  member  of  the  Public  Utilities  Commission  staff, 

'■     \(  i  • 

as  designated  by  the  General  Manager  of  Public  Utilities, 
to  attend  the  National  Safety  Congress  and  Exposition  for 
1967,  to  be  held  in  Chicago,  Illinois,  October  23  to  26, 
1967. 


per 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,  SEPTEMBER   51967  .  --r- 

at  Its  meeting  oj    . — ^  .  .  


(kegfetary  and  As^ta^t  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RES0LUT50N  isftj.  *    -  ^ 

WHEREAS,  the  Public  Utilities  Commission  of  the  City  and 
County  of  San  Francisco  desires  to  employ  the  legal  services  of 
certain  special  counsel  to  assist  and  be  under  the  supervision  of 
the  City  Attorney,  in  connection  with  the  prosecution  of  the  fol^ 
lowing  actions  for  claims  for  damages  under  the  Federal  Antitrust 
Laws,  which  special  counsel  are,  with  the  approval  of  the  Mayor, 
designated  as  follows: 

(1)  Steel  Railroad  Wheels  -  Joseph  Lo  Alioto, 

San  Francisco,  California » 

Action  by  the  City  and  County  of  San  Francisco  , 
entitled  "City  and  County  of  San  Francisco  v, 
United  States  Steel  Corporation,"  t^o 7^5555,  United 
States  District  Court  for  the  !blorthern  District  of 
California. 

(2)  Copper  Tubing  (Brass  Mill  Pipe  and  Tubing)  « 

Dilworth,  Paxson,  Kalish,  Kohn  &  Levy, 
Philadelphia,  Pennsylvania » 

Participation  of  the  City  and  County  of 
San  Francisco  as  a  claimant  in  copper  tubing  (brass 
mill  pipe  and  tubing)  action  entitled  "City  of 
Philadelphia,  et  al.  v.  Anaconda  American  Brass 
Company,  et  ai.,"  No .  4 18Z7,  United  States  Dis'tr ic t 
Court  for  the  Eastern  District  of  Pennsylvania; 

and 

l^^HEREAS  the  Commission  also  desires  to  request  the  Mayor 
to  recommend  to  the  Board  of  Supervisors  that  supplemental  appro« 
priations  be  enacted  to  provide  funds  for  the  prosecution  of  anti« 
trust  litigation  as  follows: 

(1)  Steel  Railroad  Wheels,  as  above  « 

For  costs  and  expenses  of  special  counsel  as  per 
agreement  of  emplojnnent  of  special  counsel  on  file 
with  the  Commission,  $5,000; 

(2)  Copper  Tubing  (Brass  Mill  Pipe  and  Tubing),  as  above  = 

For  costs  and  expenses  of  special  counsel  as 
per  agreement  of  emplo57ment  of  special  counsel  on 
file  with  the  Commission,  $2,500;  and 

(3)  Chlor-Alkali  Products  (action  entitled  "City 

and  County  of  San  Francisco  Vo  Pennsalt 
Chemicals  Corporation,  et  al, , "  No,  45645 , 
United  States  District  Court  for  the 
Northern  District  of  California)  - 

For  costs  and  expenses  attendant  upon  prosecu- 
tion of  said  action  by  the  City  Attorney's  office, 
including  travel  expenses  attendant  upon  attendance 
at  and  participation  in  depositions,  document  inspec- 
tion and  pretrial,  and  document  production,  and  depo- 

/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of   i  


Secretary 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO, 
FIESOLUTION  No  '.  


sition  and  discovery  costs,  including  copies  of 
depositions,  transcripts  and  other  documents, 
$4,500; 

and 

WHEREAS,  such  designations  and  appropriations  are  in 
the  public  interest; 


NOW,  THEREFORE,  BE  IT  RESOLVED,  That  this  Commission 

approve  the  emplo3niient  of  the  above-designated  special  counsel, 

for  temporary  purposes,  in  connection  with  the  actions  previously 
designated;  and 

BE  IT  FURTHER  RESOLVED,  That  the  said  employment  and 
retention  of  special  counsel  be  subject  to  the  terms  and  condi- 
tions of  those  certain  forms  of  agreement  which  have  been  filed 
with  this  Commission  in  the  instance  of  each  such  employment, 
which  terms  and  conditions  are  hereby  approved;  and 

BE  IT  FURTHER  RESOLVED,  That  this  Commission  hereby 
respectfully  requests  the  Mayor  and  the  Board  of  Supervisors  to 
make  the  following  appropriations  in  connection  with  the  prosecu- 
tion of  antitrust  claims,  as  follows: 

(1)  In  the  Steel  Railroad  Vlheels  litigation,  the 

sum  of  $5,000,  for  costs  and  expenses  of 
special  counsel,  as  hereinabove  set  forth; 

(2)  In  the  Copper  Tubing  (Brass  Mill  Pipe  and  Tubing) 

litigation,  the  sum  of  $2,500,  for  costs 
and  expenses  of  special  counsel,  as  herein- 
above set  forth;  and 

(3)  In  the  Chlor-Alkali  litigation,  the  simi  of 

$4,500,  for  costs  and  expenses  of  the 
City  Attorney's  office,  as  hereinabove 
set  forth; 

and 

BE  IT  FURTHER  RESOLVED,  That  the  Commission  further 
respectfully  requests  the  Mayor  and  the  Board  of  Supervisors  to 
include  in  the  ordinance  approving  said  appropriations  for  costs 
and  expenses  of  special  counsel  above  designated,  that  the 
percentages  of  the  recovery  to  be  paid,  respectively,  to  said 
special  counsel  as  the  contractors  under  the  provisions  of  the 
agreements  hereinabove  referred  to,  are  hereby  authorized  in 
accordance  with  the  provisions  of  Section  4D  of  the  Annual 
Appropriations  Ordinance. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

SEPTEMBER  5  087 

at  its  meeting  of  .  


Secretary 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


Resolution  No.  67--0783--MR 

RESOLVED,  That  on  recoiranendation  of  the  General  Manager 
of  Public  Utilities,  the  General  Manager,  Municipal  Transit  System, 
the  General  Claims  Agent  thereof,  and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  Municipal  Railway. 


Claimant 

Non-litTgated  Settlements 

TC    State  Farm  Mutual  Auto- 
mobile Ins.  Co.  and 
Aldo  R.  Pasquinelli 


Date  of  Accidents 


July  19,  1967 


Settlements 


545.82 


Litigated  Settlements 
MC    Rose  Snow 

MC    Virginia  Yeazell  Maciocia 
and  Joseph  Maciocia 

MC    Wenona  L.  Wall,  an 

incompetent  person,  by 
Patricia  A,  Wall,  guardian 
of  her  estate 

CC    Irene  Horn 


November  11,  1966 


June  23,  1962 


750.00 


12,500.00 


November  27,   196  3  2,600.00 

(Co-defendant  to  pay  $2,400.00) 

December  17,  1965  800.00 

(Co-defendant  to  pay  $2,000.00) 


Judgments 

TC    Sarah  Cooke 


MC    Perry  L.  Rist 


January  23,   1964  2,597.30 
(Costs  -  $97.30,  plus  interest  from 
Notice  of  Entry  of  Judgment  July  13, 
1967,  until  paid. 

Co-defendant  to  pay  $2,500.00  plus 
costs  of  $97.30.) 


July  16,  1966 
(Costs  -  $30.00 


553,83 
P.D,   -  $523.83) 


Appropriation  No.   7,735.804.000  $20,346.95 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  its  meeting  of  September  5  1967 


Secre-ary  and  Assistant  General  Manager,  Administrative' 


Od3X  f 


:    —  -i-i^i  ,    ^  . 

\  AdOO 

od3x 


FHOMAS  J.  BLANCHARD 

CHiEF  DEPUTY  CITY  ATTORNEY 


THOMAS  A.TOOMEY.  JR. 

ASSISTANT  CHIEF  DEPUTY 


DEPUTY  CITY  ATTORNEYS 

NORMAN  SANFORD  WOLFF 
C.  WESLEY  DAVIS 
BERNARD  J.  WARD 
GEORGE  E.  BAGLIN 
DONALD  J .  KROPP 
JEROME  COHEN 
AGNES  O'BRIEN  SMITH 
GEORGE  P.  AGNOST 
ROBERT  M.  DESKY 
SAMUEL  E. YEE 
RAYMOND  J.  REYNOLDS 
PATRICK  R.  KELLY 
JOHN  J.  TAHENY,  JR. 
MCMORRIS  M.  DOW 
PAULJ.  Dl  NOIA 
ROBERT  A.  KENEALEY 


ROBERT  R.  LAUGHEAD 

CHIEF  VALUATION  AND 
RATE  ENGINEER 


THOMAS  M.  O'CONNO' 
■  CKTY  ATTORNEY 

CITY  HALL 
SAN  FRANCISCO.  CALIFORNIA  94I02 
KLONDIKE  8-33 1 5 


WILLIAM  F.  BOURNE 

PUBLIC  UTILITIES  COUNSEL 


September  :5  a  1967 


Mr.  James  K.  Carr 

General  Manager  of  Public  Utilities 
287  City  Hall  — 
San  Francisco,  California 


WILLIAM  E.  MULLINS 
CHIEF  TRIAL  DEPUTY 


DEPUTY  CITY  ATTORNEYS 

DONALD  J.  GARIBALDI 
JAMES  J.  STARK 
ROLAND  J.  HENNING 
EDMUND  A.  BACIGALUPI 
RAYMOND'E.  AGOSTI 
MICHAEL  C.  KILLELEA 
JAMES  B.  BRASIL 
DONALD  K.  NEGI 
H .  LEROY  CANNON 
GEORGE  E.  KRUEGER 
WILLIAM  J.  MALLEN 
HERMAN  DAVID  PAPA 
WILLIAM  C.TAYLOR 
RAYMOND  D.WILLIAMSON 
WILLIAM  R.  LOWERY 
WILLIAM  C.  GORDON 
EDWARD  J.  ROTHMAN 


PAUL  B.  HOLM 

ADMINISTRATIVE  ASSISTANT 


Dear  Mr,  Carr: 

We  have  received  your. 1 
requesting  legal  opinion  on,  the  1 
visors  may  exercise  the,  transfer 
it  by  Charter  Section  129  in  the 
and  Water  Department  unappropriat 
oral  advice,  previously  approved 
that  a  utility  surplus  may  be  so 
Charter  Section  129. 


.etter  of  this  date  to  Mr.  0^ Connor 
•ssue  of  whether  the  Board  of  Super- 
of  snrpl|is  funds  authority  granted 

pending  matter  regarding  Airport 
,e.d  revenues.    This  office  has,  with 
s-ach  transfers  upon --the  legal  basis 
transferred  within  the  meaning  of 


However,  you  now  present  the  legal  issue  in  a  factual 
context  not  previously -discussed  with  this  office.    That  is,  your 
comaiunication  points  out  that  there  have  'in  fact  been  no  "appropria- 
tions" of  utility  funds  for  the  dapartments  involved  "for- a  surplus 
fund,'^  within  the  meaning  'and  requirement  of  Charter  Section  127. 

If,  in  fact,  "there  is  no  appropriation  for  a  surplus  fund- 
within  the  meaning  of  Section  127,  it  is  our  opinion  that  there  may 
be  no  transfer  of  what  would  than  amount  to  unappropriated  revenues. 
Section  129,  granting  the  power  of  transfer,  appears  to  relate  only 
to  ^'surplus  funds"  appropriated  under  the  procedure  described  in 
Section  127. 

In  rendering  this  advice  we "wish  to  make  it  plain  that  we 
express  no  opinion  upon  the  technical  and  factual  issue  of  whether 
there  is  in  existence  a  ^^surplus  fund^^  within  the  meaning  of  Section 
127.    These  are  matters  which  are  not ^ legal  in  nature,  but  which  are 
solely  within  the  competence  of  accounting  officers  and  staff. 

Very  truly  yours, 

.  ■      '  THOI^l^S  M.  O^'COMOR 

City  Attorney  CZH^ 

XmLIAM-  F.  "bourns. 
Public  Utilities  Counsel 


WFB/ms 


0 


1  kdoo ! 

Od3X  , 


City  af^  county  of  San  Fra.^cisco 


0 


OFFJCE  OF 

CONTROLLER 


August  28 »  19G7 


^0  < 


The  honorri"bl©  the  Board  of  Supervisors 
City  and  County  of  San  Prancisco 

Attn:    Finance  Co/arsltte© 

Gentlemen: 


Kit  herewith 
3  30,  that  may 

erviSsors  to  \h@  Goneral 


iSstisiated  accuiiiul^ 
Less  twenty-five 
operations,  ro 


Eligible 


trJ 


lursuant  to  your  verba 
a  report  of  utility  surplus  a 
be  transforred  by  the  Board 
Pund  as  provided  in  CharteiC  Section 

Airport  Department 


ion^tures  for 
maintVnakcs 


San  Prancisco  V/ator  1^ 


Estiina\«d  accumulated j  surplus  June  50,  1%7 
Less  twenty-five  pejrr^nt  of  expenditures  for 
op  orations,  repaid  and  isaintenance 


Eligible  fo; 


msfor 


^^2,450,000 
1 ♦401,^96 
%  963,404 


$4, 000, GOO 
2,295»^Q9 

,704,511 

1 


Eecords  of  the  San  Francicco  Ihinicipal  Railway  and 
the  Hetch  lietchy  rroject  indicate^  that  accunulated  surplus 
at  June  30,/ 1967  is  insuf ficient^ to  permit  any  transfer  to 
the  General  Fund. 


Yours  very  truly, 


IJATIiilN  B«  COOPER 
COKTSOLLiiH  ' 


)  0  0 

AIRPORT  DEPARTMENT 
SAN  F.'i.i  CI 'JCQ  INTERNATIONAL  AIRPORT 

TO:  Mr.  James  K.  Carr  September  5,  196? 

General  Manager  of  Public  Utilities 

FROM:  Mr.  George  F.  Hansen,  General  Manager 

SUBJECT :      Monthly  Report ,  Airport  Department 
HIGHLIGHTS  OF  AUGUST  ACTIVITIES 
Traffic  Summary  (July) 

Another  record  high  in  air  passengers  through  San  Francisco  Inter- 
national Airport  was  recorded  in  July.    The  total  of  l,235i36^  was  the  third 
month  of  196?  which  topped  the  million  mark  and  brought  the  figure  for  the  first 
seven  months  to  7,038,198 — more  than  the  12-month  total  for  19^3 ,  just  four  years 
ago. 

July  shipments  of  U.S.  Mail  by  air  weighed  15,83^,04^  pounds;  air 
express  volume  was  1,385,044  pounds,  and  air  freight  totaled  41,832,7^8  pounds. 
Express  poundage  was  the  third  highest  for  any  single  month  in  Airport  history, 
and  air  freirht  was  exceeded  only  by  June's  figure  of  46,729,396  pounds. 

Any  comparisons  with  figures  for  July  last  year  would  be  meaningless 
due  to  a  labor  dispute  v;hich  idled  several  major  airlines  for  more  than  half  the 
month. 

July  aircraft  movements — landings  and  take-offs — totaled  28,564  as 
follows:     scheduled  air  carrier,  23,424;  military,  458,  and  non-scheduled 
carrier  and  itinerant  or  locally  based  private  and/or  corporate  aircraft,  4,682. 
Bond  Promotion 

Three  groups  from  the  Citizens'  Committee  for  the  I967  Airport  Bond 
Issue  visited  the  Airport  and  v;ere  briefed  on  the  urgent  need  for  Airport 
expansion  and  development  as  proposed  in  our  Master  Plan. 


-2- 

Additionally ,  KFIX-TV  took  some  on-scene  film  emphasizing  some  of  the 
major  items  of  the  expansion  program  which,  together  with  comment  by  the  Airport 
General  l^Ianager,  were  used  as  feature  segments  of  the  "Eyewitness  News"  programs. 

An  explanation  using  color  slides  of  the  expansion  and  development 
program  was  given  by  the  Airport  General  Manager  to  a  dinner  meeting  of  the 
Municipal  Executives  Association,  and  a  similar  briefing  was  presented  to  a 
group  selected  by  the  Citizens'  Committee  to  compose  a  speakers'  bureau  for  the 
bond  promotion  campaign. 
Los  Angeles  Airport  Board 

Members  of  the  Los  Angeles  Board  of  Airport  Commissioners,  the  General 
Manager  of  the  Los  Angeles  International  Airport  and  key  members  of  his  staff 
held  a  joint  meeting  with  the  San  Francisco  Public  Utilities  Commission  and  staff 
for  discussion  of  mutual  problems  resulting  from  the  rapid  growth  of  air  traffic 
through  the  two  Airports. 
TM  Base 

Trans  Vi'orld  Airlines  announced  plans  for  a  i33,OOOiCOO  expansion  of 
jet  overhaul  facilities  at  the  Kid-Continent  Airport  in  Kansas  City,  Mo, 
Airport  Visitors 

Full  Airport  courtesies  were  extended  to  Prince  Rainier  and  Princess 
Grace  of  Monaco  on  their  arrivals  for  a  visit  to  iSan  Francisco,  and  subsequent 
departures. 

Dr.  Josef  Aetlinger,  general  manager  of  the  Linz,  Austria  Airport, 
accompanied  by  three  of  his  technical  staff,  and  P.G,  Pak-Poy,  airport 
consultant  of  Adelaide,  Australia,  v/ere  San  Francisco  International  Airport 
visitors  during  the  month  for  the  purpose  of  obtaining  information  relative 
to  our  current  operations  and  plans  for  expansion  and  development. 


1 
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Peninsula  Talk 

On  August  23,  the  Airport  General  Manager  addressed  a  luncheon  meeting 
of  the  Peninsula  Manufacturers'  Association  on  the  subject  of  the  airport's  future 
program  of  expansion  and  development. 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 
John  F.  Shelley  -  Mayor 


MINUTES  OF  PUBLIC  UTILITIES  C0MI4ISSI0N  f'JEETING 

September  12,  1967 


Thomas  P.  White,  President 
Thos.  F.  Stack,  Vice  President 
Oliver  M.  Rousseau 
Richard  N.  Goldman 
Joseph  I,  Kelly 


James  K.  Carr 
GENERAL  MANAGER  OF  PUBLIC  UTILITIES 

James  J.  Finn 

SECRETARY  AND  ASSISTANT 
GENERAL  MANAGER,  ADMINISTRATIVE 


Room  282  -  City  Hall 


2t00  p.m. 


COMMISSIONERS 


DEPARTt^ENTS 


BUREAUS 


Municipal  Railway 
Hetch  Hetchy  Project 
Airport  Department 
Water  Department 


Public  Service 
Accounts 

Utilities  Engineering 
Personnel  &  Safety 


67-344 


Call  to  Orders 


2:00  p.mo 


Present;  Commissioners  Thomas  Po  White,  Thos.  F.  Stack, 

Oliver  M.  Rousseau,  Richard  N.  Goldman, 
Joseph  I.  Kelly 

Absents  None 

President  Thomas  P.  White  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Rousseau, 

Approval  of  the  minutes  of  the  regular  meetings  held  August  1,  8,  22, 
and  September  5,  1967,  was  put  over. 


On  motion  of  Commissioner  Stack,  seconded  by 
RESOLUTION  Commissioner  Goldman,  the  following  resolutions 

NO.  were  adopted; 

67-0816    H  Modification  of  Contract  with  Woodv/ard-Clyde- 

Sherard  and  Associates  -  Debit  $3,500.00. 

67-0817  Bid  call,  AD  Contract  No.  486 — Pavement  for 

Taxiway  "G"  Extension  and  Pavement 
Reconstruction  -  Taxiway  "F", 
Estimated  cost,  $673,000. 

WD  Contract  No.  1259 — Relocation  of 
12"  Feeder  Main  in  Buchanan  Street 
between  Geary  Boulevard  and  Post 
Street.     Estimated  cost,  $14,296. 

67-0818    A  Award  of  AD  Contract  No.  454 — Furnish  and  instal 

Power  and  Telephone  to  Plot  12 A  -  to  Brayer 
Electric  Company  of  San  Francisco,  $52,600. 

67-0819    A  Award  of  AD  Contract  No,  5C6 — Furnish  and  instal 

steel  railings.  Parking  Garage  -  to  Shepard 
Company  of  San  Francisco,  $6,798. 

67-0820    A  Award  of  AD  Contract  No,  509--Fill  and  pavement 

for  Employees'  Parking  Lot  "D"  -  to  Fisk , 
Firenze  and  McLean,  Inc.,  of  San  Carlos, 
$142,263. 

67-0821    A  Approving  preliminary  drawings,  tenant  work  - 

to  construct  new  air  freight  facility  on  Plot  9 
Pan  American  World  Airways.     Estimated  cost, 
$1,750,000, 

Votes     Ayes-Commissioners  White,  Stack,  Rousseau 
Goldman,  Kelly 
Absent-None 


On  motion  of  Commissioner  Stack,  seconded  by 
Commissioner  Kelly,  the  following  resolutions 
were  adopted; 

6  7-0822    A  Approving  one-year  extension  of  Airport  Consult- 

ing and  Engineering  Services  Agreement  - 
Robert  Horonjeff. 
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67-0823    A  Completion  of  AD  Contract  Mo.  452 — Apron 

pavement  for  Cargo  Building  No.  5a  -  $224,748^79 

67-0824    A  Modification  of  AD  Contract  No.  444  -  Debit 

$20,407. 

Votes     Ayes -Commissioners  White,  Stack, 
Rousseau,  Goldman,  Kelly 
Absent-None 


On  motion  of  Commissioner  Stack,  seconded  by 
Commissioner  Goldman,  the  following  resolutions 
were  adopted s 

67-0825    W  Revocable  Permit  to  Pacific  Telephone  and 

Telegraph  Co. 

67-0826    W  "      Completion  of  WD  Contract  No.  1306 — Excavation 

and  repaving  for  installation  of  blowoffs  - 
$7,337,25,  as  modified. 

67-0827    W  Completion  of  WD  Contract  No.  1289 — Relocation 

of  24"  Steel  Main  in  San  Jose  Avenue  between 
26th  and  Army  Streets  -  $10,946,  as  modified. 

67-0828    W  Approving  collections  of  payments  of  damage 

claims  -  month  of  August,  1967  -  $880.97. 

67-0829    M  Termination  of  Revocable  Permit  and  releasing 

lien  against  Permittee's  property  -  Isadore 
and  Shirlee  A.  Felzer. 

67-0830    M  Approving  payment  of  claims  -  Revolving  Fund  - 

month  of  August,  1967,  $27,553.63. 

67-0831    M  Approving  compromise  and  collections  of  damage 

claims  against  miscellaneous  debtors  -  month 
of  August,   1967  -  $819.33. 

67-0832    M  Authorizing  attendance  at  meeting  in  Boston  re 

-  rail  equipment  for  subway  operation  -  September 

14-15,  1967. 

67~0816-MR  Approving  payment  of  claims  against  Municipal 

Railway  -  total  amount  $19,257.77. 

Votes     Ayes -Commissioners  White,  Stack, 
Rousseau,  Goldman,  Kelly 
Absent -None 


On  motion  of  Commissioner  Rousseau,  seconded  by 
Commissioner  Goldman,  the  following  resolution 
was  adopted ; 

67-0833    GO  Authorizing  change  of  Revocable  Permits  -  new 

procedures . 
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Vote^     Ayes -Commissioners  White,  Stack, 
Rousseau,  Goldman,  Kelly 
Absent-None 


****** 


Copies  of  the  above-adopted  resolutions  are  on  file  in  the  office  of 
the  Secretary  and  Assistant  General  Manager  of  the  Public  Utilities 
Commission. 

****** 


In  reference  to  Resolution  No.  67-0817— Bid  call,  AD  Contract  No.  486  — 
Pavement  for  Taxiway  "G"  Extension  and  Pavement  Reconstruction  - 
Taxiway  "F"  at  San  Francisco  International  Airport. 

Commissioner  Stack  asked  if  this  was  a  budget  item. 

Mr.  Hansen  answered  that  it  is  a  budget  item  and  money  had  been 
appropriated,  and  50%  of  the  cost  would  be  received  from  the  Federal 
Aviation  Agency. 

****** 


Referring  to  Resolution  No.  67-0820— Award  of  AD  Contract  No.  509 — 

Fill  and  pavement  for  Employees'  Parking  Lot  "D"  at  San  Francisco 

International  Airport.     George  F.  Hansen,  General  Manager,  San  Francis-  i 

CO  International  Airport,  explained  that  this  serviced  specific 

tenants  and  all  cargo  operations.     He  went  on  to  explain  that  this 

area  was  suitable  only  for  parking  and  the  rate  was  $5.00  per  quarter.  i 

Commissioner  Goldman  asked  who  determined  the  rate,  as  he  felt  this 

was  extremely  low  comparing  to  rates  in  San  Francisco.     Mr.  Hansen 

explained  that  this  was  not  to  make  a  profit,  that  certain  tenants  i 

had  to  provide  parking  for  their  employees  because  there  was  no  other 

way  to  get  to  the  Airport  except  to  drive  or  take  the  bus. 

This  property,  suitable  only  for  parking  now,  will  be  developed  when  I 
needed. 

****** 


Commissioner  Rousseau  was  excused  from  the  meeting  at  2:28  p.m. 


****** 


In  reference  to  Resolution  No.  67-0822 — Approving  one-year  extension 
of  Airport  Consulting  and  Engineering  Services  Agreement  -  Robert 
Horonjeff.     Oral  L.  Moore  explained  that  Horonjeff  has  been  a 
consultant  to  the  Airport  Department  for  eight  years.     He  has  proven 
to  be  invaluable  as  a  consultant  on  landing  field  facilities,  design 
for  taxiways,  runway  lighting,  landing  signals,  radar  installation , etc. 
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Commissioner  Goldman  asked  what  his  qualifications  were.     Mr.  Moore 
said  he  is  an  authority  on  landing  field  operations,  constructural 
design,  space  and  capacity  conditions.     He  is  a  professor  at  the 
University  of  California  and  has  a  laboratory  in  Berkeley, 

Commissioner  Stack  asked  for  Horonjeff's  fee.     Mr.  Moore  said  it  was 
approximately  $125.00  per  diem. 

Mr.  Moore  explained  further,  that  at  present  Dr.  Horonjeff  is  working 
with  the  Assistant  General  Manager,  Airport  Department,  Planning  and 
Development,  Mr.  Dale  H.  Fearn  on  field  and  airspace  capacity. 


****** 


Commissioner  Rousseau  returned  to  the  meeting  at  2 ; 32  p.m. 


****** 


In  reference  to  Resolution  No.  67-0832--Authorizing  attendance  at 
meeting  in  Boston  re  rail  equipment  for  subway  operation.  Commissioner 
Stack  asked  who  was  scheduled  to  attend. 

Vernon  W.  Anderson,  General  Manager,  Municipal  Railway,  explained  that 
Boston  and  San  Francisco  operations  are  similar  especially  in  the 
operation  of  PCC  cars.     This  being  the  case  it  would  be  advantageous 
that  Mr.  Anderson  and  Mr.  Wes  Getts,  Principal  Engineer,  Utilities 
Engineering  Bureau  attend  this  meeting  in  Boston  to  confer  with 
Boston  officials  about  their  similar  problems  in  the  hope  of  helping 
each  other. 

Mr,  Finn  stated  that  a  report  would  be  forthcoming  from  the  persons 
who  attend  the  meeting. 


****** 


Communications ; 

Mr.  James  J.  Finn,  Acting  General  Manager,  Public  Utilities  Commission, 
read  a  letter  from  Mr.  and  Mrs.  Carlton  N.  McKenney,  Richmond, 
Virginia,  transmitted  through  Mr.  Robert  Rockwell,  Municipal  Railway 
Public  Relations  Director,  commending  the  Commission  on  the  mainten- 
ance of  the  cable  car  system  and  the  rehabilitation  of  the  cable  car 
barn  as  a  tourist  attraction. 


****** 


General  Manager  of  Public  Utilities  Calendar  Items; 

Proposal  to  make  Haight  and  Waller  One-Way  Streets: 

Mr.  Anderson  explained  that  a  proposal  is  before  the  Board  of 
Supervisors  to  make  Haight  and  Waller  one-way  streets  . 


****** 
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Roll  call: 

Commissioner  Kelly  said  he  wanted  to  publicly  commend  Public  Utilities 
Counsel,  William  F.  Bourne  for  the  way  he  conducted  himself  while 
"under  fire"  before  the  Board  of  Supervisors  regarding  the  diversion 
of  Public  Utilities  Commission  unappropriated  revenues. 


****** 


THEREUPON  THE  MEETING  ADJOURNED, 
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PUBLIC  UTiLITIES  COMMiSSiOi«i 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.  fe  V-^i^^lfi 


RESOLVED,  That  this  Commission  approves  a  $  3,500.00  debit 
Modification  to  the  Agreement  between    the  City  and  County  ..^^ 
of  San  Francisco  and  Woodward-Clyde-Sherard  and  Associates 
in  opcder  to  provide  funds  for  additional  work  requested  by 
the  City. 

V  No.  48€ — Fa'?/eiaent  for  Taxiway  '*G"  Extensioii 
-::nt  Reconstruction      Taxiway  "F**  at  San  Francisco 
- :       • ;  t xonal  Airport • 


ract  lelocatioa  of  IZ-Inch  Feeder  Main  in 

^uciiaAtiia  Stree.t  between  Geary  Boulevard  and  Post  Street. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

0.  to  »e«mg  SEPTEMBER  12  198?  >  . 


Secretary  and  Assistant  General  Manager 


PUILIC  UTILITIES  COMMISSION 

CITY  AND  COUNtY  OP  SAN  FRANCISCO 

RESOLUTION  M<->.   67-0817 ■^'■"''^'^^ 


;,nilar  and  responsible'  'bidder.  Airport/ Department 
RESOLVED,  That  this  Commission  approves  plans 

and  specifications,  and  hereby  authorizes  Bid  Call: 


AD  Contract  No.   486 — Pavement  for  Taxiway  "G"  Extension 
and  Pavement  Reconstruction  -  Taxiway  "F"  at  San  Francisco 
International  Airport. 


WD  Contract  No.  1259 — Relocation  of  12-Inch  Feeder  Main  in 
Buchanan  Street  between  Geary  Boulevard  and  Post  Street. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 

Mhs' meeting  of  September  12,  1967  ^ 


) 
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PUBLIC  UTILITIES  COMMISSION 

CITY  AND  CaDUNTY  OF  SAN  FRANCISCO 


RESOLUTION  NO> 


RESOLVED,  That  this  Commission  hereby  awards  to  the  Brayer 
Electric  Compaay,  286  -  12th  Street,  San  Francisco,  California  9'^103> 
as  the  lowest  regular  and  responsible  bidder,  Airport  Department 
Contract  No.  45-^,  Installation  of  Power  and  Telephone  to  Plot  12A 
at  San  Francisco  International  Airport,  in  the  amount  of  $  52,600 oOO, 
and  that  all  other  bids  for  this  work  be  rejected o 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

SEPTEMBER  12  1967 


at  its  meeting  of. 


etary  and  Aslant  General  Manager 


PUBLIC  UTILITIES  COMMISSION!^ 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No,-&2!ziiiS13 


RESOLVED,    That  this.  Conmission.  hereby  awards  to    The  Shepard  Company, 
1675  Galvez  Avenue,  San  Francisco,  California,  as  the  lowe-st  regular  and 
responsible  bidder,  Airport  Department  Contract  Woa  50^?  Furnish  and  Install 
Steel  Railings,  Parking  Car age  at  San  Francisco  International  Airport,  in 
the  amount  of  $6,798*00;  and  all  other  bids  for  the  above«de scribed  work  are 
hereby  rejected. 


I  hereby  certify  that  the  foreeoine  resolution  was  adopted  by       Public  Utilities  Commission 

SEPTEMBER  12  l«y 

at  its  meeting  of  


fcretary  and  Asg(st/nt  General  Manager 


PUBLIC  OTiLITIES  COMMISSION 

CITY  ANO  COUNTY  OF  SAN  FRANCISCO 
BESOLUTION  Mr>.  Off,  i.J^^-j-.f 


-    ■    RESOLVED,    That  this  Commission  hereby  awards  to  Fisk,  Firenze  and 
McLean,  Inc,  55  Shoreway,  San  Carlos,  California,  as  the  lowest  regular 
and  responsible  bidder,  Airport  Department  Contract  Wo.,  509,  Fill  and  Pave- 
ment for  Employees'  Parking  Lot  "D"  at  San  Francisco  International  Airport, 
in  the  amount  of  $l42,263<,00 ;  and  all  other  bids  for  the  above-described,  work 
are  hereby  rejected, 


in  it  ■•truction 

3UU(;orii,4r actors  per-« 
■.....^.ijXy  delay,  or  inter« 
;.e .  at  the  same  time-, 
that  if  such  condition  of  delay  or  iater*« 
1  of  this  tenant  by  City's, lette 
  City's  cQ?n.plaints. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 

at  its  meeting  of    SEPTEMBFf?  12  1987 


Secretary  and  Assisfanp^General  Manager 


PUBirC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.feV"^C)S<<^l-^ 


RESOLVED,    That  this  Commission  hereby  approves  the  preliminary  drawings, 
identified  as  Exhibit  "A",  submitted  by  Pan  American  World  Airways,  whereby 
said  Company  at  its  own  and  sole  expense  and  without  rental  credit,  will  con«  ' 
struct  a  new  air  frieght  facility  and  do  all  necessary  and  related  work  on 
Plot  9  at  San  Francisco  International  Airport;  said  preliminary  drawings  hav-. 
ing  been  approved  by  the  Utilities  Engineering  Bureau  subject  to  notations  'cl 
marked  thereon;  and,  be  it  further  ■ 

RESOLVED,    That  this  approval  is  given  on  the  condition  that  this  tenant 
of  City  shall  take  all  reasonable  action  and  precautions  in  its  construction 
contracts,  and  on  the  job  to  insure  that  its  contractor  and  subcontractors  per- 
forming the  above  construction  and  work  shall  not  unreasonably  delay,  or  inter- 
fere  with  or  prevent,  the  construction  and  work  being  done  at  the  same  time, 
in  the  same  general  area  by  City,  and  that  if  such  condition  of  delay  or  inter- 
ference  or  prevention  is  brought  to  the  attention  of  this  tenant  by  City's  letter 
it  will  take  immediate  positive  action  to  remedy  City's  complaintc 

( 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  oj   — —  


Siox^ary  and  AssisX^r^/jenerd  Manager 


i 


i 
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PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 




RESOLVED,    That  this  GQrrmission  approves  the  extension  of  the  term  of 
that  certain  agreement  dated  January  1,  196I  between  City  and  Robert  Horonjeff , 
a  consulting  Civil  Engineer,  from  its  present .termination  date  of  June  30>  19^7 
to  June         1968,  under  the  termss  of  which  agreement  Robert  Horonjeff  agrees 
to  continue  to  render  professional  services  to  City  of  the  nature  of  airport 
consulting  and  engineering,  and  it  is  agreed  that  during  said  extended  period 
Robert  Horonjeff  may  draw  against  any  unexpended  funds  appropriated  by  City  ■ 
in  connection  with  said  agreement,  in  accordance  with  the  terms  thereof, 

•  the  :  ,.39.S4j 
'?2.6,995.7i  txx  favor  of  ; 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 
at  its  meeting  of  

 SEPTEMBER  12 


Se^et^ry  and  Assist^t^ieneral  Manager 


PUBLIC  UTiKtlES  COMMfSSldN 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No, 


' de  funds 

RESOLVED,  That  this  Commission  accepts  the  work  under  Contract  No. 
A-452,  Apron  Pavement  for  Cargo  Building  No.  5A  at  the  San  Francisco 
International  Airport,  as  satisfactorily  completed;  allows  a  total 
of  128  calendar  days  of  unavoidable  delay  due  to  adverse  weather 
conditions;  approves  a  debit  modification  in  the  amount  of  $4,839.54; 
and  approves  Final  Payment  in  the  amount  of  $26,995.71  in  favor  of 
the  Contractor,  the  Lowrie  Paving  Company,  Inc. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  

 SEPTEMBER  12  1967 


A 


Secroedry  and  Assistant  Gfneral  Mana-ger 


'.c^dyy 

(  ^ 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No^y ■~'0R 


RESOLVED,  That  this  Coinmission  approves  a  $20,407.00  debit 
Modification  of  Contract  No.  A-444  in  order  to  provide  funds 
for  additional  work  all  as  set  forth  in  Modification  No.  1 
of  Contract  No.  A-444,  Air  Cargo  Building  No.  5,  at  the  San 
Francisco  International  Airport. 


5 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

„.    ,  SEPTEMBER  12  1%?^  „ 

at  Its  meeting  of  L  i  s  \  ^'^^r 


SecTptoj^  and  Assistav/G/nerai  Manager 


Ptriittf  UTILITIES  COMMiSSiOM 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION'  No^5?=rLLi825 


RESOLVED,  That  This  Commission 
hereby  authorizes  issuance  of  Water 
Department  Revocable  Permit  covering 
use  and  occupancy  of  property  as  follows: 

TO:   THE  PACIFIC  TELEPHONE  MD  TELEGRAPH  CO, 

Permit  to  extend  an o/erhead  telephone 
line  across  a  portion  of  the  lands 
adjoining  the  Sunol  Headquarters  of 
the  San  Francisco  Water  Department j 
said  crossing  to  be  supported  by 
existing  power  line  poles  extending 
from  the  intersection  of  Bond  and  Main 
Streets  to  the  northeasterly  line  of 
the  Sunol  Valley  Golf  Course.  Subject  to 
a  permit  fee  in  amount  of  $50= 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  bv  the  Public  UUMieis  QorfiMW^^ 


at  its  meeting  of- 


V 


itfn'etary  and  AssiStdij^t  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  !No.tl> V"°~tl^^f> 


RESOLVED,  That  this  Commission 
accepts  the  vfork  as  satisfactorily 
cQ.npleted;  approves  Debit  Modification 
or  Contract  in  the  amount  of  ^4, 25; 
approves  Pinal  Pa^rment  in  amount  of 
$5^159.00,  in  favor  of  Lowrie  Paving 
Co. >  Inc.   under  Water  Department 
Contract  No.   I306,  Excavation  and  Re-" 
paving  for  Installation  of  Blowoffs, 


I  hifiby  ceftif^  th'ai  ihi^  foregoing  resohitidn  wa$  ddopi'td:^^  h^^  Commission 
at  its  meeting  of  -  ■  SEPTEMBER^^ 


JSP" 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OP  SAN  FRANC9SOO 


RESOLUTION  No. 


RESOLVED,  That  this  Commission 
accepts  the  work  as  satisfactorily 
completed;  approves  Debit  Modifica- 
tion of  Contract  in  the  amount  of 
$181, 00;  approves  Pinal  Payment  in 
amount  of  $2,081, 50^  in  favor  of 
McG-uite  and  Hester  under  Water  De- 
partment Contract  No.   1289j  Reloca- 
tion of  24- inch  Steel  Main  in  San 
Jose  Avenue  betv^reen  26th  and  Army 
Streets, 


I  hereby  certify 
at  its  meeting  of- 


the  foregoing  resolution  was  adopted  by  the  Pubhc  Utilities  Commission 

SEPTEMBER  12  1967 


Secrttary  and  Assistar^  General  Manager 


PUBLIC  UTILITIES  COMMISSIdN 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION 


EESOLVED,  That  this  Conmissioii  hereby  approves 
collections,  month  of  August  1967,  of  claims  for  dam- 
ages  against  miscellaneous  debtors,  San  J'rancisco 


Water  Department,  in  amount  of  $880.97 1  pe^  list  dated 


August  51,  1967. 


a  August  1,  1965  at  the  Sec order's 
-.  ,  :        X        H-^11135;  and  - 


ii-Jii.  c  X  PIS.. I*  -Kb. 


oa  Juij  10,  1967  bj  a 
'  together  with  two 

a  test  aBd  a.>' 
rtj  wa 


i»X@G:Uti03a  of  S|t^ 


Thereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Vtihties  Conimission 

:£F  MEMBER  12  1967 


at  Its  meeting  of- 


PUBLIC  UTILITIES  COMMiSSIiClN 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  NO^  j/^""'-' 

WHEREAS,  Revocable  permit  was  issued  to  Isadore  and 
Shirlee  A.  Felzer  of  210?  -  1^^  Avenue,  San  Francisco,  under 
authority  of  Public  Utilities  Coimission  Resolution  Noo  2305^, 
adopted  July  2,  1963;  and  ,  ^  ^ 

WHEREAS,  Said  permit  was  for  tiie  purpose-  of  effecting 
a  connection  from  the  permitees'^  , sewer  line  on  their  property 
located  in  Block  2203?  I/ot  lA,  to  the  Municipal  Railway's  sewer 
line  located  at  the  Railway's  waiting  station  at  14^}  Avenue  and 
Quintara  Street,  San  Francisco;  and 

WHEREAS,  Lien  was  recorded  at  the  request  of  City  and 
County  of  San  Francisco  on  August  1,  1963  at  the  Recorder's 
Office  in  Book  A627,  Page  7^0,  Serial  No,  M-11133;  and 

WHEREAS,  Inspection  was  made  on  July  10,  1967  by  a 
representative  of  the  Municipal  Railway  together  with  two 
representatives  of  the  Department  of  Public  Works,  City  and 
County  of  San  Francisco,  who  conducted  a  test  and  ascertained 
that  the  sewer  line  from  permitees'  property  was  effectively 
and  permanently  disconnected  from  the  Municipal  Railway' s  sewer 
line;  and 

WHEREAS,  Permitees  have  complied  in  every  respect 
with  requirements  incidental  to  the  proper  execution  of  said 
permit ;  now  therefore  be  it 

RESOLVED,  That  said  revocable  permit  be  terminated 
on  its  anniversary  date,  effective  July  8,  1967?  and  that  release 
of  lien  against  permitees'  property  be  noted  in  the  Recorder's 
books. 


I  }t^reby  dtrtify  that  the  fdregciing  resolution  was  adopted  bv  the  Public  Utilities  Commission 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  NO^ V""l.^H30 

RESOLVED,  That  this  Ooimission  hereby ^ 
approves,  in  accordance  with  Resolution  No,  16,527p3-t^ 

adopted  July  16,  1956,  payment  of  claims  in  amountTUSt, 
of  $27, 55 3 •63,  made  by  the  Municipal  Railway,  month  of 
August,  1967,  per  Revolving  Fund  Pajonent  Requests  Nos?  33 
2133,  2135,  2154,  2155,  2166,  2175,  2178,  2180,  2186, 
2187,  2189,  2192,  2194.  . sa±0B  kerf |^  approves 

claims  9 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  Its  meeting  oj  .  ^  '.  


/   Secretary  t^xd^Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCiSCO 
RESOLUTION  No^^IZjM. 


RESOLVED,  That  tMs  Commission,  on  the  recom- 
mendation of  the  General  Manager  of  Public  Utilities,  the 
General  Manager,  Municipal  Transit  System,  and  the  City 
Attorney,  hereby  approves  collections,  month  of  August,  , 
1967,  for  payment  of  damage  claims  which  the  Municipal  : 
Railway  has  against  miscellaneous  debtors,  amount  $819.33 
per  list  of  September  3,  1967;  and,  be  it  further 

RESOLVED,  That  this  Commission  hereby  approves 
compromise  settlements  of  Municipal  Railway  damage  claims, 
month  of  August  1967: 

Amount  Compromise 
Debtor  Billed  Settlement 

Robert  &  Shirley  Daley      $    23 .33 '  ,  23.28 

Elliot  S.  Wiggins  91.73        ,  ,v,^,,.  79ol3 

Joseph  J.  Senn  1^9.37  130o47 

^270.68  $  232.88 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
«...  mectmgof  SFPTFMRI?t' 12  1967  A 


Secretary  and  ^sisfant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Ho.-tl2—ijS^^ 


WHEREAS,  A  meeting  has  been  scheduled  at  Boston, 

caole  permits  now  authorised  by  the 

Massachusetts,  on  September  14  and  ISY  1967,  to  consider  the  -lasses 

design  of  rail  cars  suitable  for  subway  or  subway-surface  operation 

;  aiiu  xiiiiascapxftg  ^.niuq  property  owners  • 

and  to  determine  the  advantages  of  joint  participation  in  the 


no 


development  of  such  equipment;  and  r.viti^^oua  uaag^  by  pw:>Xxc 

WHEREAS,  Hie  proper  selection  of  rail  equipment  for 
Municipal  Railway  operation  in  the  subway  now  under  construction  r«fc|mr«4 
is  of  vital  importance  to  the  City  of  San  Francisco;  and; 

WHEREAS,  The  pooling  of  efforts  and  such  joint 

participation  will  be  mutually  advantageous;    sxjt^Ixfy  procedures  and 

■*  ..-.-i,  v,.,^^..a  m  of  p«§3rmitsi  now, 

MOW,  THEREFORE,  BE  IT  RESOLVED,  That  this  Commission 
approves  authorizing  a  membfi:  of  the  Municipal  Railway  staff  and  ' 
a  member  of  the  Utilities  Engineering  Bureau  staff  as  designated  ' 
by  the  General  Manager  of  Public  Utilities  to  attend  the  meeting 
at  Boston,  including  permission  to  inspect  rapid  transit  facilities 
at  New  York  City  and  at  Montreal  enroute. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  


Secr^ary  and  Assistpit  General  manager 


) 
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PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


M23 


WHEREAS,  The  revocable  permits  now  authorized  by  the 
Public  Utilities  Commission  fall  within  five  general  classes, 
namely! 

1*     Gardening  and  landscaping  by  adjoining  property  owners  -  no 
permit  fee 

2.  Street  and  utility  crossings  and  miscellaneous  usage  by  public 
bodies  -  no  permit  fee 

3,  Uses  by  non-profit  organizations  -  no  permit  fee 

4,  Crossings  by  private  utility  companies  -  permit  fee  required 

5.  Commercial  usage  -  subject  to  a  consideration;  and 


WHEREAS,  Present  procedure  requires  passage  of  a  resolution 
for  each  permit;  and 

WHEREAS,  This  CoiTunission  desires  to  simplify  procedures  and 
expedite  authorization  for  certain  classes  of  permits?  now, 
therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  the  General 
Manager  of  Public  Utilities  to  issue  and  execute  all  permits 
falling  within  Classes  1,  2  and  3  as  above  listed,  without  a 
permit  fee;  and,  be  it  further 

RESOLVED,  That  each  permit  falling  within  Class  4  shall  be 
authorized  by  resolution  of  this  Commission  subject  to  a  minimum 
permit  fee  of  $75,  and  that  each  permit  falling  within  Class  5 
shall  also  be  authorized  by  resolution  of  this  Commission,  subject 
to  a  consideration  dependent  upon  usage;  and,  be  it  further 

RESOLVED,  That  the  General  Manager  of  Public  Utilities  be 
and  is  hereby  authorized  to  require  proper  insurance  or 
performance  bond  when  in  his  judgment  such  insurance  or  performance 
bond  appears  to  be  warranted;  and,  be  it  further 

RESOLVED,  That  this  Commission  hereby  authorizes  the  General 
Manager  of  Public  Utilities  to  delegate  the  within  authority  to 
the  Secretary  and  Assistant  General  Manager,  Administrative, 
Public  Utilities,  and  to  Department  heads. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 


at  its  meeting  of. 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


Resolution  No.  67-0816-MR 

RESOLVED,  That  on  recommendation  of  the  General  Manager 
of  Public  Utilities,  the  General  Manager,  Municipal  Transit  System, 
the  General  Claims  Agent  thereof,  and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  Municipal  Railway. 


Claimant 

Non~litTgated  Settlements 

MC    Lathay  McFadden 

MC    Louise  K.  Murata 

CC    State  Farm  Insurance 
Company  and 
Charles  H.  Serlis 

CC  Elsie  W.  Ellis 

TC    Evelyn  M,  Meehan 


Date  of  Accidents 
August  4,  1967 
July  15,  1966 

March  19,  1967 
December  10,  1966 
February  1,  1967 


Settlements 
$  518.18 
945.50 


582.69 
4,750.00 
1,200.00 


Litigated  Settlements 

MC    Steven  Israel 

aka  Steven  A.  Israel 


January  27,  1967  1,150.00 
(Property  Damage) 


Judgments 

MC    Harry  F.  Appleby 


October  4,  1963  10,111.40 
(Includes  costs  of  $111.40) 


A.ppropriation  No.  7.735.804.000 


$19,257.77 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  its  meeting  of  September  12,  1967. 


Secretary  and  Assistant  General  Manager,  Administrative 


1 


1 
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H  E  T  C  H 


H  E  T  C  H  Y 


WATER 


SUPPLY 


POWER 


AND 


UTILITIES 


ENGINEERING 


BUREAU 


MEMORANDUM 


TO; 


JAMES  K.  CARR 

General  Manager  of  Public  Utilities 


DATE:    September  12,  1967 


FROM: 


ORAL  L.  MOORE 
General  Manager 


SUBJECT:    MONTHLY  REPORT  ON  ACTIVITIES  OF  THE  DEPARTMENT 

HETCH  HETCHY  PROJECT 
Highlights 

On  August  18,  1967,  Mr.  Thomas  P.  White,  President  of  the  Public  Utilities  Commis- 
sion, turned  over  a  check  for  $45,000,000  to  Mr,  Everett  L.  Tomlinson,  President 
of  the  Board  of  Directors,  Turlock  Irrigation  District,  and  to  Mr.  Thomas  K,  Beard, 
President  of  the  Board  of  Directors,  Modesto  Irrigation  District,  as  the  City's  con- 
tribution to  the  New  Don  Pedro  Project.    This  amount  represented  the  proceeds  from 
the  sale  of  1961  Water  Bonds  in  this  amount  on  August  1,  1967.    The  check  was  imme- 
diately deposited  in  the  New  Don  Pedro  account  so  it  could  begin  earning  interest 
for  the  City, 

Also  on  August  18  the  Districts  awarded  the  main  construction  contract  in  the  amount 
of  $49,693,960  to  the  Guy  F,  Atkinson  Company  of  South  San  Francisco.    The  Districts 
have  also  awarded  a  number  of  other  lesser  contracts  for  the  furnishing  of  various 
components  for  the  Project, 

The  New  Don  Pedro  Project  was  officially  under  construction  on  August  28,  1967, 
culminating  many  years  of  negotiations,  hearings,  conferences  and  numerous  delays. 
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On  August  25,  1967  an  impressive  dedication  ceremony  was  held  on  the  Hetch  Hetchy 
Project  when  bronze  plaques  were  unveiled  at  Dion  R,  Holm  and  Robert  C.  Kirkwood 
Powerhouses,    The  plaques  cited  the  substantial  contributions  of  the  late  Mr. 
Holm,  long-time  City  Attorney,  and  the  late  Mr.  Kirkwood,  former  General  Manager 
of  Public  Utilities,  to  the  advancement  of  the  Hetch  Hetchy  Water  and  Power  System. 
Members  of  the  immediate  families  of  these  two  distinguished  gentlemen  were  present 
at  the  ceremony  and  conveyed  their  appreciation  of  the  signal  honor  to  their 
memory. 

Water  conditions  on  the  Hetch  Hetchy  Project  are  exceptionally  good  for  this  time  of 
year  and  optimum  power  generation  will  result,    Hetch  Hetchy  and  Lake  Lloyd  Reser- 
voirs were  at  the  highest  September  1st  level  in  the  history  of  the  Hetch  Hetchy 
Project. 

During  the  month  of  August,  Moccasin,  Dion  R.  Holm,  and  Robert  C.  Kirkwood  Power- 
houses generated  45,220,000,  67,489,000,  and  58,138,000  kilowatt-hours  respectively, 
or  a  total  of  170,847,000  kilowatt-hours,  having  a  value  in  excess  of  $1,195,000. 

On  Thursday,  August  24,  Moccasin-Newark  Transmission  Lines  3  and  4  relayed  out  at 
10:58  a.m.,  interrupting  delivery  of  Moccasin  power  to  Turlock  Irrigation  District, 
Riverbank  Army  Ammunition  Plant,  and  Newark  Substation,    The  outage  was  caused  by 
lightning  striking  a  tower  near  the  San  Joaquin  River  crossing. 

HETCH  HETCHY  ENGINEERING 
Repave  Cherry  Access  Road 

Plans  and  specifications  for  Hetch  Hetchy  Contract  No.  402,  Repaving  Cherry  Access 
Road,  Jones  Point  to  Cherry  River  Bridge,  were  completed  and  advertised  for  bids. 
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This  is  the  second  of  two  contracts  for  resurfacing  the  Cherry  Access  Road,  The 
first  section,  under  HH-387,  extending  from  Cherry  River  Bridge  to  Cherry  Valley 
Dam,  a  distance  of  about  12  miles,  was  completed  last  month.    Estimated  cost  of 
the  remaining  7-mile  section  is  $83,000, 

South  Fork  Aqueduct  Crossing 

Three  proposals,  out  of  more  than  ten  investigated,  were  selected  for  further 
economic  evaluation,    A  modification  of  contract  is  being  prepared  for  additional 
work  requested  by  the  City,    It  is  anticipated  that  a  final  report  will  be  sub- 
mitted by  the  consultant.  Woodward,  Clyde,  ..Sherard  &  Associates,  in  October,  1967, 

Moccasin-Newark  Transmission  Line 

Four  bids  were  received  on  August  10,  1967  for  Hetch  Hetchy  Contract  No.  406, 
Painting  Steel  Towers  576N  to  600N,  Moccasin-Newark  Transmission  Line,    The  low 
bid  of  $9,249,00  was  submitted  by  the  Gore  Tank  Co,  of  1230  San  Pablo  Avenue, 
Pinole,  California.    High  bid  was  $20,790,00.    Award  has  been  made  to  the  low  bidder. 

AIRPORT  ENGINEERING 
Downtown  Heliport 

The  downtown  interim  heliport  was  one  step  nearer  realization  when  construction  work 
started  on  September  5,  1967,    The  first  week's  efforts  were  concentrated  on  com- 
pleting the  substitute  parking  lots  for  the  relocation  of  the  private  operator  and 
the  Port  Authority,    Reconstruction  of  the  landing  area  started  the  week  of  Septem- 
ber 12,  1967, 

Industrial  Waste  Program 

A  technical  report  demonstrating  that  the  South  Oxidation  Pond  effluents  are  in  com- 
pliance with  Water  Quality  Standards  will  be  filed  with  the  Regional  Water  Quality 
Board  by  October  15,  1967, 
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A  preliminary  report  sent  in  May,  1967  has  demonstrated  good  performance,  but  a 
detailed  report  is  required  on  the  above  date.    This  detailed  report  will  include 
results  on  bio-assays  (fish  kills) .    If  the  bio-assay  tests  do  not  demonstrate 
90%  survival,  it  may  be  necessary  to  install  chemical  treatment  facilities  at  the 
ponds ♦ 

There  is  little  chance  that  the  Airport  will  receive  a  Federal  grant  for  sewage 
treatment  works  during  the  current  fiscal  year.    Eighty-five  percent  of  the  allo- 
cated funds  were  distributed  within  the  first  four  weeks  of  the  fiscal  year.  The 
Airport's  application  is  125th  in  priority  on  a  total  list  of  155. 

Staff  members  attended  the  Estuarine  Pollution  Symposium  held  at  Stanford  University 
during  the  week  of  August  21,  1967, 

Federal  Aviation  Administration  Project 

Plans  and  specifications  were  completed  and  advertised  for  Airport  Contract  No,  486, 
Pavement  for  Taxiway  G  Extension  and  Pavement  Reconstruction  -  Taxiway  F. 

To  provide  more  efficient  traffic  circulation,  particularly  between  the  South  Ter- 
minal area  and  Runways  28L  and  28R,  Taxiway  G  will  be  extended  across  these  runways 
from  Taxiway  F  to  Taxiway  C,  a  distance  of  about  1,500  feet.    Both  taxiways  will  be 
provided  with  60-foot  width  of  concrete  pavement  which  will  accommodate  aircraft 
of  the  size  of  the  new  490-passenger  Boeing  747 .    This  contract  is  part  of  a  pro- 
posed FAAP  Project  No.  9-04-034-C724  for  which  the  Federal  Aviation  Administration 
has  tentatively  allocated  funds  in  the  total  amount  of  $1,294,632,00.    The  estimated 
cost  of  this  contract  is  $673,000, of  which  the  Federal  share  will  be  50%, 

Bids  Received 

Contract  No,  Title  No,  of  Bids  Low  High 

A-445R  Piers  F  and  G  Signs  3  $5,662.93  $6,830.00 

Alternate  "A"  7,799.99  8,797.00 
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Contract  No, 


Title 


No.  of  Bids 


A- 454 

A-466 
A-490 

A-496 

A-503R 

A-506 

A-476 

A-509 


Installation  of  Power  and  5 
Telephone  to  Plot  12A 

Downtown  Interim  Heliport  8 

South  Terminal  Nursery,  9 
Pier  G  Floor  and  Ceiling 

Downtown  Heliport  Passenger  10 
Tenninal 

Stairs  from  South  Concourse  6 

to  S.E. Court  (Informal)      Alternate  "A" 

Furnish  and  Install  Steel  6 
Railings,  Parking  Garage 

Alterations  to  Communica-  7 
tions  Center  and  4th  Floor 
Windows,  Central  Terminal 

Fill  and  Pavement  for  9 
Employees  Parking  Lot  D 


Low 
$  52,600.00 

126,303.50 
41,404.00 

42,950.00 

4,253.00 
450.00 

6,798.00 
39,506,00 

142,263.00 


Hi^ 
$  58,396.00 

160,640.00 
47,920.00 

57,232.00 

7,480.00 
330.00 

12,380.00 
46,700.00 

190,744.00 


Plans  and  Specifications  Completed 


Contract  No. 


Title 


Estimated 
Cost 


A-463 


A^472 


A- 486 


A-495 


A-505 


A-507 


A- 510 


Installation  of  Load  Rheostat  $  15,000.00 
lOOO-KW  Generator,  Field 
Lighting  Building 

South  Terminal  Baggage  Convey-  45,000.00 
ors.  Additions  and  Alterations 


Pavement  for  Taxiway  G  and 
Taxiway  F  Reconstruction 
(F.A.A.  Project) 

Relocation  of  Roads  to 
Parking  Garage 

Asphalt  Paving  and  Sidewalk 
Sawing,  Parking  Garage 

Mechanical  Improvements  to 
Parking  Garage 

Construction  of  Mail  and 
Cargo  Cart  Roads 


673,000.00 

50,000.00 
4,500.00 
17,000.00 
60,000.00 


Status 


Awaiting  funding  by  Airport 


To  be  coordinated  with  A-498 
(Systems  6  and  7,  South 
Terminal) 

Awaiting  P.U.C.  approval  and 
bids 


Bids  due  September  7,  1967 


Awaiting  P.U.C.  approval  and 
bids 

Awaiting  P.U.C.  approval  and 
bids 

Awaiting  Airport  approval 
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Tenant  Construction 

Air  California 
Airborne  Freight 
Airborne  Freight 
American  Airlines 
Atlantic  Richfield 

Federal  Aviation  Adm< 
Flying  Tiger 
Interstate  Hosts 

Lufthansa  Airlines 
Pacific  Airlines 
Pacific  (PSA-Delta) 
Pacific  SW  Airlines 

Pan  American 
Shell  Oil  Company 
SFO  Helicopter 
Standard  Oil 
Texaco,  Inc. 
Trans  World  Airlines 

United  Airlines 


U.  S,  Post  Office 
Western  Airlines 


Remodel  of  Cargo  and  Baggage  Department 

New  Building  Construction,  Plot  lOB 

Gasoline  Storage  Tank 

New  Air  Freight  and  Office  Building 

Aviation  Fuel  Line  Installation 

Plot  3B  Development,  Fill  Tanks 

Relocation  of  ILS  Glide  Slope 

Asphalt  Paving  Construction  -  Apron 

Remodel  of  Employees  Cafeteria,  Central  Terminal 

Alterations  to  In-Flight  Kitchen 

Overhead  Door  -  Air  Cargo  Building  No,  1 

Addition  of  Hangar  Door,  Plot  11 

Alteration  in  Room  20  of  Central  Terminal 

Pier  D  -  Railing  in  Departure  Room 

Enlargement  of  Departure  Room 

Gates  71  &  72,  Ground  Power  Units 

Satellite  No.  1  Conference  Room  Hangar 

Office  Space  and  Install  Door,  Gate  A5 

Indent.  Sign  -  Satellite  Plant 

Plot  3D,  Facilities  Expansion 

Alterations  to  Ticketing  Area  -  Communication  Wiring 

Modify  Information  Center  and  Trip  Plan  Center 

Modify  Hangars  1  &  2,  Building  No,  3 

New  Gate  Rooms  21  &  27,  Pier  C 

Pier  C,  Fuel  Hydrant  Relocation 

Expansion  of  Hangars  10  &  11 

Blast  Fence  Gate  21 

Pier  C,  Walls  for  Noise  Reduction 

Expansion  of  Electrical  System 

Maintenance  Base  Building  No.  10  -  Mezzanine  Comm.  Room 

New  Post  Office,  Plot  lOB 

Relocation  of  Existing  Partitions,  Pier  F 

Plot  12,  Maintenance  Base 

Canopy  Construction,  Air  Cargo  Building  No,  1 


MUNICIPAL  TRANSIT  SYSTEM  ENGINEERING 
8th  Avenue  and  Geary  Substation 

Plans  and  specifications  for  Municipal  Railway  Contract  No,  524,  Painting  8th  Avenue 
and  Geary  Substation,  were  completed  and  advertised  for  bids  by  the  Commission, 
Estimated  cost  of  the  work  is  $6,500.00. 


Repair  and  Replacement  Projects 

Plans  and  specifications  are  in  progress  on  the  following  urgent  maintenance  and 
repair  contracts  for  fiscal  year  1967-68: 
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MR-525 


Roof  Repair,  Geneva  Substation 


MR-535 


Repave  Bus  Yard,  Presidio  Avenue 


MR-536 


Reconstruct  Cable  Tension  Carriages 


MR-548 


Reconstruct  Cable  Car  Turn  Tables 


Bay  Area  Rapid  Transit  District 

Construction  on  Market  Street  for  the  subway  and  stations  has  accelerated  since  the 
last  report.  Procedure  for  the  approval  of  construction  plans  affecting  Muni  over- 
head, track,  and  other  facilities  was  established. 

Various  relocation  plans  affecting  Muni  facilities  on  the  Montgomery  Street,  Powell 
Street  and  Civic  Center  Stations  were  approved  and  returned. 
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CITY  AND  COUNTY  OF  SAN  FRANCISCO 
John  F.  Shelley  -  Mayor 


i4INUTES  OF  PUBLIC  UTILITIES  COMMISSION  MEETING 

September  19,  1967 

Room  282  -  City  Hall 
2s00  p.m. 


COMMISSIONERS 
Thomas  P.  White,  President 
Thos.  F.  Stack,  Vice  President 
Oliver  M.  Rousseau 
Richard  N.  Goldman 
Joseph  I.  Kelly 


James  K.  Carr 
GENERAL  MANAGER  OF  PUBLIC  UTILITIES 


James  J.  Finn 


SECRETARY  AND  ASSISTANT 
GENERAL  MANAGER,  ADMINISTRATIVE 


DEPART14ENTS 


BUREAUS 


Municipal  Railway 
Hetch  Hetchy  Project 
Airport  Department 
Water  Department 


Public  Service 
Accounts 

Utilities  Engineering 
Personnel  &  Safety 
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Call  to  Order:  2s00  p.m« 

Present;  Commissioners  Thomas  P,  White,  Thos .  F.  Stack, 

Oliver        Rousseau,  Joseph  I.  Kelly 

Absent:  Commissioner  Richard  N.  Goldman 

President  Thomas  P.  White  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Joseph  I.  Kelly 

On  motion  of  Commissioner  Rousseau,  secondec^  by 
PUSOLUTION  Commissioner  Kelly,  the  following  resolution 

NOo  was  adopted  s 

67-0834    W  Authorizing  the  General  Manager  of  Public 

Utilities  to  effectuate  proposed  acquisition  by 
eminent  domain  proceedings  of  proposed  State 
College  site  -  Edgewood  Hills,  San  Mateo  - 
County  by  State  of  California  for  State  College 
purposes . 

Vote:     Ayes-  Commissioners  White,  Stack,  Rousseau, 
Kelly 

Absent-Commissioner  Goldman 
Commissioner  Thos.  Fo  Stack  was  then  excused. 

On  motion  of  Commissioner  Rousseau,   seconded  by 
Commissioner  Kelly,  the  following  resolutions 

were  adopted: 

67-0835    W  Approving  collections,  transfer  and  abandonment 

of  damage  claims  by  Bureau  of  Light,  Heat  &  Power- 
month  of  August  1967  -  Collections-$l , 381 , 34 , 
Transfer-$602o76,  Abondonment-$2 , 262 . 77 

67-0836    H  Requesting  General  Manager  of  Public  Utilities 

to  execute  Common  Use  Agreement  between  the 
State  Department  of  Water  Resources  and  City,- 
construction  of  State's  Del  Valle  Branch  Pipeline. 

Vote:     Ayes -Commissioners  White,  Rousseau,  Kelly 
Absent-Commissioners  Goldman  and  Stack 

On  motion  of  Commissioner  Rousseau,  seconded  by 
Commissioner  Kelly,  the  following  resolution 

was  adopted: 

67-0837    H  Completion  of  Contract  No.  HH-377  and  approving 

execution  of  agreement  with  regard  to  payment 
between  City  and  J.  H.  Pomeroy  &  Company,  Inc., 
Contractor--$22 , 867. 57,  as  modified. 

67-0838    A  Permitting  United  Air  Lines,  Inc.  to  self -insure 

in  amount  up  to  $10,000. 

Vote:     Ayes -Commissioners  White,  Rousseau,  Kelly 
Absent -Commissioners  Goldman  and  Stack 
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On  motion  of  Commissioner  Rousseau,  seconded  by 
Commissioner  Kelly,  the  following  resolution 
was  adopted: 

67-0839    A  Completion  of  Contract  No.  A-470 — Grading  for 

Glide  Slope  Site  -  Runway  28L  at  San  Francisco 
International  Airport  -  $24,862.99,  as  modified. 

Vote:    Ayes-Commissioners  White,  Rousseau,  Kelly 
Absent-Commissioners  '^ol-^man  anr*  'Ttack 

On  motion  of  Commissioner  Rousseau,  seconded  by 
Commissioner  Kelly,  the  following  resolution 
was  adopted: 

67-0840    A  Award  of  Contract  No.  445R— Piers  "F"  and  "G" 

signs,  at  San  Francisco  International  Airport, 
to  Patrick  Connolly  -  net  amount  $13,462.92 

Votes     Ayes-Commissioners  White,  Rousseau,  Kelly 
Absent-Commissioners  Goldman  and  Stack 

On  motion  of  Commissioner  Rousseau,  seconded  by 
Commissioner  Kelly,  the  following  resolutions 
were  adopted: 

67-0841    W  Revocable  Permit  to  Roderick  MacLeod  and  Earl  C. 

Cri spell,  Jr. 

67-0842    W  Award  of  Contract  WD  No.  1321 — Laying  of  4 -inch 

and  6 -inch  Ductile  Iron  Mains  in  Roosevelt  Way, 
Ulloa  Street  and  Other  Streets,  to  Lowrie  Paving 
Company,  Inc.  -  net  amount  $18,730.50 

67-0834    MR  Approving  payment  of  claims  against  Municipal 

Railway  -  total  amount,  $174,600.00 

Vote:     Ayes -Commissioners  White,  Rousseau,  Kelly 
Absent-Commissioners  Goldman  and  Stack 


Copies  of  the  above  adopted  resolutions  are  on  file  in  the  office 

of  the  Secretary  and  Assistant  General  Manager  of  the  Public  Utilities 

Commission. 

■  ■  ■       ,         ,     ,  ,  .  1 ! 

***** 
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The  Commission  made  the  consideration  of  the  acquisition  of  the 
proposed  State  College  Site  -  Edgewood  Hills,  San  Mateo,  by  the 
State  of  California  the  first  order  of  business. 

Mro  Carr  explained  that  this  involved  the  request  for  authorization 
of  the  General  Manager  to  effectuate  the  proposed  acquisition  of  the 
207  acres  of  land,  with  the  understanding  that  said  acquisition  would 
be  at  the  fair  market  value  as  recommended  by  the  Director  of 
Property  of  the  City  and  County  of  San  Francisco  which  would  be  about 
$2,000,000,  and  that  Deputy  City  Attorney  Jerome  Cohen  has  provided 
a  resolution  which  carries  out  generally  what  the  result  was  of 
negotiations  on  this  matter  with  Mr.  Harry  Harmon  representing  the 
State  Colleges  Board  of  Trustees. 

Mr,  Arthur  H.  Frye,  Jr.,  General  Manager  of  the  San  Francisco  Water 
Department,  explained  the  plan  for  the  207  acres  involved  .     He  said 
this  takes  in  the  Swiss  Picnic  grounds  and  quarry,  and  that  the 
college  is  interested  in  the  area  around  the  freeway  route  and  the 
Pacific  Gas  and  Electric  Company  substation  for  access  to  the  college 
site  for  their  circulation.     He  also  said  that  the  major  buildings 
would  be  kept  east  of  the  crest  of  the  ridge  and  the  area  west  of  the 
crest  of  the  ridge  would  be  devoted  to  athletic  fields,  open  space 
and  buildings  which  would  be  deemed  suitable  by  the  Water  Department. 

Mr.  Carr  said  there  is  a  bankruptcy  proceeding  involving  the  other 
land  on  which  Mr.  Harmon  must  take  action,  and,  therefore,  he  has 
asked  that  the  Commission  give  consideration  to  this  acquisition 
of  land  today.     If  the  Commission  does  not  take  action,  the  bankruptcy 
proceedings  begin  acquisition  of  the  property  will  become  difficult. 
Mr.  Harmon  stated  that  the  Board  of  Trustees  has  a  delay  of  28  days 
in  the  bankruptcy  proceedings,  and  that  they  are  paying  a  premium 
to  hold  the  property. 

Mr,  Cohen  read  the  following  resolution; 

"PUBLIC  UTILITIES  COMMISSION 
"City  and  County  of  San  Francisco 
"Resolution  No.  67-0834 
"WHEREAS,  the  State  of  California  desires  to  acquire  by 
condemnation  proceedings  207  acres,  more  or  less,  of  watershed  proper- 
ty south  of  Edgewood  Road  and  east  of  Canada  Road  in  San  Mateo  County 
for  state  college  purposes?  and 

"WHEREAS,  the  State  will  agree  to  include  in  the  judgment  of 
condemnation  all  reservations  and  conditions  requested  by  the  Public 
Utilities  Commission  deemed  essential  to  protect  the  quality  of  the 
water  in  Crystal  Springs  Reservoir  and  to  preserve  and  enhance  the 
natural  characteristics  of  the  land,  a  copy  of  which  restrictions  and 
conditions  are  made  a  part  of  this  resolution?  and 

"WHEREAS,  the  State's  preliminary  appraisal  of  the  fair  market 
value  of  said  land  is  approximately  $1,900,000  and  the  preliminary 
appraisal  of  the  fair  market  value  by  the  City's  Director  of  Property 
is  approximately  $2,100,000;  and 

"WHEREAS,  the  proposed  use  in  consistent  with  the  "Interim 
Preservation  and  Recreation  Concepts,  Peninsula  Watershed  Lands, 
San  Francisco  Water  Department    dated  July  ,  1967  and  approved  by 
this  Commission  by  Resolution  No,  67-0747,  dated  August  15,  1967, 
and  is  also  consistent  with  the  policy  of  this  Commission  as  expressed 
in  Resolution  No.  67-0163,  dated  February  28,  1967  and  Resolution  No. 
67-0226,  dated  March  21,  1967? 

"NOW,  THEREFORE,  BE  IT  RESOLVED,  that  this  Commission  hereby 
authorizes  the  General  Manager  of  Public  Utilities  to  take  the 
necessary  steps  to  effectuate  the  proposed  acquisition  by  condemnation 
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proceedings  by  the  State  of  California  for  state  college  purposes, 
with  the  \inderstanding  that  said  acquisition  by  the  State  will  be  at 
the  fair  market  value  of  the  land  as  finally  recommended  by  the  City's 
Director  of  Property  based  on  a  detailed  appraisal  and  within  the 
price  range  of  the  preliminary  appraisals  hereinbefore  mentioned  in 
accordance  with  the  appropriate  provisions  of  the  City's  Charter j  and 

"BE  IT  FURTHER  RESOLVED,  that  Section  2c  of  the  aforesaid 
reservations  and  conditions  to  be  included  in  the  judgment  of  condemn- 
ation shall  be  amended  to  read  as  follows; 

"'State  shall  provide,  to  the  satisfaction  of 
the  General  Manager  and  Chief  Engineer  of  the 
San  Francisco  Water  Department,  adequate  sani- 
tary facilities  to  assure  reliable,  continuous 
removal  of  all  sanitary  sewage  from  watershed 
land. • 

provided  that  the  legality  of  said  provision,  as  amended,  is 
approved  by  State ' s  legal  counsel , " 

Mr.  Carr  stated  that  time  had  not  been  available  to  appraise  the  value 
of  the  land  required  for  access  near  the  Pacific  Gas  and  Electric 
Company  substation.     Mr.  Rezos  is  to  work  on  this. 

Commissioner  Stack  asked  what  the  appraised  value  was  of  the  parcel 
in  bankruptcy  and  Mr.  Harmon  said  that  it  was  less  than  the  appraised 
valuation  of  the  Water  Department  property  and  that  this  was  because 
they  had  a  very  willing  seller.     Mr.  Carr  stated  that  the  value  was 
just  under  $9,000  per  acre. 

Commissioner  Stack  stated  that  it  was  the  established  policy  of  the 
Commission  that  all  holdings  of  the  watershed  would  be  retained  and 
not  sold,  that  they  would  only  be  leased, 

Mr.  Harmon  said  the  possibility  of  leasing  was  discussed  with  the 
Board  of  Trustees  and  that  it  was  their  opinion  that  it  would  be 
better  for  the  state  colleges  if  the  property  were  purchased. 

Mr,  Carr  said  that  this  will  become  a  condemnation  proceeding  which 
keeps  it  within  the  jurisdiction  of  the  Public  Utilities  Commission. 

Mr.  Cohen  advised  that  if  the  land  had  been  declared  surplus  and  for 
sale  that  it  would  have  to  be  submitted  to  the  Board  of  Supervisors 
for  their  approval  and  be  put  out  for  competitive  public  sale. 

Commissioner  Rousseau  moved  adoption  of  resolution.  Commissioner  Kelly 
seconded. 

After  further  discussion  on  the  above  relative  to  who  would  determine 
the  criteria  for  the  sanitary  facilities  required  under  Section  2c  of 
the  "List  of  Conditions  to  be  Imposed  by  City  and  County  of  San 
Francisco  re  Edgewood  Hills  Site."     Commissioner  Stack  moved  and 
Commissioner  Kelly  seconded  a  motion  that  this  section  be  amended  to 
read  as  follows? 

"State  shall  provide  to  the  satisfaction  of  the  General  Manager 
and  Chief  Engineer  of  the  San  Francisco  Water  Department, 
adequate  sanitary  facilities  to  assure  reliable,  continuous 
removal  of  all  sanitary  sewage  from  the  watershed  land". 

This  change  to  be  made  provided  the  legality  of  said  provision  as 
amended  is  approved  by  State's  legal  counsel. 
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The  motion  was  adopted 


The  Commission  on  motion  of  Commissioner  Stack,  seconded  by 
Commissioner  Kelly,  then  approved  Resolution  No.  67-0834  with  the 
changes  in  the  restrictions  and  conditions  included. 

Following  the  above  discussion.  Commissioner  Stack  was  excused 
from  the  meeting. 

****** 


Communications  t 
None 


****** 


General  Manager  of  Public  Utilities  Calendar  Items g 

Mr.  Carr  said  that  next  week  he  hopes  to  have  a  brief  report  on 
meetings  in  Boston  on  the  Airport  Operators  Council.     He  stated 
that  he  would  like  the  Commission  to  know  that  after  two  years  of 
effort  primarily  by  representatives  of  San  Francisco,  that  the 
Airport  Operators  Council  is  drafting  legislation  that  will  propose 
that  there  be  user  taxes  as  follows:     1.     Jet  Fuel  Tax    2.     Head  Tax. 

This  would  apply  to  all  airports. 

Commissioner  White  asked  if  there  had  been  any  discussion  re  highway 
ingress  and  egress  to  airports. 

Mr.  Carr  stated  that  General  William  F.  McKee,  Administrator  of 
Federal  Aviation  informed  him  that  at  a  meeting  with  Lowell  K. 
Bridwell,  Federal  Highway  Administrator,  money  for  access  roads 
serving  airports  had  been  discussed.     Alan  S.  Boyd,  Secretary  of 
Transportation,  was  working  on  this,  according  to  Mr.  Carr's 
information. 

Mr,  James  J.  Finn,  Secretary  and  Assistant  General  Manager,  reported 
that  there  was  a  recommendation  before  the  Board  of  Supervisors  to 
make  Haight  Street  one  way  west  and  Waller  Street  one  way  east. 

The  Commission  authorized  him  to  inform  the  Board  of  Supervisors 
that  there  would  be  a  cost  in  changing  the  trolley  wires  if  this 
recommendation  was  approved.     The  Utilities  estimates  that  the 
cost  of  the  change  would  amount  to  approximately  $45,400,  and 
would  probably  take  about  three  months  to  effect.     It  might  also 
require  a  supplemental  appropriation  by  the  Board  of  Supervisors. 


****** 

Roll  Call; 

Commissioner  White  introduced  John  Wilson  and  Alex  Salamando,  interns 
from  the  Coro  Foundation  who  have  been  assigned  to  the  Public 
Utilities  Commission  and  are  currently  working  with  the  Municipal 
Railway. 


***** 


THEREUPON  THE  MEETING  ADJOURNED, 
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PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION         *       -.M  - 


WHEREAS,  the  State  of  California  desires  to  acquire 
by  condemnation  proceedings  207  acres,  more  or  less,  of  watershed 
property  south  of  Edgewood  Road  and  east  of  Canada  Road  in 
San  Mateo  County  for  state  college  purposes;  and 

X'fflEREAS,  the  State  will  agree  to  include  in  the 
judgment  of  condemnation  all  reservations  and  conditions  requested 
by  the  Public  Utilities  Commission  deemed  essential  to  protect 
the  quality  of  the  water  in  Crystal  Springs  Reservoir  and  to  pre- 
serve and  enhance  the  natural  characteristics  of  the  land,  a  copy 
of  which  restrictions  and  conditions  are  made  a  part  of  this 
resolution;  and 

WHEREAS,  the  State's  preliminary  appraisal  of  the  fair 
market  value  of  said  land  is  approximately  $1,900,000  and  the 
preliminary  appraisal  of  the  fair  market  value  by  the  City*s 
Director  of  Property  is  approximately  $2,100,000;  and 

WHEREAS,  the  proposed  use  is  consistent  with  the  "Interim 
Preservation  and  Recreation  Concepts,  Peninsula  Watershed  Lands, 
San  Francisco  Water  Department"  dated  July,  1967  and  approved  by 
this  Commission  by  Resolution  No.  67-0747,  dated  August  15,  1967, 
and  is  also  consistent  with  the  policy  of  this  Commission  as 
expressed  in  Resolution  No.  67-0163,  dated  February  28,  1967  and 
Resolution  No.  67-0226  dated  March  21,  1967; 

NOW,  THEREFORE,  BE  IT  RESOLVED,  that  this  Commission 
hereby  authorizes  the  General  Manager  of  Public  Utilities  to 
take  the  necessary  steps  to  effectuate  the  proposed  acquisition 
by  condemnation  proceedings  by  the  State  of  California  for  state 
college  purposes,  with  the  understanding  that  said  acquisition 
by  the  State  will  be  at  the  fair  market  value  of  the  land  as 
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PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No  ^- 


finally  recommended  by  the  City's  Director  of  Property  based  on  rich 
a  detailed  appraisal  and  within  the  price  range  of  the  preliminary 
appraisals  hereinbefore  mentioned  in  accordance  with  the  appropriate 
provisions  of  the  City's  Charter;  and 

BE  IT  FURTHER  RESOLVED),  that  Section  2c  of  the  aforesaid 
reservations  and  conditions  to  be  included  in  the  judgment  of 
condemnation  shall  be  amended  to  read  as  follows: 

"State  shall  provide,  to  the  satisfaction  of 

r^^n*-       TO.  1967 

the  Geneieal  Manager  and  Chief  Engineer  of  the 
San  Francisco  Water  Department,  adequate  sani- 
tary  facilities  to  assure  reliable,  continuous 
removal  of  all  sanitary  sewage  from  watershed 
land."  owing  stepg^ 


construct.  1  n  «• 

provided  that  the  legality  of  said  provision,  as  amended,  is 
approved  by  State's  legal  counsel* 

<  of 


froiT^ 


asures 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

«  its  n.ee.>,g  .  .   SEPTEMBER  1 9  18^  ^p,., 


Secretary  and  Assistant  General  Manager 


STUDY  OP  NEED  FOR  STATE 
COLLEGE  IN  SAN  MATEO 

Sept,   19,  1967 

List  of  Conditions  to  be  Imposed  by  City  and 
County  of  San  Francisco  re:     Edgewood  Hills  Site 

1.  Erosion: 

State  will  undertake  the  following  steps  to  minimize  erosion: 

a.  State  will  design  and  construct  in  such  a  manner  as  to 
minimize  erosion  on  watershed  property,  including  neces- 
sary measures  to  prevent  erosion  through  rechanneling  of 
surface  waters .         ,  . 

b.  Earth  work  and  grading  on  watershed  property  shall  be 
accomplished  between  April  1  and  November  15  of  each 
construction  year.     It  is  not  the  intent  to  preclude 
from  November  15  to  April  Ig  drainage  or  erosion  control 
measures,  construction  such  as  structures,  base  and 
paving,  electrical  work  and  such  other  construction  that 
would  not  5  based  on  consultation  with  the  General  Manager 
and  Chief  Engineer  of  the  San  Francisco  Water  Department, 
contaminate  the  watershed.     Erosion  control  measures 
shall  be  performed  as  soon  as  possible  on  all  exposed 
areas  affected  by  earthwork  and  grading. 

2.     Quality  of  Water: 

State  shall  undertake  the  following  steps  to  insure  that  the 
quality  of  the  natural  run-off  from  the  watershed  land  is 
not  altered. 
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a.  During  construction  special  precautions  shall  be  taken 
to  prevent  contamination  and  pollution  of  the  watershed. 

b.  All  drainage  from  parking  areas  shall  be  removed  from  the 
watershed  or  treated  as  necessary  to  meet  standards  of 
the  San  Francisco  Water  Department  as  set  forth  in  Ex- 
hibit Aa  attached  hereto,  or  as  such  standards  may  here- 
after be  modified  by  the  standards  of  the  United  States 
Public  Health  Service. 

c.  State  shall  provide  3  in  consultation  with  the  General 
Manager  and  Chief  Engineer  of  the  San  Francisco  Water 
Department,  adequate  sanitary  facilities  to  assure 
reliable,  continuous  removal  of  all  sanitary  sewage  from 
the  watershed  land. 

d.  No  operation  shall  be  permitted  which  will  produce 
radioactive  or  other  high  potency  wastes. 

3.     Use  of  Property: 

a.     State,  recognizing  the  natural  characteristics  of  the 
San  Francisco  V/atershed  property  and  its  esthetic  value 
to  the  community,  agrees  to  develop  the  state  college  to 
be  constructed  on  such  property  to  preserve  and  enhance 
these  natural  characteristics.     State  will  use  its  best 
efforts  to  keep  the  Public  Utility  Commission  of  the 
City  and  County  of  San  Francisco  informed  of  its  plans 
for  the  development  of  the  state  college  to  be  constructed 
on  the  site. 
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b.     State  shall  use  the  property  for  state  college  or 

university  purposes  or  any  other  governmental  purposes 
only,  provided  however,  such  use  is  not  Incompatible  with 
the  other  restrictions  set  forth  herein.     Should  the  prop- 
erty ever  be  used  for  any  purpose  other  than  as  provided 
herein.  City  shall  have  the  right  to  terminate  the  estate 
of  State,  or  its  successors  or  assigns and  retake  the 
same  for  breach  of  said  condition, 
H.  Easements: 

State  agrees  to  acquire  property  subject  to  all  existing 
easements. 

5.  Rights  Reserved  by  City: 

City  reserves : 

a.  The  reasonable  right  of  access  for  inspection  of 
facilities  and  construction  to  insure  water  quality 
protection. 

b.  All  subsurface  water  rights. 

6.  Corrective  Action: 

a.     In  the  event  of  the  failure  of  the  State  to  comply  with 
Sections  1  and  2  of  this  list  of  conditions.  City 
through  its  said  General  Manager  and  Chief  Engineer  of 
the  San  Francisco  Water  Departments  shall  give  notice 
to  State  through  the  chief  administrative  officer  of 
the  college  or  such  other  official  designated  by  the 
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state  and  State  shall  correct  such  deficiencies  within 
30  days  of  receipt  of  such  notice, 
bo     In  the  event  of  the  failure  of  the  State  to  comply  with 
Section  2c  of  this  list  of  conditions j  City  through  its 
said  General  Manager  and  Chief  Engineer  of  the  San 
Francisco  Water  Department  shall  give  notice  to  State 
through  the  chief  administrative  officer  of  the  college  5 
or  such  other  official  designated  by  the  State  and  State 
shall  take  immediate  action  to  correct  such  deficiencies. 
In  the  event  State  does  not  or  cannot  act  promptly  to 
correct  such  deficiencies.  City  may  enter  the  property 
and  take  such  corrective  action  as  may  be  necessary  to 
correct  such  deficiencies » 
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PUBLIC  UTILSTIES  COMMI^SI^N 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  NO-S-Jl!!!"  ■J'b^33' 


HESOLVED^  Tliat  this  Coimiasioaa  on  the  r©e©iam@iEidatioa  of  the  General  Manager 
of  Pmblio  Utilities,  the  General  Manager  ©f  Heteh  Hetehy  Project^  aad  the  City 
Attorney,  hereby  appro¥©e  the  collectiona,  month  of  August ^  196?  for  damagea  whieh 
th©  Department  has  agaiast  miscellaneoMa  d@bt©i^« 

Bmreau  of  Light,  H©at  and  "Power  $  559«%4 

thna  Biiraam  of  DeliaqueEt  Re^emie  821»9Q 

and  hereby  appr©¥©e  tranafer  during  th®  month  ©f  August  ".wars^&rii^ 
1967,  amoimt  $602®76  by  th©  Bureau  ©f  Light,  H©at  and 
Power  t©  the  Biireaii  of  Delinquent  Revemae  for  @©lle©tion,  ^-  ■ 

and  approves  abandomaeat  londer  Bureau  of  Delisq^eat  Revenm®,  ^ 
authorimtioB  elais^  in  amouat  of  |2,262®77*  .■- 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

19  1967   ^ 

at  its  meeting  of  —  — —  — ^  f — r  fX 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No.  3&26 


of 


WHEREAS,  The  State  Department  of  Water  Resources 
proposes  to  constriict  their  Del  Valle  Branch  Pipeline  across 
the  City's  right  of  way  easement  for  the  City's  Moccasin-  to 
Newark  electrical  transmission  lines  and  across  the  City's  g 
50  foot  Corral  Hollow  pipeline  easement  south  of  Livermore 
in  Alameda  County;  and 

WHEREAS,  Within  the  City's  right  of  way  easements 
there  are  areas  of  coiranon  use  by  the  City  and  the  State;  and 

WHEREAS,  The  State  has  submitted  a  coimnon  use  agree- 
ment covering  the  areas  of  shared  rights  of  way; 

THEREFORE,  BE  IX  RESOLVED,  That  said  common  use 
agreement  is  hereby  approved  and  that  the  General  Manager 
of  Public  Utilities  is  hereby  designated  to  execute  said 
agreement  on  behalf  of  this  Commission. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 

SEPTEMBER  19  fi  " 


at  its  meeting  of. 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAM  FRANCISCO 
RESOLUTION  no^7"~ ->^'>i37 


WHEREAS,  work  under  Contract  HH.-377  for  construction  of 
Canyon-Cherry  Power  Development,  Canyon  Penstock  has  been  completed 
by  J.  H.  Pomeroy  6e  Company,  Inc.,  Contractor;  and 

WHEREAS,  there  is  a  dispute  as  to  final  payment  quantities 
for  work  performed  under  unit  price  items  and  Contractor's  right  to 
additional  compensation  as  the  result  of  alleged  revised  drilling 
and  grouting  procedures;  and 

WHEREAS,  the  City  Attorney's  office  has  recommended  payment 
of  all  sums  admitted  by  City  to  be  due  on  said  contract  and  not  in 
dispute ;  and 

WHEREAS,  it  is  the  desire  of  the  Contractor  and  the  City  that 
said  payment  be  made  without  prejudice  to  the  rights  of  either  party 
in  connection  with  the  above-mentioned  dispute, 

NOW,  THEREFORE,  BE  IT  RESOLVED,  that  this  Commission  hereby 
approves  all  of  the  terms  and  conditions  of  that  certain  agreement 
between  the  City  and  County  of  San  Francisco,  acting  by  and  through 
its  Public  Utilities  Commission,  and  J,  H.  Pomeroy  &  Company,  Inc., 
a  copy  of  which  is  on  file  in  the  office  of  this  Commission,  and 
authorizes  the  General  Manager  of  Public  Utilities  to  execute  said 
agreement  on  behalf  of  this  Commission  and  the  City  and  County  of 
San  Francisco. 

BE  IT  FURTHER  RESOLVED,  that  this  Commission  accepts  the 
work  performed  under  Contract  No.  HH-377,  Canyon  Penstock,  as  satis- 
factorily completed;  allows  267  calendar  days  of  unavoidable  delay, 
62  calendar  days  of  which  were  due  to  adverse  weather  conditions, 
28  calendar  days  of  which  were  due  to  the  Contractor's  being  unable 
to  proceed  with  his  work  because  of  the  acts  of  others,  excepting 
his  subcontractors,  3  calendar  days  of  which  were  due  to  accidents, 
and  174  calendar  days  of  which  were  due  to  changes  in  the  work  ordered 
by  the  Commission;  approves  a  debit  Modification  of  Contract  in  the 
amount  of  $  22,867.57,  and  approves  Final  Payment  in  the  amount  of 
$275,382.34  in  favor  of  the  Contractor,  the  J.  H.  Pomeroy  Sc  Company, 
Inc. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of   .  $EPTEMBFR  1  ft  1} 


fecr/tary  and  Assi^^CencraTM^iS^'''''^^—'^ 


) 


) 


PUBLIC  UTiLITiES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No.lC^V 


WHEREAS,  United  Air  Lines,  Inc.,  Lessee  at  the  San 
Francisco  International  Airport,  has  applied  for  permission  to 
self- insure  in  amount  up  to  $10,000.00  the  risks  of  fire  and 
extended  coverage,  with  equal  protection  as  required  under  the 
fire  insurance  sections  of  their  various  San  Francisco  International 
Airport  leases, 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  this  Commission 
does  hereby  approve  the  request  of  United  Air  Lines,  Inco  to 
insure  the  City  and  County  of  San  Francisco  with  equal  protection 
as  that  required  under  the  terms  and  conditions  of  the  following 
leases: 

Plots  A  and  B  Section  18 

Strip  of  land  contiguous 

to  and  west  and  south 

of  United  Air  Lines' 

maintenance  base  Section  8 

Plot  4  Section  8 

Plot  5  Section  8 

Plot  6  Section  10 

Plot  16  Section  10 

and 

any  future  lease  and /or  space  or  use  permit 
which  contain  a  fire  insurance  provision, 
in  respect  to  fire  and  extended  coverage,  by  its  own  self- insurance 
plan,  in  an  amount  up  to  $ 10, 000 o 00,  in  lieu  of  furnishing  City 
with  the  specified  insurance  coverage  required  by  said  leases, 
subject  to  the  following  conditions : 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No  


1.  Commission  reserves  the  right  to  rescind  this  Resolution 
and  cancel  the  right  conferred  hereby  at  any  time  during  the 
term  of  said  leases,  at  its  absolute  discretion,  and  to 
require  said  lessee  to  furnish  it  with  the  said  insurance 

as  requested  by  said  sections; 

2,  That  United  Air  Lines,  Inc,  furnish  to  this  Commission 
forthwith  in  writing  its  acceptance  of  the  privilege 
contained  herein,  and  its  commitment  to  self-insure  City 
and  its  Commission  as  required  hereby; 

3 9       The  permission  to  self- insure  up  to  the  sum  of  $10, 000 » 00 
does  not  in  any  way  affect  the  requirements  under  the 
conditions  of  the  leases  for  additional  insurance. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 


at  its  meeting  of. 


 ^  7 

iecj^tary  and  Assistant  General  Manager 

\y  (y' 


PUBLIC  UTiLITiES  COMMISSION 

CJTY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No.67-  3839 


RESOLVED,  That  this  Commission  accepts  the  work  under  Contract  No, V  -  5 c. 
A-470,  Grading  for  Glide  Slope  Site,  Runway  28L  at  the  San  Francisco 
International  Airport,  as  satisfactorily  completed;  approves  a  debit 
Modification  to  the  Contract  in  the  amount  of  $  1,874.99;  allows  a 
total  of  107  calendar  days  of  unavoidable  delay  of  which  83  days 
were  due  to  adverse  weather  conditions  and  24  days  due  to  changes 
in  work  ordered  by  the  Contracting  Officer;  and  approves  Final 
Payment  in  the  amount  of  $  5,615.01  in  favor  of  the  Contractor,  the 
L.  C.  Smith  Company. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  PuhUc  Utilities  Commission 

 SEPTEMBER  IS  8^ 


at  its  meeting  of- 


I 


f  Sectary  and  Assist^t  Gener^^^nk^ir'''^'^ 

(J 


PUBLIC  UTILITeES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Ncfh'''7-^  Mcj^^l^} 


RESOLVED,    That  this  Commission  hereby  awards  to  Patrick  Connolly,  1-4-65 
-^th  Avenue,  San  Francisco,  California  9'^122,  as  the  lowest  regular  and  re- 
sponsible bidder,  Airport  Contract  Mo a  Piers  "F"  and  "G"  Signs,  San 
Francisco  International  Airport,  on  the  basis  of  the  combination  of  the  Base 
Bid  and  Alternate  "A"  in  the  amount  of  $13, '^62 ,92;  and,  that  all  other  bids 
are  hereby  rejecteda 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  SFPTEMRER  I  9  l%7jO  ft  ^^^^ 


Secrttary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COgNTY  OF  SAN  FRANCISCO 

RESOLUTION  No._67"~' 


RESOLVED,  That  this  Commission 
hereby  authorizes  issuance  of  ¥ater 
Department  Revocable  Permit  covering 
use  and  occupancy  of  property  as 
follows : 

TO:     RODERICK  MacLEOD  and 
EARL  C.  ORIS PELL,  JR. 

Permit  to  occupy  for  additional  . 
parking  and  landscaping  purposes  a 
portion  of  Pletch  Hetchy  Bay  Division 
Pipeline  right  of  way;  said  portion 
being  portion  of  Parcel  No.  2066(6) 
according  to  Hetch  ?Ietchy  Records,  „ 
20  feet  in  width  by  134.73  feet  in 
length  fronting  on  the  easterly  line 
of  Devonshire  Avenue,  Dumbarton  Oaks, 
San  Mateo;  subject  to  a  considera- 
tion of  $25.00  per  month,  plus 
taxes  and  assessments. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  b^'  i-ha  fuhlic  Utilities  Commission 
At:- its  meeting  of  

  SEPTEMBER  19  W 


PUBLIC  UTiLITiES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

...   w.,  ^  rl^rii!^ 


RESOLVED,  That  this  Commission^^Kisl  l^anager 
hereby  awards  to  the  lowest  regular  •     it  System, 
and  responsible  bidder,  the  following  this 
contract :  Controller  to-  allot 

n.n^^t  m:\'/b  funds  as  are  or  will  be 
San  Francisco  Mter  Departmefit  '  contract '^^^^  . 
No.  1321  -Laying  of  4- inch  and  6-inch 
Ductile  Iron  Mains  in  Roosevelt  Way, 
Ulloa  Street  and  Other  Streets  to 
Lowrie  Paving  Company,  Inc . ,  in  the  net 
amount  of  $18,730.50,  and  all  other  ''^^^i^^B^' 
bids  for  the  above  described  work  are 
hereby  rejected. 


certify  that  the  foregoing  resohi- 


is  adopted  by  bin  I'uhJic  Utilities  Commission 


'■•t  Its  weettTtg  of_- 


9  m 


PUBLIC  UTILITIES  C0I4MISSI0N 
CITY  AI'JD  COUNTY  OF  SAiSf  FRANCISCO 


Rasolution  No.   67-08 34--MR 

RESOLVED,  That  on  recommendation  of  the  General  Manager 
of  Public  Utilities,  the  General  Manager,  Municipal  Transit  System, 
tne  General  Claims  Agent  thereof,  and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  Municipal  Railway. 


Claimant 

Non'-litigated  Settlements 

TC    Dorothy  Rainbow 
and  Edgar  Rainbow 

MC    Augusta  L.  Russell 


Date  of  Accidents 

January  9,  1967 
March  30,  1967 


Settlements 

$  1,300.00 
1,100.00 


Litigated  Settlements 
TC    Samuel  Ghinsberg 
SC    Elizabeth  Gundlah 

TC    Patrick  M.  Haugh 

MC    Sophia  Chetirkin, 

an  incompetent  person, 
by  and  through  her 
guardian  ad  litem 
Vasily  Chetirkin 


April  27,  1967 
May  12,  1966 


1,700,00 
4,500.00 


(Co-defendant  to  pay  $500.00) 
September  27,   1965  1,000.00 


December  27,  1964 


165,000.00* 
$174,600.00 


Appropriation  No.  7.735.804.000 
*Appropriation  No.  7.735.804.999 


$  47,100.00 
127,500.00 


$174,600.00 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  its  meeting  of  September  19,  1967. 


0 


Secretary  acid  Assistant  General  Manager,  Administrative 
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September  19,  1967 


TO:  MR.  JAf^S  K.  CARR 

General  Manager  of  Public  Utilities 


FROM:  W.  R.  MASON 

Acting  General  Manager 

San  Francisco  Municipal  Railway 


SUBJECT:  SAN  FRANCISCO  MUNICIPAL  PAILWAY 

MONTHLY  REPORT 


PASSENGER  TRAFFIC  AND  REVENUE 


REVENUE  PASSENGERS: 


1967 


June 
July 
August 


12,682,490 
12,463,582 
12,749,411 


1966 
12,616,700 
12,089,730 
12,724,344 


The  following  comparative  information  is  taken  from 
the  most  recent  available  statistics  from  the 
American  Transit  Association. 

June  1967:    Average--Cities  over  500,000  population 

Average--All  City  Transit  Systems  ' 


PASSENGER  REVENUE: 

June 
July 
Aug us  t 


1967 
1,754,901 
1,744,708 
1,812,429(T) 


1966 
1,749,363 
1,720,599 
1,808,811 


Difference 
+  65,790 
■»-  373,852 
+  25.067 


Difference 
+  5,538 
+  24,109 
+  3,618(T) 


+  0.52 
+  3.09 
+  0.20 


-  2.51 


-2.34 


+  0.32 
+  1.40 
+  0.20 


(T)  Tentative 


MUNICIPAL  RAILWAY  -2~         '  September  19,  1967 

MONTHLY  REPORT 


REVENUES  AND  EXPENDITURES 

Adult  fare  passenger  revenue  for  the  first  two  months  of  fiscal 
year  1967-1968  was  0.79%  more  than  for  the  corresponding  period 
last  year.    Total  revenues  for  the  period  from  July  1,  1967, 
through  August  31,  1967,  were  $21,092  more  than  budget  estimates, 
and  total  expenditures  during  the  same  period  were  approximately 
$43,406  less  than  budget  estimates. 

CABLE  CAR  BARN  f 


Eighteen-inch  high  letters  reading  "Ferries  and  Cliff  House  Rail- 
way Co.  1887,"  together  with  mounting  angles,  have  been  fabricated 
by  Municipal  Railway  forces,  and  installation  has  been  completed 
by  the  contractor. 

The  work  done  under  Municipal  Railway  Contract  516  for  concrete 
floor  topping  at  the  Cable  Machinery  Plant  was  completed;  but, 
unfortunately,  shortly  after  the  proper  hardening  period,  cracks 
developed  in  large  areas  of  the  flooring;  and,  in  addition,  the 
material  did  not  bond  satisfactorily  to  the  existing  concrete 
floor  and  became  loose.    The  contractor  was  called  back  on  the 
job  and  is  removing  the  floor  topDing  over  the  faulty  areas  and 
will  repour  floor  tonping  in  these  areas.    This  is  all  being  done 
at  the  contractor's  expense  and  as  required  in  his  guarantee. 

OTHER  IMPROVEMENTS  TO  MUNICIPAL  PAJLWAY  PROPERTY 

Work  is  continuing  on  the  program  to  improve  the  appearance  of 
Municipal  '^ailway  property.    The  following  projects  are  proceed- 
ing satisfactorily: 


Contract  520    Painting  Forest  Hill  Station.  (Completed) 

Contract  521    Sandblasting  and  Painting  Washington  ^  flason 
Cable  Car  Barn. 


Contract  498    Cable  Car  Barn  Visitors'  Facility. 

Contract  513    Kirkland  Yard,  Operation  Building,  Gilley 
Room  Acoustical  Treatment. 

Contract  512    Fencing,  Roofing,  and  Repairs  at  Ventilation 
Shaft  of  Twin  Peaks  Tunnel. 


Contract  519 


Exterior  Painting  24th  d,  Utah  Garage,  Bryant 
Street  Substation  §  Warehouse,  and  Stevenson 
Street  Substation. 
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MUNICIPAL  RAILWAY  -3-  September  19,  1967 

MONTHLY  REPORT  , 


BART  PROJECTS 

The  Overhead  Line  Division  removed  and  later  reinstalled  puy 
wires  and  trolley  lines  in  the  vicinity  of  15th  and  Mission 
Streets  to  facilitate  BART  constructing  the  subway  tunnels  in 
this  area.    The  lines  were  removed  to  permit  lowering  one  of  the 
tunnel  boring  machines  into  the  tunnel  access  hole  near  15th  and 
Mission  Streets.    The  Railway  work  was  done  at  the  contractor's 
expense. 

Due  to  construction  of  the  Bay  Area  Rapid  Transit  station  at 
f''ontgomery  S  Market  a  shoe- fly  track  has  been  constructed  and  is 
in  use  at  that  noint  to  permit  inbound  streetcars  to  move  one 
lane  southward  in  that  vicinity.    Outbound  streetcars  operate 
over  a  newly  constructed  cross -over  and  operate  outbound  on  the 
form.er  inbound  tracks . 

A  similar  track  construction  project  is  approaching  completion 
in  the  BART  Powell  Street  station  area. 


TROLLEY  COACH  HEATERS 

The  first  shipment  of  trolley  coach  heaters  in  the  order  cur- 
rently being  processed  has  been  received.    They  are  being  in- 
stalled as  quickly  as  possible,  and  it  is  anticipated  that  the 
others  will  be  installed  by  December  1. 

REROUTING  OF  COACH  LINE5--SUBWAY  CONSTRUCTION 

In  addition  to  the  partial  rerouting  of  Lines  15-42,  27,  38,  84, 
and  85,  as  covered  in  the  previous  Monthly  Report,  the  following 
additional  changes  in  routing  were  required  starting  August  17 
due  to  subway  construction  projects: 

Line  17  Park -Merced  Express 

Line  17  trips  which  nreviously  operated  north  on  Third,  east 
on  Market,  and  south  on  Second,  now  run  north  on  Third,  east 
on  Market,  and  south  on  First  to  Howard. 

Line  66  Ouintara 

Line  66  trips  which  Previously  were  routed  east  on  Market, 
south  on  Second,  and  west  on  Mission  now  operate  east  on 
Market,  south  on  First,  and  west  on  Mission  to  Fifth. 


1 


MUNICIPAL  RAILWAY  -4-  September  19,  1967 

MONTHLY  REPORT 


FALL  SIGNUP 

While  motor  coaches  had  been  assi^^ned  to  Line  7  to  nermit  more 
flexibility  relating  to  delays  in  the  Haifrht-Ashbury  District,  it 
was  necessary  tn  re-assign  trolley  coaches  to  Line  7  on  weekdays 
starting  September  5,  because  of  the  re-onenin^f  of  schools. 

The  schedules  also  included  other  changes  which  are  required  at 
the  end  of  the  summer  vacation  period. 

SCHOOL  CHARTERS 

The  San  Francisco  Unified  School  District  has  increased  their 
morning  school  charter  requirements  from  59  to  72  trips.     In  the 
afternoon  period  requirements  were  increased  from  64  to  78  trips . 

MUNI  MAN  OF  THE  MONTH 

Operator  Harold  A.  Nicolet,  Cap  1039,  became  the  194th  Muni  Man 
of  the  Month  at  ceremonies  conducted  at  Geneva  Division  on  Sept- 
ember 13,  1967.    Mr.  Thomas  P.  White,  President  of  the  Public 
Utilities  Commission,  presented  the  Certificate  of  Merit  to 
Operator  Nicolet. 


CARLTON  N.  McKENNEY 


7  7  3  1  U  11  O  ()  K  S  1  0  ! 
RICHMOND,  VlRf.IN 
Areu  Code  70J/2SS-11; 


25  August  1967 


? 


San  Francisco  Municipal  Railway 
Public  Relations  Department 
949  Presidio  Avenue 
San  Francisco,  California  94115 


Dear  Sirs: 

My  wife  and  I  have  just  completed  a  cross-country  trip 
to  San  Francisco  and  back.  . 

Our  chief  reason  for  visiting  San  Francisco  -  to  watch  and 
ride  the  cable  cars  I 

We  were  not  disappointed;  the  rides  were  picturesque  and 
exciting.    We  found  the  trolley  and  bus  service  quite  satisfactory, 
and  the  15<f:  fare  a  real  bargain. 

Next  to  the  cable  cars  themselves,  MUNI's  biggest  attraction 
is  the  attitude  of  the  employees.    Motormen,  conductors,  gripmen,  track 
workers,  mechanics,  painters  -  all  were  public-relations  men  for  MUI^I. 
We  were  cordially  invited  to  visit  the  powerhouse  and  cable  car  barn; 
even  there  no  one  was  too  busy  to  answer  questions. 

The  city  is  to  be  commended  on  its  decision  to  retain  the 
cable  cars  and  to  restore  the  power  house.    While  the  IS^  fare  will 
not  support  the  operation,  the  money  tourists  such  as  us  leave  in  the 
city  (over  $20.00  for  film  alone I)  may  provide  taxes  for  the  deficit. 

We  look  forward  to  our  next  visit. 


With  regards. 


Carlton  N.  McKenney  f 
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Call  to  Order: 


2;18  p.m 


Present;  Commissioners  Thomas  P.  V^Thite,  Thos.  F.  Stack, 

Oliver  M.  Rousseau,  Richard  N.  Goldman 
Joseph  I.  Kelly 

Absent :  None 

President  Thomas  P.  White  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Goldman. 

The  minutes  of  the  regular  meetings  of  the  Commission  held  August  1, 
8,  and  15,  1967,  were  approved. 

Approval  of  the  minutes  of  the  regular  meetings  of  the  Commission 
held  August  22,  and  September  5,  12,  19,  1967,  v/as  put  over. 


On  motion  of  Commissioner  Rousseau,  seconded  by 
RESOLUTION  Commissioner  Goldman,  the  following  resolutions 

NO.  were  adopted: 

67-0843    H  Completion  of  HH  Contract  No.   387 — Repaving 

Cherry  Access  Road  -  Cherry  River  Bridge  to 
Cherry  Dam  -  $126,214,06,  as  modified. 

67-0844    H  Travel  Expense  Voucher  -  $378.03  -  Superinten- 

dent of  Operations,  Hetch  Hetchy  Project,  John 
M.  Woods,  trip  to  Washington,  D.C.,  August 
29-31,  1967. 

67-0845    A  Authorizing  tenant  work  -  to  install  prefabri- 

cated office  on  exiting  mezzanine  floor  of 
Building  No,  10  at  Maintenance  Base  -  United 
Air  Lines.     Estimated  cost,  $45,000. 

67-0846    A  Authorizing  tenant  work  -  to  construct  training 

building  and  auto  parking  lot    and  all  necessary 
related  work  at  Maintenance  Base  on  Plot  11  - 
Pacific  Air  Lines.     Estimated  cost,  $485,000, 

67-0847    A  Authorizing  tenant  work  -  install  four  drop 

platforms  on  two  existing  fuel  truck  fillstands 
and  new  fuel  filter  in  place  of  existing  filters 
Shell  Oil  Company.     Estimated  cost,  $4,000. 

67-0848    A  Award  of  AD  Contract  No.  476— Alterations  to 

Communications  Center  and  New  Windows  and 
Glazing,  Fourth  Floor  Central  terminal  to 
Les  Kelley  of  Belmont  -  $39,506. 

67-0849    A  Approving  sublease  between  Airborne  Freight 

Corp.  and  Redbird  Delivery  Service. 

67-0850    A  Substitution  of  Subcontractors  -  AD  Contract 

No.  A-444 — Air  Cargo  Building  No.  5. 

67-0851    A  Modification  of  AD  Contract  No,  A-493  -  Debit 

$1,551.50. 
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67-0852    A  Completion  of  AD  Contract  No.  A-481 — $30,453.58, 

as  modified. 

67-0853    A  Authorizing  tenant  work  -  install  air  condition- 

ing system  in  Pier  "F"  -  Western  Airlines. 
Estimated  cost,  $3,000. 

67-0854    A  Authorizing  tenant  work  -  construct  modifica- 

tions in  existing  ticket  area,  South  Terminal 
Building  -  American  Airlines.     Estimated  cost, 
$5,000. 

67-0855    A  Terminating  Space  or  Use  Permit  to  Pacific 

Southwest  Airlines,  Inc.,  under  Resolution  No. 
66-0462,  dated  June  8,  1966. 

67-0856    A  Revoking  Space  or  Use  Permit  to  American  Air 

Lines,  Inc.  under  Resolution  No.  67-0381, 
dated  May  16,  1967. 

67-0857    A  Award  of  AD  Contract  No,  495 — Relocation  of 

Roads  to  Parking  Garage  to  the  Lowrie  Paving 
Company  of  South  San  Francisco  -  $48,280.50. 

67-0858    A  Completion  of  AD  Contract  No.  451 — Pavement 

Reconstruction,  Taxiway  "E"  -  $22,653.26,  as 
modified, 

67-0859    A  Bid  call,  AD  Contract  No.  507 — Mechanical 

Improvements  to  Parking  Garage.  Estimated 
cost,  $16,000. 

Votes     Ayes -Commissioners  White,  Stack, 
Rousseau,  Goldman,  Kelly 
'  Absent-None 


On  motion  of  Commissioner  Stack,  seconded  by 
Commissioner  Goldman,  the  following  resolutions 
were  adopted: 

67-0860    A  Supplemental  Appropriation  -  Airport  Department 

$755,000  -  Regional  Water  Quality  Control  Board 
Requirements . 

67-0861    A  Approving  Agreement  with  Quinton  Engineers, 

Ltd. ,  to  provide  professional  services  relating 
to  Airport  Planning  studies  to  prepare  for 
expansion  of  San  Francisco  International 
Airport.     Maximum  amount,  $20,000. 

67-0862    W  Completion  of  Professional  Services  Contract 

Bechtel  Corporation  -  $219,423.05,  as  modified. 

67-0863    W  Award  of  WD  Contract  No.  1337— Laying  of  6" 

and  8"  Ductile  Iron  Mains  in  North  Point 
Street  and  Pacific  Avenue,  to  W.L.  Fairey  of 
Palo  Alto  -  $14,087. 
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67-0864    W  Retirement  -  John  J.  Lyons,  Water  Department 

Commercial  Division  Manager. 

67-0865    W  Easement  Exchange  Deed  with  Consolidated  Lands 

Incorporated. 

67-0866    W  Revocable  Permit  to  Consolidated  Lands,  Inc. 

67-0867    W  Approving  payment  of  Claim  in  favor  of  Duncan 

C.  Webb,  $28.00. 

67-0868    W  Approving  write-off  of  uncollectible  accounts 

receivable,  month  of  August  1967,  Water 
Department,  $1,425.78. 

670869    W  Revocable  Permit  to  Freeman-Sondgroth  Construc- 

tion Co. 

67-0870    W  Approving  assignment  of  Right-of-Way  Lease  - 

Lytton  Savings  and  Loan  Association. 

67-0871    W      /  Agreement  with  State  of  California,  Division 

of  Highways  and  City,  Concrete  encasement  of 
pipeline.  El  Camino  Real. 

Vote:     Ayes -Commissioners  White,  Stack, 
Rousseau,  Goldman,  Kelly 
Absent-None 


On  motion  of  Commissioner  Rousseau,  seconded  by 
Commissioner  Kelly,  the  following  resolution 
was  adopted: 

67-0872    M  Endorsement  of  Charter  Amendment  (g)  amending 

Section  151,3.1  -  Compensation  for  platform 
employees  and  coach  and  bus  operators.  Munici- 
pal Railway. 

Vote:     Ayes-Commissioners  White,  Stack, 
Rousseau,  Goldman,  Kelly 
Absent-None 


On  motion  of  Commissioner  Rousseau,  seconded  by 
Commissioner  Kelly,  the  following  resolution 
was  adopted : 

67-0843-MR  Approving  payment  of  claims  against  Municipal 

Railway  -  total  amount  $30,302.35. 

Vote:     Ayes -Commissioners  White,  Stack, 
Rousseau,  Goldman,  Kelly 
Absent-None 


Copies  of  the  above-adopted  resolutions  are  on  file  in  the  '-•ffice 

of  the  Secretary  and  Assistant  General  Manager  of  the  Public  Utilities 

Commission. 
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Resolution  No.  67-0857,  awarding  AD  Contract  No.  495 — Relocation  of 
Roads  to  the  Airport  Parking  Garage.     Mr,  ttoore  explained  by  use  of 
a  drawing  how  this  work  is  intended  to  step  up  the  flow  of  traffic 
at  the  airport, 

****** 


Resolution  No,  67-0860,  supplemental  appropriation  of  Airport  funds 
in  amount  of  $755,000  in  order  to  comply  with  the  criteria  set  forth 
by  the  State  of  California  Regional  Water  Quality  Control  Board  with 
regard  to  waste  water  discharges  from  San  Francisco  International 
Airport  into  San  Francisco  Bay, 

Mr.  Carr  explained  the  background.     The  Airport  was  first  warned 
in  1956  by  the  Control  Board  it  was  not  in  compliance  with  the  State 
law,  and  in  October,  1965,  the  Control  Board  adopted  Resolution  No. 
602,  which  was  an  order  to  cease  and  desist  from  unacceptable 
practices  of  waste  water  discharge  from  the  Airport  into  the  Bay, 
At  that  time  the  Commission  directed  staff  to  work  out  a  program 
with  the  Control  Board,  which  has  been  most  considerate  of  City*s 
problems . 

> 

To  meet  the  requirements  of  the  Regional  Water  Quality  Control  Board 
and  obtain  dissolution  of  its  order-to  cease  and  desist,  supplemental 
appropriation  of  $755,000  is  being  requested  to  cover  the  following 
items  % 

Special  Services  $  77,000 

South  San  Francisco  Sewage 

Treatment  Plant  Equity  277,000 
Alterations  to  Airport  Sewage 

Treatment  Plant  298,000 
Pre-treatment  facilities  at 

Oxidation  Ponds  103,000 

$755,000 

Mr.  Carr  said  the  capacity  of  the  present  Airport  Sewage  Treatment 
Plant,  which  was  enlarged  in  1960,  has  now  been  surpassed  by  more 
than  ten  per  cent. 

The  construction  of  a  plant  v/ith  sufficient  capacity  is  estimated 

to  cost  $1   1/2.  laillion,  with  a  cost  roughly- of'  $12  0,000  par  year  to 
operate.     City  has  the  alternate  and  more  acceptable  solution  to 
participate  with  San  Br\ino  and  South  San  Francisco  in  building  a 
much  larger  plant,  for  about  half  the  cost.     Negotiations  have  been 
under  way  during  the  past  year  and  agreement  reached  with  San  Bruno 
and  South  San  Francisco  to  accomplish  this  arrangement,  with  the  cost 
of  purchasing  an  equity  in  the  South  San  Francisco  plant  estimated 
at  $277,000,  with  the  Airport's  share  of  annual  operating  costs  esti- 
mated at  $77,000.    The  cost  of  converting  the  Airport  plant  into 
a  pumping  station  is  estimated  at  $298,000, 

Commissioner  Stack  asked  what  would  be  the  effect  if  the  Board  of 
Supervisors  rejected  the  request  for  supplemental  appropriation. 
Mr.  Carr  said  he  assumed  San  Bruno  and  South  San  Francisco  would 
go  ahead  with  the  plan  without  the  Airport  included.     City  would 
then  face  the  alternative  of  spending  twice  as  much  money  to  do  the 
job... if  the  cease  and  desist  order  is  not  complied  with  the  State 
Water  Quality  Control  Board  can  shut  down  the  sewerage  producing 
parts  of  the  airport. 

Commissioner  Stack  asked  how  much  it  has  cost  City  to  date  to  give 
temporary  relief  to  the  problem  of  waste  at  the  Airport. 
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Mr.  Moore  replied  that  since  3.964  over  $3  1/2  million  has  been  spent 
on  the  industrial  waste  treatment  problem,  and  the  Regional  Water 
Control  Board  is  happy  with  the  results.     However,  there  is  still  the 
residual  of  inadequate  capacity  in  sanitary  waste  treatment. 

Commissioner  Stack  moved  adoption  of  the  resolution.     He  suggested, 
in  view  of  the  recent  castigation,  by  the  Board  of  Supervisors,  of 
the  Public  Utilities  Commission  for  saving  an  amount  less  than  this 
for  programs  planned  for  the  Airport,  that  each  and  every  member  of 
the    Board  of  Supervisors  be  advised  of  the  Commission's  actions,  the 
necessity  therefor,  and  that  the  reason  the  Commission  is  now  able 
to  finance  this  development  is  because  of  good  management  of  Airport 
funds  in  the  past. 

Mr,  Carr  thought  it  would  be  better  to  handle  the  matter  in  the  normal 
course?  he  assured  the  commission  he  would  make  a  very  strong  presen- 
tation of  the  item. 

Commissioner  White  asked  Mr.  Carr  to  keep  the  Commissioners  advised 
of  when  the  matter  appears  before  the  Board  so  that  as  many  Commission- 
ers as  possible  could  attend. 

VIr  4r  4r  4c  4r  4r 

In  discussing  Resolution  No.  67-0861,  authorizing  execution  of  pro- 
fessional services  agreement  with  Quinton  Engineers,  Ltd.  to  provide 
planning  studies  in  connection  with  the  expansion  of  the  San  Francisco 
International  Airport,  Airport  General  Manager  George  F.  Hansen  said 
this  planning  and  study  will  be  concerned  with  field-side  requirements — 
gate  positions,  aircraft  parking,  entrances  from  taxi -ways  to  apron 
areas,  loading  bridges,  servicing  and  fueling  of  aircraft,  etc.  The 
joint  venture  of  John  Carl  Warnecke  and  Associates,  and  Dreyfuss  and 
Blackford,  is  doing  that  portion  which  relates  to  the  terminal  complex — 
from  the  time  one  enters  the  airport — parking,  roadways,  terminal 
facilities,  etc. 
1, 

****** 


In  discussing  Resolution  No.  67-0872,  endorsement  of  Charter  Amend- 
ment "G"  amending  Section  151,3.1  -  Compensation  for  platform  employees 
and  coach  and  bus  operators  of  the  Municipal  Railway,  Mr.  Carr  explained 
that  the  amendment  would  enable  the  Board  of  Supervisors  at  the  time 
of  fixing  wage  schedules  to  fix  as  conditions  and  benefits  of  employ- 
ment other  than  wages  as  compensation  for  platform  employees  and 
coach  and  bus  operators  of  the  Municipal  Railway,  conditions  and 
benefits  not  to  exceed  those  conditions  and  benefits  granted  by  the 
collective  bargaining  agreements  to  the  comparable  platform  employees 
and  coach  or  bus  operators  of  the  two  systems  used  for  certification 
of  the  average  of  the  two  highest  wage  schedules  by  the  Civil  Service 
Commission.     Proposition  "G"  will  be  submitted  to  the  voters  at  the 
election  of  November  7,  1967, 

He  said  this  resolution,  recommended  by  the  staff,  resulted  from  a 
meeting  held  in  Mayor  Shelley's  office  in  June  with  the  Transport 
Workers  Union  Local  250A,  at  which  the  City  Attorney,  the  Controller, 
Commissioner  White  representing  the  Public  Utilities  Commission,  the 
General  Manager  of  Public  Utilities,  and  other  City  officials,  were 
present.     The  meeting  had  to  do  with  State  Assembly  Bill  No.  1490, 
It  was  concluded  that  the  proposed  state  legislation  would  interfere 
and  detract  from  rights  under  the  City  Charter;  and  after  a  lengthy 
discussion  it  was  determined  by  Mayor  Shelley  that  the  people  of  the 
City  and  County  of  San  Francisco  should  make  the  decision  as  to  whether 
additional  health  and  welfare  and  fringe  benefits  should  be  granted 
the  Municipal  Railway  platform  employees  so  as  to  be  on  the  same  basis 
as  other  City  employees  who  have  these  benefits  under  Section  151.3 
of  the  Charter, 
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At  that  meeting  it  was  made  clear  that  the  City  officals  would  support 
this  Charter  amendment  so  as  to  eliminate  this  discrimination  against 
the  platform  employees,  Mr.  Carr  said. 

The  Secretary  then  read  the  proposed  resolution. 

Public  Utilities  Counsel  William  F.  Bourne  explained  at  length  and 
in  great  detail  the  difference  between  the  benefits  received  by  certain 
groups  and  crafts  under  Charter  Section  151.3  as  compared  to  those 
benefits  received  by  the  platform  employees  of  the  Municipal  Railway, 

Commissioners  Stack  and  Goldman  questioned  what  the  cost  would  be 
for  City  providing  future  fringe  benefits . 

Mr.  Carr  replied  the  Controller  has  stated  he  can  give  no  estimate 
at  this  time  as  to  the  money  involved.     Mr.  Carr  said  there  are 
presently  1800  platform  employees  under  the  jurisdiction  of  the 
Public  Utilities  Commission. 

Commissioner  White  pointed  out  what  the  Charter  amendment  would  do 
is  open  the  door  for  the  possibility  of  negotiations.    There  is  no 
way  of  knowing  what  the  Union  will  negotiate  or  intends  to  negotiate 
in  the  way  of  fringe  benefits . 

Mr.  Carr  said  even  if  all  the  proposed  benefits  were  granted,  it  would 
cost  less  than  $300,000  per  year,  or  less  than  one  per  cent  of  the 
$30  million  annual  operation  of  the  Municipal  Railway. 

Commissioner  Goldman  asked  to  hear  from  the  representative  of  the 
platform  employees , 

John  F.  O'Donnell   (of  O'Donnell  &  Schwartz,  Attorneys  and  Counsellors 
at  Law,  New  York  City) ,  was  introduced  by  Edward  Coleman,  president, 
TWU  Local  2  50A,  as  their  legal  counsel. 

Mr.  O'Donnell  said  this  amendment  would  simply  give  to  the  Board  of 
Supervisors,  in  making  its  wage  schedule  determination,  the  right  to 
consider  what  the  employees  of  the  other  two    comparable  cities  enjoy 
in  the  way  of  health  and  welfare  and  fringe  benefits.  By  paying  certain 
money  into  a  fund  administered  jointly  by  the  employee  and  employer, 
it  has  been  found,  for  example,  the  sick  payments  could  be  at  a  better 
rate  and  cost  less.     The  San  Francisco  Board  of  Supervisors,  he  said, 
is  deprived  of  making  that  type  of  management  decision  for  the  Muni- 
cipal Railway;  it  can  only  look  to  comparable  wage  schedules.  The 
amendment  would  simply  give  to  the  Board  of  Supervisors  the  power 
to   assess  these  other  benefits;  and  also  to  deny  if  not  warranted, 
he  said. 

Commissioner  Stack  asked  about  section  (f)  of  the  proposed  charter 
amendment  pertaining  to  the  establishment  and  administration  of  a 
fund  to  receive  amounts  representing  the.  dif  ferences  in- 

vacation,  retirement  and  health  service  benefits  and  to  pay  out  benefits 
that  would  be  jointly  determined  by  representatives  of  the  City  govern- 
ment and  organized  platform  employees  of  the  Railway. 

Mr.  Bourne  said  the  rules  governing  the  fund  would  be  set  up  by  the 
Civil  Service  Commission  that  this  is  something  to  be  worked  out. 

Mr.  Bourne  explained  at  length  and  in  detail  the  language  of  the 
proposed  charter  amendments  and  its  intent. 
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Coiiiiidosioner  Kelly  ^jointed  out  that  passage  of  this  charter  amendment 
\,^70uld  enaijle  bringing  the  platfonii  employees  of  the  i municipal  Rail- 
vjay,  vjno  nave  a  great  responsibility  in  their  v/ork  in  dealing  /ith 
the  public,  on  a  par  with  City  eaiployees  v/orking  in  laborer  and 
truck  driver  classifications. 

Commissioner  Rousseau  moved  approval  of  the  resolution  endorsing 
the  Charter  amendment;  Commissioner  Kelly  seconded?  and  on  roll 
call  the  Commission  unanimously  adopted  Resolution  No.  67"'0872. 

Mr.  Coleman  thanked  the  Commission  for  its  action,  and  said  pasage 
of  this  amendment  would  provide  a  better  railway. 

Commissioner  Stack  asked  whether,  upon  passage  of  the  amendment,  and 
the  platform  employees  have  the  opportunity  to  render  argument  as 
to  fringe  benefits,  after  the  debate  is  concluded  and  a  decision 
is  reached  by  the  Board  of  Supervisors,  would  the  Union  accept  the 
decision  or  would  it  hold  the  threat  of  a  "strike"  over  the  City's 
head. 

Commissioner  Goldman  commented  that  the  Commission  has  shown  a  desire 
to  assist  tne  platform  employees.     He  said  the  employees  have  a 
furtner  obligation  to  the  City  to  show  diligence  in  operating  the 
venicles.     He  expressed  his  great  concern  about  reducing  accidents 
on  the  Municipal  Railway. 

■kit*** 


CoraiTiuni cations  g 
ivione 


****** 


General  Manager  of  Public  Utilities  Calendar  Items t 

Muni -Man  of  tne  Months     Mr.  Carr  reported  that  ceremonies  honoring 
the  next  Muni-Man  of  the  Month  will  be  held  Thursday,  September  28, 
at  9s 30  a.m.  at  Ocean  Division. 


****** 


Junipero  Serra  Freeway;  Mr.  Carr  said  Director  of  Property  Philip 
Rezos  expected  to  finish  today  the  estimates  on  right  of  way  costs 
for  the  northern  ten-miles  section  of  Junipero  Serra  Freeway.  Mr.  Rezos 
is  also  rechecking  costs  of  other  items,  including  interest  on  the 
land  that  has  been  taken  over  a  period  of  time  by  various  permits. 
Mr.  Carr  said  as  soon  as  this  information  is  received  he  will 
furnish  the  Commissioners  with  s  summary  of  the  present  status . 

Mr.  Carr  reported  he  received  another  call  from  Lowell  K,  Bridwell, 
Federal  Highway  Administrator,  urging  the  City  to  make  a  proposal 
in  response  to  his  letter  to  Mayor  Shelley  so  that  the  matter  can 
be  settled  as  soon  as  possible  and  construction  started.     Mr.  Carr 
said  a  table  will  be  prepared,  showing  the  various  estimates  for  the 
upper  and  lower  roads.     Mr.  Carr  said  Mayor  Shelley  is  anxious  to 
receive  the  Commission's  recommendation  to  him. 
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Commissioner  Goldman  asked  if  there  were  any  communication  with  the 
State  Highway  Division  to  see  if  they  were  pursuing  further  plans 
or  studies  for  the  disputed  route »     lyir.  Carr  said  at  the  State 
Highway  Commissions'  last  meeting  they  approved  a  $25,000  study  on 
recreational  problems  in  the  City's  watershed  area;  with  a  60  to  90 
day  conpletion  date  on  the  study. 


Cable  Car  Barn  Ceremonies;  Ceremonies  will  be  held  in  the  Washington 
Mason  Cable  Car  Barn  on  November  10,  at  10s30  a.m. 


Pilarcitos  Dam;     Mr,  Carr  said  records  on  Pilarcitos  Dam  indicate 
this  month  is  the  100th  anniversary  of  the  completion  of  that  dam. 
It  has  been  proposed  to  place  a  marker  near  the  dam  to  commemorate 
the  date,  staff  is  working  on  this. 


Airport  Operators  Council  Internationals     Mr.  Carr  reported  that 
Dale  H.  Fearn,  Airport  Assistant  General  Manager,  Planning  and 
Development,  has  submitted  a  memorandum  covering  the  AOCI  meeting 
in  Boston,  September  11-14,  1967,  which  is  being  forwarded  to  the 
Commissioners . 


Roll  Callg 

Commissioner  Stack  spoke  on  the  disruption  of  Municipal  Railway 
service  on  Market  Street  due  to  the  BARDT  construction.     He  made 
several  suggestions  to  alleviate  the  confusion  to  the  passengers 
concerning  the  bus  stops:  -  announcement  by  the  operator  of  the 
Municipal  Railway  vehicle  as  to  the  next  stop  as  the  buses  proceed 
along  Market  Street?  erection  by  BARDT  of  wooden  platform  stops  to 
shorten  the  distance  between  certain  stops  in  the  construction  area 
(i.e.  on  the  far  side  of  4th  Street),     He  also  suggested  Mr.  Carr 
have  a  report  sent  the  Commissioners  -  perhaps  weekly  or  biweekly  - 
on  the  Flow  of  Muni  vehicles  from  the  Ferry  Building  to  Van  Ness 
Avenue  on  Market  Street . 


****** 


****** 


***** 


***** 


THEREUPON     THE  MEETING  ADJOURNED. 


67-363 


PUBLiC  yTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  f^b!- 


RESOLVED,  That  this  Coinmission  accepts  the  work  performed  under 
Contract  No,  HH-387,  Repaving  Cherry  Access  Road  -  Cherry  River 
Bridge  to  Cherry  Dam,  as  satisfactorily  completed;  approves  a  credit 
Modification  of  Contract  in  the  amount  of  $  2,667,94  and  approves 
Final  Payment  in  the  amount  of  $  19,291.05  in  favor  of  the  Contractor, 
George  Reed,  Inc. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

SEPTEMBEl^  26  1957 

at  its  meeting  of  „ — ^  — .  


and  ^imdmt  General  Manager 


fecretary 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  islrf  ^        ~  ^ 


HESOL?ED»  That  thia  CoMdgsion  hereby  appr©¥es  Traveling  Expeas©  Youelier 


$378003  e^^emae©  ©f  John  M»  Woods,  Superintendent  ©f  Operal„.._ 
Hetchy  Project,  iaeurred  on  trip  to  Washington  Atagiist  29»3l'^^1967 

for  ffleetlEg  with  Secretary  of  Interior  re  Hetch  H®t@hj  Power  Marketings     ^g^:  i_ 


il'^es-^liiitedi  Air  laixes'  to 


:,  on 
J 


I  herehy  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 

SEPTEM8B  2  6  196? 


at  its  meeting  of- 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  J!;RANCISC0 
RESOLUTION  No  


RESOLVED,    That  this  Commission  hereby  approves  the  speci-fications  and 
drawings,  identified  as  Exhibit  "A",  submitted  by  United  Air  Lines,  whereby 
said  Company,  at  its  own  and  sole  expense  and  without  rental  credit,  will 
install  a  prefabricated  office  on  the  existing  mezzanine  floor  of  Building 
Mo.  10  at  the  United  Air  Lines  Maintenance  Base  at  San  Francisco  International 
Airport;  said  specifications  and  drawings  having  been  approved  by  the 
Utilities  Engineering  Bureau  and  subject  to  notations  marked  thereon;  and, 
be  it  further  ■    ■       ■ . 

RESOLVED,    That  this  Commission  hereby  authorizes  United  Air  Lines  to 
proceed  with  said  work;  and,  be  it  further  _ 

.  RESOLVED,    That  this  approval  is  given  on  the  condition  that  this  tenant 
of  City  shall  take  all  reasonable  action  and  precaiitions--  in  its  construction 
contracts,  and  on  the  job  to  insure  that  its  contractor  and  subcontractors 
performing  the  above  construction  and  work  shall  not  unreasonably  delay,  or 
interfere  with  or  prevent,  the  construction  and  work  being  done  at  the  same 
time,  in  the  same  general  area  by  City,  and  that  if  such  condition  of  delay 
or  interference  or  prevention  is  brought  to  the  attention  of  this,  tenant  by 
City's  letter,  it  will  take  immediate  positive  action  to  remedy  City's 
, complaint. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

SEPTEMBER  2  6  1967  n 


at  its  meeting  of- 


etflry  and  AssjNayn  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  N< 


RESOLVED,     That  this  Commission  hereby  approves  the  final  specifications 
and  drawings,  identified  as  Exhibit  "A",  submitted  by  Pacific  Air  Lines,  where-, 
by  said  Company,  at  its  own  and  sole  expense  and  without  rental  credit,  will 
construct  a  training  building  and  an  auto  parking  lot  and  do  all  necesoary 
and  related  work  at  Pacific  Air  Lines  Maintenance  Base  on  Plot  11  at  San  Fran-- 
Cisco  International  Airport;  said  final  specifications  and  drawings  having  .all 
been  approved  by  the  Utilities  Engineering  Bureau  and  subject  to  notations  ,reau 
marked  thereon,  and  further  subject  to  submittal  of.  landscape  drawings  for 
review  by  the  Public  Utilities  Commission  and  Art  Commission  of  the  City  and 
County  of  San  Francisco;  and,  be  it  further       .lorizes  Shell  Oil  CompaiXv"  to 

RESOLVED,    That  this  Ccraniission  hereby  authorizes  Pacific  Air  Lines  to 
proceed  with  said  work  subject  to  the  requirements  of  the  Art  Commission  tof 
the  City  and  County  of  San  Francisco;  and,  be  it  further     \  xts  construer-ian 

.  RESOLVED,    That  this  approval  is  given  on  the  condition  that  this  tenant 
of  City  shall  take  all  reasonable  action  and  precautions  in  its  construction 
contracts,  and  on  the  job  to  insure  that  its  contractor  and  subcontractors 
performing  the  above  construction  and  work  shall  not  unreasonably  delay,  or 
interfere  with  or  prevent,  the  construction  and  work  being  done  at  the  same 
time,  in  the  same  general  area  by  City,  and  that  if  such  condition  of  delay 
or  interference  or  prevention  is  brought  to  the  attention  of  this  tenant  by 
City's  letter,  it  will  take  immediate  positive  action  to  remedy  City's 
complaint. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  bv  the  Public  Utilities  Commission 

SEPTEMBER  2  8  1367    /  )  A  ^ 

at  its  meeting  of  .  \ — i  — V4 


PUBLIC  UTiLITiES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

67- 3847 > 

RESOLUTION  NofJ!  


RESOLVED,    That  this  Commission  hereby  approves  the  final  drawings,  identi- 
fied as  Exhibit  "A",  submitted  by  the  Shell  Oil  Company,  whereby  said  Company, 
at  its  own  and  sole  expense  and  without  rental  credit,  will  install  drop  plat- 
forms on  existing  fuel  truck  fillstands  and  further  install  new  fuel  filter 
in  place  of  existing  filters  to  be  removed  and  do  all  other  necessary  and  re- 
lated work  at  the  Company's  Satellite  Plant  Noo  1  at-  San  Francisco  International 
Airport;  said  drawings  having  been  approved  by  the  Utilities  Engineering  Bureau 
subject  to  notations  marked  thereon;  and, be  it  further 

RESOLVED,    That  this  Commission  hereby  authorizes  Shell  Oil  Company  to 
proceed  with  said  work;  and,  be  it  further  , 

RESOLVED,    That  this  approval  is  given  on  the  condition  that  this  tenant 
of  City  shall  take  all  reasonable  action  and  precautions  in  its  construction 
contracts,  and  on  the  job  to  insure  that  its  contractor  and  subcontractors 
performing  the  above  construction  and  work  shall  not  unreasonably  delay,  or 
interfere  with  or  prevent,  the  construction  and  work  being  done  at  the  same 
time,  in  the  same  general  area  by  City,  and  that  if  such  condition  of  delay 
or  interference  or  prevention  is  brought  to  the  atlTention  of  this  tenant  by 
City's  letter,  it  will  take  immediate  positive  action  to  remedy  City's 
complaint o  4 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Coynmission 

SEPTEMBER  26  1967 


at  its  meeting  of. 


Se^etary  and  Assistant  GeneraTManage^^""^^ 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.: 


RESOLVED,     That  this  Cortimission  hereby  awards  to  Les  Kelley,  General 

Contractor,  5^3  Dale  View  Avenue,  Belmont,  California,  as  the  lowest  regular 

and  responsible  bidder.  Airport  Contract  No».  ^7^9  Alterations  to  Cornmunica" 

tions  Center,  and  New  Windows-  and  Glazing,  Fourth  Floor  Central  Terminal, 

San  Francisco  International  Airport  in  the  amount  of  $39? 5060 00  sjid  all 

other  bids  for  the  above-described  work  are  hereby  rejectedo  . 

wherelm  , 

-  '    -     ^'^  w->^  .^rr^t  f*-^^-"'^'  ^  delivery  ServJ 

pQrt.3ii&m^-mf-  mi^imuoic"  ^  c^rgc^  apacg'  la  Air  Cargo  Buildlai 
at  Sat?  Fris.aclscc?  ttiti^^T-matl^ml  Airport,  desigiaated      toom  Zm^ 

■x'QKAMmtAf  l.:-^#?0  square  feat*  for  air  freight 


•  of 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

>     r    ,  SEPTEMB6R  26  1967  ' 

at  Its  meeting  of  A 

ttary  and  Assi^Han^ General  Manager  ">I^ 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  N<f.Al  C:^ 


RESOLVED,  That  this  Commission  approves  that  certain 
executed  form  of  agreement  dated  August  25,  1967,  wherein 
Airborne  Freight  Corp.  sublets  to  Redbird  Delivery  Service  a 
portion  of  sublessor's  cargo  space  in  Air  Cargo  Building  No,  2 
at  San  Francisco  International  Airport,  designated  as  Room  207 
and  containing  approximately  2,870  square  feet,  for  air  freight 

purposes  similar  to  that  of  sublessor,  for  a  term  commencing 

^;tuei;iao-,  fee..',.  . 

August  25,  1967  and  ending  August  30,  1969,  the  monthly  rental 
payable  by  sublessee  being  $997.50,  with  all  other  terms  and 
conditions  in  accordance  with  the  terms  of  sublessor "^s  agreement 
with  City  dated  March  15,  1960,  as  amended;  and  sublessee  shall 
not  further  sublet  the  premises  without  the  written  approval  of 
Commission.  be '  p®rl-omed  fey  tlie.  fstlntlng  firm  of 


..  cosscmcij  0€s  wtttidrsswii  for  t\i% 


t 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

SEPTEMBER  2  6  l%7  n 

at  its  meeting  of.   ^ — 1  h-I- — 


— 


^  ^cretary  and  /dsis/ant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  nSj1Zj=-^50_ 


WHEREAS,  The  City  and  County  of  San  Francisco,  acting  through  this 
Commission,  has  awarded  to  C  S  B  Construction,  Inc.,  Airport  Depart- 
ment Contract  No.  A-  444,  Cargo  Building  No.  5  at  the  San  Francisco 
International  Airport,  pursuant  to  which  award  said  parties  have 
entered  into  and  executed  the  subject  contract;  and 

WHEREAS,  C  S  B  Construction,  Inc.  has  by  letter  dated  August  29,  1967, 
and  pursuant  to  the  provisions  of  subject  contract,  requested  the 
following  substitution  of  subcontractors  at  no  extra  cost  to  the  City: 

1.  Goodsell  and  Vocke,  Inc.,  the  painting  subcontractor  listed 
on  subject  contract,  be  withdrawn  and  that  all  painting  work 
on  subject  contract  be  performed  by  the  painting  firm  of 

C.  N.  Sturgis  and  Company. 

2.  Schlegel  Mechanical  Contractors,  the  mechanical  subcontractor 
listed  on  subject  contract,  be  withdrawn  for  the  plumbing 
portion  of  bid  only  and  that  all  plumbing  work  on  subject  con- 
tract be  performed  by  the  plumbing  firm  of  Harry  E.  Lee  Company. 

and 

WHEREAS,  Investigation  has  established  that  said  substitutions  of  sub- 
contractors would  be  in  the  best  interests  of  the  City  and  County  of 
San  Francisco  for  the  following  reasons: 

1.  The  originally  listed  painting  subcontractor  qualified  as  low 
bidder  by  omitting  a  portion  of  the  work  required  by  subject 
contract,  thereby  violating  the  Rules  of  the  Bay  Area  Bid 
Depository  which  therefore  considered  their  bid  to  be  null  and 
void.    The  prime  Contractor  takes  the  position  that  in  accord- 
ance with  their  prior  agreement  with  the  Bay  Area  Bid  Depository, 
they  are  bound  by  the  rules  and  regulations  of  said  Depository. 
The  listed  painting  subcontractor  has  agreed  to  withdraw  his  bid, 

2.  The  originally  listed  mechanical  subcontractor  qualified  as  low 
bidder  by  submitting  a  combined  low  bid  for  work  including  heat- 
ing, ventilating,  air  conditioning,  sheet  metal  and  plumbing; 
but  the  bid  amount  for  the  plumbing  portion  alone  is  higher  than 
the  bid  amount  for  the  plumbing  work  submitted  by  the  Harry  E. 
Lee  Company.    Therefore,  the  legitimate  low  bidder  through  the 
Bay  Area  Bid  Depository  for  the  plumbing  work  was  Harry  E.  Lee, 
Inc.    However,  the  originally  listed  mechanical  subcontractor 

is  to  remain  as  the  subcontractor  for  heating,  ventilating,  air 
conditioning  and  sheet  metal  work  of  subject  contract. 

and 


WHEREAS,  It  appears  to  the  Commission  that  the  subcontractors  proposed 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No — 1  


to  be  substituted  to  perform  the  work  are  in  every  way  liable  and 
responsible  and  fully  able  to  perform  the  work  covered  by  the  above 
proposed  subcontracts  and  to  complete  said  work  in  accordance  with 
the  specifications;  and 

WHEREAS,  The  originally  listed  painting  subcontractor,  has  requested 
in  writing,  to  be  released  from  his  bid  to  the  Prime  Contractor,  and 
the  originally  listed  mechanical  subcontractor,  has  requested  in 
writing  to  be  released  from  the  plumbing  portion  of  his  combined  bid 
to  the  Prime  Contractor. 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  this  Commission  hereby  approves 
the  following: 

1.  Withdrawal  of  Goodsell  and  Vocke,  Inc.,  as  the  painting  sub- 
contractor under  San  Francisco  Airport  Contract  No,  A-444,  and 
authorizes  the  substitution  of  C.  N.  Sturgis  and  Company  to 
perform  all  painting  work  required  under  said  contract. 

2.  Withdrawal  of  Schlegel  Mechanical  Contractors,  as  the  plumbing 
subcontractor  under  San  Francisco  Airport  Contract  No.  A-444, 
and  authorizes  the  substitution  of  Harry  E.  Lee  Company  to 
perform  all  plumbing  work  required  under  said  contract. 

and 

BE  IT  FURTHER  RESOLVED,  That  the  General  Manager  of  Public  Utilities  is 
hereby  authorized  to  execute  any  and  all  documents  required  to  effect 
said  substitutions  of  subcontractors. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 

.    ,  SEPTEMBER  2  6  1967  / 

at  tts  meeting  of — .  —  


ISeiretary  and  Asiinst<f>ht  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

F  SAN  FRANCISCC 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  NM_±___±ilr^ 


.adit  Mo;. 

RESOLVED,  That  this  Commission  approves  a  debit  Modification  a  .itisaL 
in  the  amount  of  $1,551.50  to  provide  funds  for  additional    -  iowrie, 
work  all  as  set  forth  in  Modification  No.  1  of  Contract  No. 
A-493,  Installation  of  Air  Curtain  Fans,  South  Terminal,  at 
the  San  Francisco  International  Airport. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  PuhUc  UtiUties  Commission 

SEPTE^^R^^f?  26  t9B7  /- 

at  its  meeting  of  I  i  _^ 


S€creiary  and  Assist/ht  lOeneral  Manager 


PUBLIC  UTiieTIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


f?ESOLUTiON  N(±f 


RESOLVED,  That  this  Coirunission  accepts  the  work  under  Contract 
No.  A-481,  Relocation  of  Road  R-3  at  the  San  Francisco  International 
Airport,  as  satisfactorily  completed;  approves  a  credit  Modification 
of  Contract  in  the  amount  of  $3,810.92;  and  approves  Final  Payment 
in  the  amount  of  $  30,453.58  in  favor  of  the  Qontiractor,  The  Lowrie  , 
Paving  Company,  Inc. 

rhat  x^hxs  ap;  ,  .1  oa  :  tenant 


.in 


-iv  O 


.0, 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 

oe  us  ™.«.ng SEPTEMBER  26  1967  


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  N< 


RESOLVED,    That  this  Commission  hereby  approves  the  draixang,  identified  as 
Exhibit  "A",  submitted  by  Western  Airlines,  whereby  said  Company,  at  its  own 
and  sole  expense  and  lAdthout  rental  credit,  will  install  an  air  conditioning 
system  and  do  all  necessary  and  related  work  in  Pier  "F"  at  San  Francisco  Inter« 
national  Airport;  said  drawing  having  been  approved  by  the  Utilities  Engineer- 
ing Bureau;  and,  be  it  further 

-  -  -     .  areor  -..  ■ 

RESOLVED,    That  this  Commission  hereby  authorizes  Western  Airlines  to  pro« 
ceed  with  said  work;  and,  be  it  further  ,,,   _   

RESOLVED,    That  this  approval  is  given  on  the  condition  that  this  tenant 
of  City  shall  take  all  reasonable  action  and  precautions  in  its  construction 
contracts,  and  on  the  job  to  insure  that  its  contractor  aad  subcontractors  per« 
forming  the  above  construction  and  work  shall  not  unreasonably  delay,  or  inter« 
fere  with  or  prevent j  the  construction  and  work  being  done  at  the  same  time,  in 
the  same  general  area  by  City,  and  that  if  such  condition  of  delay  or  inter« 
ference  or  prevention  is  brought  to  the  attention  of  this  tenant  by  City's  letter, 
it  will  take  immediate  positive  action  to  remedy  City's  complaint »  ■;/ 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

SEPTEfviDER  26  19&7 

at  its  meeting  of.   ;  


Secretary  and  Assistant  General  Manager 


V 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

£7- 3854 


RESOLUTION  No\ 


RESOLVED,  That  this  Commission  hereby  approves  the  drawing,  identified 
as  Exhibit  "A",  submitted  by  American  Airlines,  whereby  said  Company,  at  its 
own  and  sole  expense  and  without  rental  credit,  will  construct  modifications 
and  do  all  necessary  and  related  work  in  the  Company's  existing  ticketing  area 
in  the  South  Terminal  Building  at  San.  Francisco  International  Airport;  said 
drawing  having  been  approved  by  the  Utilities  Engineering  Bureau  and  subject 
to  notations  marked  thereon;  and,  be  it  further  '  ' 

RESOLVED,    That  this  Commission  hereby  authorizes  American  Airlines  to 
proceed  with  said  work;  and,  be  it  further 

RESOLVED,    That  this  approval  is  given  on  the  condition  that  this  tenant 
of  City  shall  take  all  reasonable  action  and  precautions  in  its  construction 
contracts,  and  on  the  job  to  insure  that  its  contractor  and  subcontractors 
performing  the  above  construction  and  work  shall  not  unreasonably  delay,  or 
interfere  with  or  prevent,  the  construction  and  work  being  done  at  the  same 
time,  in  the  same  general  area  by  City,  and  that  if  such  condition  of  delay 
or  interference  or  prevention  is  brought  to  the  attention  of  this  tenant  by 
City's  letter,  it  will  take  immediate  positive  action  to  remedy  City's 
complaint. 


I  hereby  cetttfy  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 

,  ,     ,    ,  SEPTEi,.BEa26  1967  ' 

at  Its  meeting  of   L  \ 


Secretary  and  AssisUtnt  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OP  SAN  FRANCISCO 
RESOLUTION  1^  ^  ""^ , 'Of  ^If 


KESOLVED,  That  this  Commission  hereby  revokes,  on  a  date 
as  determined  by  the  Airpdr-t  General  Manager,  that  certain 
Airport  Space  or  Use  Permit  issued  to  Pacific  Southwest  Airlines, 
Inc.  under  authority  of  Sesolution  No,  66-0^62,  adopted  -hora 
Jime  8,  1966,  in  the  amount  of  $115,50  per  month,        i^iJvoijr ' 


( 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

SEPTEMBFR  26  1SB7 

at  Its  meeting  of  gur  t  t,'f.L/i,H   , 


Secretary  and  Assistant  General  Managiir 


CITY  AND  COUNTY  OF  SAN  FRAMCISCO 
SES0L.UT10N  Nd£i   ti.;JO 


IffiSOLVSP,  That  this  Commission  hereby  revokes,  onva  dater/as  ,yrj.y 
determined  by  the  Airport  General  Manager,  that  certain  Ai?*ppi^^^^^^^ 
Space  or  Use  Permit  issued  to  iunerican  Air  Lines,  Inc,  under  authority 
of  Resolution  Mo.  67-O38I,  adopted  May  I6,  1967?  in  the  amount  of 
per  month,  iCiv^  :.:.M. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.    ,  SEPTEMBER  26  19B7 

at  \U  meeting  of  ^ 


Secretary  and  Assistant  General  Mamiger 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  PRANCISCO 
RESOLUTION  No:!-!  ^ 


RESOLVED.,    -That  this  Commission  hereby  awards  to  The  Lowrie  Paving 
Company,  Inc.,  Lowrie  Avenue,  South  San  Francisco,  California,  as  the  only 
regular  and  responsible  bidderp  Airport  Department  Contract  No.  ^95?  R-e- 
location  of  Roads  to  Parking  Garage  at  San  Francisco  International  Airport 
in  the  amount  of  $48, 280 c 50 

lay  s-  of  ■  .  -P^^-'V, 

'^■^g.  .tedix.  mo4ii:lc^ticm  in  the 

.  Payment  la  V  '  o£ 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

SEPTEMBER  26  J967 

at  its  meeting  of  _  —  r— 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Nof_   '  ^ 


RESOLVED,  That  this  Commission  accepts  the  work  under  Contract 
No.  A-451,  Pavement  Reconstruction  -  Taxiway  E  at  the  San 
Francisco  International  Airport,  as  satisfactorily  completed; 
allows  a  total  of  64  calendar  days  of  unavoidable  delay,  of 
which  53  days  were  due  to  adverse  weather  conditions  and  11 
days  of  which  were  due  to  prevention  by  the  City  of  the  Contractor 
from  prosecuting  the  work;  approves  a  credit  modification  in  the 
amount  of  $7,749.22;  and  approves  Final  Pa3nnent  in  the  amount  of 
$22,653.26  in  favor  of  the  Contractor,  0.  C.  Jones  and  Sons. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

SEPTEMBER  26  1967  , 

at  its  meeting  of  — _  r-|  — — 


Secretary  and  Assistant  General  Manager 


fiiMt  yfiLifiil  edUHiliiiii 

CITY  AND  COUNTY  OF  •AN  FRANCISCO 


r.  :DY  X'&qxie.sts  the 

RESOLVED,  That  this  Commission  approves  plans 

and  specifications,  and  hereby  authorizes  Bid  Call: 

y  in'  t!-'        jMi  S^n  Fraaci-sco- Bewaga  . 

AD  Contract  No.  507 — Mechanical  Improvements  to  Parking 
Garage,  San  Francisco  International  Airport. 


7.7, 


I  hereby  certify  that  the  foregoing  resolution  was  adobted  hy  the  Public  Utilities  Commission 

September  26  1967  , 

at  its  meeting  of  l  'J.  1  


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

.vR.ESOLUTJON  nS  7""'  J' SCO 


RESOLVED,  That  this  Commission  hereby  requests  the 

Mayor  to  recommend  to  the  Board  of  Supervisors  a  supplemental 

appropriation  of  Airport  Operating  Funds  in  order  to    ote,  on 

purchase  an  equity  in  the  South  San  Francisco  Sewage  of 

Treatment  Plant,  to  provide  City's  share  of  operating  costs 

in  said  Plant,  to  make  alterations  to  the  Airport  Sewage 

Treatment  Plant,  and  to  cover  cost  of  pre- treatment 

facilities  at  Airport's  oxidation  ponds,  as  follows: 

Appropriation  7 . 725 . 20G . 000    Special  Services  $  77,000.00 

7.727.559.000    South  San  Francisco 

Sewage  Treatment 

Plant  Equity  277,000.00 

"  7.727.560.000    Alterations  to  the 

Airport  Sewage 

Treatment  Plant  298,000.00 
7.727.561.000    Pre- treatment 
^:  ;  ^^i- €:  facilities  at 

Oxidation  Ponds  103, 000. 00 

Total  $755,000.00 


Ltd. ,  '  ■  ■  'm4^t,-BkM 


of 


I  hereby  certify  that  the  foregoing  resolution  iuas  adopted  hv  the  Piihhc  UtiUties  Commission 

,.,  ,  SEPTEMBER  26  1967  ' 

at  Its  meeting  oj  :  ^  j   l  ...^  


Secretary  and  Assistant  General  Vianaaer 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No\l-l  '--^''^  J^»JL 

WHEREAS,  The  Public  Utilities  Commission,  by  unanimous  vote,  on 
August  1,  1967  approved  the  recommendations  of  the  General  Manager  of 
Public  Utilities  relative  to  the  Airport  expansion  program  as  set  forth  in 
his  memorandum  of  that  date,  and 

WHEREAS,  Such  approval  included: 

lo    The  scope  and  outline  of  the  job  to  be  done; 

2.  The  work  to  be  performed  under  the  immediate  director  of 
Commission  staff;  ■        ■  ■    ■  ' 

3«  Authorization  for  the  General  Manager  to  engage  the  pro- 
fessional services  of  several  persons  and  firms  to  perform  the  work;  and 

WHEREAS,  Under  the  foregoing  authorization  the  General  Manager 
recommended  and  the  Commission  approved  by  Resolution  No.  67-O766  date  of 
August  22,  1967 »  a  form  of  Professional  Services  Agreement,  under  the  terms 
of  v/hich  the  services  of  John  Carl  V/arnecke  and  Associates  and  Dreyfuss  and 
Blackford  were  enga.ged  in  a  joint  venture,  to  provide  a  definitive  plan 
for  the  Airport  Terminal  complex  and  such  supplementary  services  as  City 
may  request;  and  .  ' 

WHEREAS,  Under  this  general  authorization  the  General  Manager 
proposes  to  engage  the  services  of  Quinton  Engineers,  Ltdo ,  to  undertake 
certain  functional  planning  studies  as  directed;  and 

V/HEREAS,  There  is  now  on  file  with  this  Commission  a  form  of 
agreement^ entitled  "Professional  Services  Agreement,  Airport  Planning, 
San  'Frajicisco  International  Airport";  and 

V/HSiiSAS,  The  Airport  General  Manager  and  the  General  Manager  of 
Public  Utilities  have  recommended  that  the  ComiTiission  approve  said  agree- 
ment and  ciuthorize  the  execution  thereof;  therefore 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCJ^SCO 

RESOLUTION  No  .  —  — 


BE  IT  KESOLVSD,  That  the  Commission  hereby  approves  said 
agreement  in  its  form  and  substance  and  authorizes  the  General  Manager 
of  Public  Utilities  to  execute  same  engaging  the  services  of  v^uinton 
Engineers,  Ltd.,  for  the  purpose  of  preparing  functional  planning 
studies  as  City  may  request,  at  a  fee  not  to  exceed  the  sum  of 
$20, 000, 00. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utihties  Commission 

SEPTEMBER  26  1967 

at  its  meeting  of  «  ■  —  

^  /  Secretary  and  Assistant  General  Manager 


fUBLIC  UTILITIES  COMMISSIOH 

CITY  AlHP  CQUIVITY  OF  SAN  FraNCISCO 

RESOLUTION  j^-^  ^SGZ 


RESOLVED,  That  this'"  Commission, > 
hereby  accepts  the  work  as  being 
satisfactorily  completed;  approves 
final  payment  in  the  amount  of 
$447.90  in  favor  of  Bechtel  Corpora- 
tion, covering  services  in  preparing 
plans  and  specifications  for  the 
James  li.  Turner  Dam. 


■AM 


i  hereby  certify  that  the  foregoing  resolution  tvas  adopted  hv  the  Public  Utilities  Commission 

.  SEP.TEMBER  2  6  1967 

m  Its  meeting  q|  .  ■■...,„...„,.,..      '  ; '     '  •  . — _    — — |-  ^ 


■  ^ecr^ary  and  Assisp(iv,l/^General  Manager 


PUBLIC  UTiLITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  nS^   y-  --^  ^...-Ug.^ 


RESOLVED,  That  this  Commission 
hereby  awards  to  the  lowest  regular 
and  responsibly  bidder,  the  follow-      .  ,     ,   .  . 
ing  contract:  '^^^'^^  m.pAzxmmx  cv?^m*rcial  S>i vision 

t^e  Citjy  and  Cowity  of 

San  Francisco  Water  Departmeht'"cbn%rac%^''-^ 

No.  1337  -  Laying  of  6 -inch  and  8 -inch 

Ductile  Iron  Mains  in  North  Point  Street 

and  Pacific  Avenue  -  to  ¥.  L,  Fairey      ^  ^^'^^  ®® 

in  the  amount  (net)  of  $l4,087.00  and 

all  other  bids  for  the  above  described 

work  are  hereby  rejected. 

•liar  Cierk 

,C»f  City 


partici  pa  test 


,v  ,^eity  aiid  Couoty  of  S#ja  .-o^,  1st 

'    "       3  its  r        ';;iatiofj  of  wo^^ic  wll  done, 
.ted.  Sfei  it«  i^okrjowladgmant 

ac^;-.  ...s  M«l  its  isost  pTOfomd  wish  for 


r¥il'li"i*€ 


ComiiriMoSiss: 


.^  •'^  r  alia  '  ComfisIorieF 


I  hereby  certify  that  the  foreg,oin0  resolution  was  adopt<;d       the  Public  UtiJ^ities  Gommission 

.  ,c.,...         =  '-f-^s^pj^^BER  2 6 196?  :T 

15  ip  meeting  oj  .-  ■   — i — -r— ^4  / — f  

 "      ■s^e^fft^rv  arrri  AssfstaM  General  Mariaoer 


PUBLIC  ui^mrriEs  commission 

(CITY  AND  COUNTY  OF  SAN  FRANCrSCO 

^RESOLUTION  Nc^t/lZ^S^ 


WHEREAS,  John  J.  Lyons,  Water  Department  Commercial  Division 
Manager,  has  retired  from  the  service  of  the  City  and  County  of 
Sail  Francisco,  after  thirty-seven  years  of  service?  and 

Mr.  Lyons  is  a  man  of  abundant  initiative  and 
efficiency,  highly  respected  as  a  utility  administrator  and  as 
a  fellow  employee,,  with  true  dedication,  tq.,,.%hf  ,,Mp\M^i^.  .Qf.  :-the 
City  and  County  of  San  Francisco;  and       -^t'V*'-^'"^'^  --'^'-"'-'^"'''^-^-^ 

■'Waki?yi2'/'^Hr.  Lyons  Was^ 'servW''a3 'a*Sfe^^      IteaMer,"^' 'Settlor  Clerk, 
Head  Clerk,  Consusaers  Complaint  Investigator,  Supervisor  of  City 
Distribution  Division  Yard  of  the  San  Francisco  Water  Department, 
as  Chief  Clerk  in  the  Municipal  Railway,  and  finally  as  If^ter 
Departjaent  Commercial  Division  ^lanager;  and 

WHEREAS,  While  occupying  these  positions,  he  participated 
in  9xid  contributed  to  the  expanding  water  facility  and  the  Improve- 
ment of  service  to  railway  patrons  and  water  consumers ,  discharging 
all  of  his  duties  with  characteristic  energy  therefore, 
be  it 

RESOLVED,  That  the  Public  Utilities  Coisamission,  on  behalf 
of  the  people  of  the  City  and  County  of  San  Francisco,  in  recog- 
nition of  his  long  and  faithful  service,  by  this  resolution 
expresses  to  14r.  John  J,  Lyons  its  appreciation  of  work  well  done, 
its  thanks  for  his  unprecedented  services,  its  acknowledgment 
of  his  splendid  achievements  and  its  most  profound  wish  for 
health,  happiness  and  all  success  in  future  endeavors; 


President 


Mayor 

Vice-President 

General  Manager  of 

Comiaisii'oner 

Public  Utilities 

General  Manager  an<l' 

Comiaissioner 

Chief  Engineer 

Water  Dex^artment 

I  Hereby  certify  tHat  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

m    ->.«i^^  4  SEPTEMBER  26  1987 

at  its  meeting  oj  «„»T.u/uii  ■  

~        Se^cti-ry  and  Assistant  JyeneraX  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUT.ON  No^Zll^^SS 


RESOLVED,  that  this  Commission  approves  submission 
to  the  Director  of  Property  and  the  Board  of  Supervisors 
and  recommends  execution  of  an  exchange  deed  relating  to 
an  exchange  of  pipeline  easements  with  Consolidated  Lands 
Incorporated,  Crestmoor  Park  Subdivision,  San  Bruno,  in 
accordance  with  Resolution  Noo  21695  of  November  28,  1961, 
as  modified  by  subsequent  relocations  made  necessary  by 
construction  of  the  Junipero  Serra  Freeway  in  the  vicinity 
of  San  Bruno  Avenue « 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

SEPTEMBER  26  1967 

at  its  meeting  of  :  

Secretary  and  Assistam  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO- 


RESOLUTION  Nd 


RESOLVED,  That  this  Commission 
hereby  authorizes  issuance  of  'Water,^^ j/^-y 
Department  Revocable  Permit  cover- 
ing use  and  occupancy  of  property  .v<£.^ 
as  f  ollovfs : 

TO:     CONSOLIDATED  LANDS,  INC. 

Permit  to  concrete  encase  3^0  feet 
of  the  San  Andreas  54  inch  pipeline  rif  :^ 
for  the  purpose  of  placing  an  addi- 
tional fill  on  the  pipeline;  location 
of  said  encasement  is  northerly  of 
Vihitman  Vfey  and  adjoining  the 
Junipero  Serra  Freev/ay,  San  Bruno. 
Subject  to  a  $75  permit  f ee ..^j,-^,,  i;iirils  : 

.  '  be  m&t}Mhl<&  in  payment  of  said 
\  Webb  in  the  susy  of 


I  hereby  certify  that  the  iores,oin&  resolution  ivas  adobted  by  the  Mublic  Utilities  Commission 

,     ,    ,  SEPTEMBER  26  1967  ^ 

tt,5.  Wie^tmg  ojf  — — ^-  — ■■ — — 


tarv  and  Assijiar/  Generdt  MSiirfge? 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  N  ' 


RESOLVED,  That  on  recommendation  of  the  City 
Attorney  and  the  General  Manager  and  Chief  Engineer, 
San  Francisco  Water  Department,  Judgment  having  been 
entered  in  favor  of  plaintiff  iri'  that  certain  case^iit'^f* 
entitled  Duncan  Co  Webb  vs.  the  City  and  County  of 
San  Francisco,  being  number  231  451,  Small  Claims  e 
Court,  in  the  amount  of  $28,00,   this  Commission  hereby- 
approves  and  requests  the  Controller  to  allot  funds  ' 
and  to  draw  a  warrant  against  such  Water  Department 
funds  as  are  or  will  be  available  in  payment  of  said 
Judgment  in  favor  of  Duncan  C.  Webb  in  the  sum  of 
$28.00. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  bv  the  Public  Utilities  Commission 

.    ,  SEPTEMBER  26  1967' 

at  Its  meeting  of  '.  


Stctetary  arxd  Assistant  General  'Manager 


PUBLIC  UTILITIES  COMMiSSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  N<^ 


RESOLVED,  That  this  Commission,  on  the  recom- 
mendation of  the  General  Manager  of  Public  Utilities, 
the  Water  Department  General  Manager  and  Chief  Engineer, 
and  the  City  Attorney,  hereby  approves  the  write-off 
of  uncollectible  accounts  receivable  which  are  more 
than  ninety  days  past  due,  month  of  August  1967,   in  the 
amount  of  $l,lj.25.78,  per  San  Francisco  Water  Department 
list  of  August  31,   196?.  .  .      :,  . 

.  ■  '.  I 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  h\  the  Puhhc  Utilities  Commission 

SEPTEMBER  26  1967 

at  its  meeting  of  y  ;  


> '  \  — 

Secretary  and  Assistant  General  Vtdna^er 


PUBLIC  UTILITIES  COMMISSION 

F  SAI 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No1:i 


RESOLVED,  That  this  Commission 
hereby  authorizes  issuance  of  Water 
Department  Revocable  Permit  covering"''"  ^  * 
use  and  occupancy  of  property  as  ^ 
f  ollov7s : 

TO:     STIEEMN-SOMDGROTH  CONSTRUCTION  CO." 


Permit  to  construct  drainage 


facilities  within  a  portio.yi  of  the 

Bay  Division  Pipeline  No.  3  right 

of  way;  said  portion  adjoining  r  of  the 

Juniper o  Serra  Boulevard  between 

Page  Mill  Road  and  Stanford  Avenue,  .lou,  has 

Santa  Clara  County;  subject  to  a 

permit  fee,  in  the  amount  of  $75:^;-s.  coBsa«t  of 

iid  lease;  tiow. 


'M&y  lease  xvim  LyttMn  i?avi£i;^s  and  Loan  Association 

terms,  c  eon$ld@ra- 


I  hereby  certxfyiUdt  the  foregoing  resbltition  tvas  adopted  h\  the  Public  Utilities  Gummission 

SEPTEWBER  2  6  1967 

at  its  meeting  oj_;  ■—  :  —  ^ — ■  ■  -   .        f  ■  j  —  - — ^  ^ 


Si^cretary  and- Assisti^t General  Mdnager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Mr.S  7'"^'  J"&  /  Cj 


WHEREAS,  pursuant  to  Public  Utilities  Resolution  No. 
66-0115  dated  February  15,  1966,  Lytton  Savings  and  Loan 
Association  of  Northern  California  leased  from  the  City  and 
County  of  San  Francisco,  for  25  years,  property  in  Colma, 
California,  for  right-of-way  purposes;  and 

WREREAS,  lessee  desires  to  assign  the  remainder  of  the 
term  of  said  lease  to  Kadan  Ltd,,  a  Nevada  corporation,  who  has 
agreed  to  accept  the  assignment  upon  the  written  consent  of 
Commission,  in  accordance  with  Section  14  of  said  lease;  now, 
therefore,  be  it 

RESOLVED,  That  this  Commission  consents  to  the  assignment 
of  said  right-of-way  lease  from  Lytton  Savings  and  Loan  Association 
of  Northern  California  to  Kadan  Ltdo  for  the  remainder  of  the 
term  of  said  lease  under  the  same  terms,  conditions,  considera- 
tions and  covenants  contained  therein;  and  be  it  further 

RESOLVED,  That  the  General  Manager  of  Public  Utilities  is 
hereby  authorized  on  behalf  of  the  Commission  to  execute  the  con- 
sent for  assignment  of  said  leasee 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,    ,  SEPTCMBER  26  1967 

at  Its  meeting  of   r^^J^ 

_____  X, 


SjBcretary  and  AssistJnt  General  'Manager 


PUBLIC  UTILiTIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLVED^  That  this  Commission  hereby 

authorizes  the  General  Manager  of  Public    ,  ... 

Utilities  to  execute  that  certain  agreement 

between  the  State  of  California,  Division 

of  Highways  J  and  the  City  and  County  of  I'l 

San  Francisco  whereby  City  is  to  pay  the  cos't'-'''!^'^^  * 

of  concrete  encasement  of  that  portion  of    "'^^  " 

the  72.- inch  Bay  Division  Pipeline  No.   3...  ..„^  ,,5..,. 

that  is  involved  in  the  vridening  of  El 

Camino  Real,  City  of  Mountain  View;  said  ''^  ,^ 

portion  to  be  twenty  (20)  feet  in;  length 

within  the  existing  limits  of  said  State  _^  - 

Highway,  and;  jtaer 

BE  IT  FURTHER  RESOLVED,   that  the  San  • 
Francisco  Water  Department  is  hereby 
authorized  to  issue  to  State  a  work  order -^^"^  ^'^^^ 
to  cover  the  City's  costs  of  encasement'^^--^*^-"- 
said  line;  estimated  cost  $3^000, 00. 


mmnt  other 
or 


it 


I  hereby  certify  that  the  foreeoing,  resolution  ivas  adobted  hy  the  Public  Utilities  Commission 

SEPTEWBER  26  1967 

at  its  meeting  of  —  :  ■■  — - 


^eciet&ry  and  Assisiarit  General  Manager 


) 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  nJ:^  -u>CJ  #  ^ 


WEEREAS,  Under  the  provisions  of  Section  151.3  of  the 
Charter  of  the  City  and  County  of  San  Francisco  certain  groups 
of  employees  enjoy  the  rates  of  pay,  conditions  and  fringe  bene- 
fits generally  prevailing  for  such  groups  in  private  employment 
in  San  Francisco  pursuant  to  collective  bargaining  agreements?  and 

WHEREAS,  Charter  Section  151.3  specifically  states 
that  the  terms  wage  schedule  and  wage  schedules  (which  apply  to 
the  Municipal  Railway  platform,  employees,  coach  or  bus  operators) 
are  defined  and  intended  to  include  only  the  maximum  rate  of  pay 
provided  in  each  such  wage  schedule,  but  shall  not  include  other 
financial  or  nonfinanciai  benefits  or  conditions  of  employment; 
and 

WHEREAS,  This  definition  is  inequitable  towards  the 
platform  employees,  bus  and  coach  operators  of  the  Municipal  Rail- 
way, denying  them  certain  benefits  and    conditions  of  employment 
enjoyed  by  certain  other  City  employees  and  other  platform,  coach 
or  bus  operators  in  those  systems  which  set  said  wage  schedules i 
and 

WHEREAS,  The  Board  of  Supervisors  has  submitted  to  the 
electorate  of  the  City  and  County  of  San  Francisco  at  an  election 
to  be  held  on  November  7,  1967  an  amendm.ent  to  the  Charter  of 
said  City  and  County  by  adding  Section  151. 3ol  which  would  in 
essence  correct  this  inequity  by  permitting  the  Board  of 
Supervisors  to  fix  as  conditions  and  benefits  of  employment  other 
than  wages  as  compensation  for  platfom  employees  and  coach  or 
bus  operators  of  the  Municipal  Railway,  conditions  and  benefits 
not  to  exceed  those  conditions  and  benefits  granted  by  collective 
bargaining  agreements  to  the  com^parable  platform  employees  and 
coach  or  bus  operators  of  the  two  systems  used  to  determine  the 
two  highest  wage  schedules?  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  endorses  said 
Charter  amendment  which  will  appear  upon  the  ballot  of  November  7, 
1967  as  Proposition  so  that  Municipal  Railv/ay  platform 

employees,  bus  and  trolley  coach  operators,  are  not  discriminated 
against  as  compared  to  certain  other  employees  in  matters  of 
health  and  v/elfare  benefits. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,    ,  SEPTEMBER  26  1967        n  . 

at  Its  meeting  o]  f — j  r 


Secretary  and  Assidani  General  Manager 


PUBLIC  UTILITIES  COMi^ilSSION 
CITY  AND  COUNTY  OF  SAI^  FRANCISCO 


Resolution  NOo  67-0843~MR 

RESOLVED,  That  on  recommendation  of  the  General  Manager 
of  Public  Utilities,  the  General  Manager,  Municipal  Transit  System, 
the  General  Claims  Agent  thereof,  and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  Municipal  Railway, 


Claimant 

Non-litigated  Settlements 

CC    Ernestine  Holman 

TC    Violet  K.  Van  Pelt 

MC    Minoru  Hara  and 

Allstate  Insurance  Company 

MC    Gail  H.  Page 

MC    Herbert  Selig 


Date  of  Accidents 
April  15,  1967 
March  24,  1967 

June  14,  1967 
January  19,  196  7 
December  5,  1966 


Settlements 
$  650.00 
1,000.00 

767.72 
2,000.00 
1,200.00 


Litigated  Settlements 

SC    Rosa  Po  Ekern 

TC 
and 

SC    Wayne  D,  Wilson 

TC    Georgia  T.  Potter 

SC    Laurence  Jacobs 

TC    Jessie  Bell  Kelly 
AKA  Jessie  B.  Kelly 

SC    Betty  Fitch 

MC    Emma  Lou  Randolph 


MC    Shih  Tseng  Ying  . 
and  Agnes  S .  Ying 


TC    Mary  Elsie  Caruso 


October  12,  1964 

April  8,  1964 
and 

July  22,  1964 

(For  both  accidents) 

November  8,  1965 

June  24,  1966 

(P.D.  -  $100.00) 
December  21,  1966 

April  1,  1965 

August  19,  1966 


2,500.00* 

10,000.00 

4,500.00 
2,461.00 

1,850.00 
1,250.00 
723.63 


(Co-defendant  to  pay  $723.63) 

650.00 

November  10,  1964  750.00 


April  9,  1966 
(P.D,  -  $185.00) 


$30,302.35 


Appropriation  Mo.  7.735.804.000 
♦Appropriation  No.  7.735.804.999 


$27,802.35 
2  ,500. 00 
$30,302.35 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  ytj.lities  Commission  at  its  meeting  of  September  26,  1967. 


Secretary  and  Assistant  General  Manager,  Administrative 


)    .  D 

MEMORANDUM 

September  21,  196? 

TO:    James  K.  Carr 

PROM:    Arthur  H.  Prye,  Jr.  ^ 

SUBJECT:     SAN  FRANCISCO  WATER  DEPARTMENT 
MONTHLY  REPORT  to  the 
GENERAL  MANAGER  OF  PUBLIC  UTILITIES 


) 
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SAN  FRANCISCO  WATER  DEPARTMENT 
MONTHLY  REPORT 
TO  THE 

GENERAL  MANAGER  OF  PUBLIC  UTILITIES 
September  26,  196? 


WATER  QUALITY 

Upper  Crystal  Springs  Reservoir  was  treated  with  copper 
sulfate  to  control  algae  growth.     The  bacteriological  quality  of 
water  in  Peninsula  reservoirs  deteriorated  somewhat  during  the 
month  of  August,     Chlorine  dosages  were  increased  and  the  San 
Andreas  No.  2  Dechlorination  Station  was  placed  in  operation. 
Bacteriological  quality  of  treated  water  remained  well  within  the 
limits  of  the  U.  S.  Public  Health  Drinking  Water  Standards. 

During  August,  20  individual  water  main  flushing  operations 
were  carried  out  to  overcome  or  prevent  dirty  water  conditions. 

Flushing  of  water  mains  on  an  areawide  basis  started  in 
the  inner  Sunset  area  on  September  l8  and  will  continue  through 
October  6.    Flushing  in  the  South  Parkside  and  Merced  Manor  area 
is  planned  from  October  9  through  October  20.    Newspapers  have 
published  this  information  for  the  benefit  of  customers  that  may 
be  affected  by  these  operations. 

WATER  CONDITIONS 

During  the  month  of  August,  the  systemwide  consumption  was 
283.3  MGD,     Importation  from  Hetch  Hetchy  averaged  219.6  MGD,  from 
Calaveras  through  Sunol  Valley  Filtration  averaged  58 • 7  MGD,  Total 
input  to  the  system  therefore  was  278,3  MGD,  leaving  only  $  MGD 
being  drawn  from  Peninsula  storage  to  meet  current  consumption. 
Operating  in  this  manner  will  conserve  water  for  use  during  two 
planned  shutdowns  for  construction  projects.    The  first  shutdown 
is  scheduled  for  October  16  for  connecting  Crystal  Springs  Bypass 
Tunnel  to  Pulgas  Tunnel  under  a  Water  Department  contract.  The 
second  shutdown,  scheduled  early  in  1968,  is  necessary  for  accom- 
plishing work  at  Tesla  Portal  of  the  Coast  Range  Tunnel  under  a 
Hetch  Hetchy  contract.    Both  projects  are  the  result  of  long-range 
planning  necessary  to  meet  the  water  needs  of  people  in  our  service 
area.    Both  projects  can  be  accomplished  without  interruption  of 
service  to  customers  because  previously  constructed  projects  were 
planned,  financed  and  constructed  in  time  to  provide  sufficient 
transmission  and  storage  capacity  to  meet  operational  or  emergency 
shutdowns. 
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WATER  CONDITIONS  (continued) 


GROSS  CONSUMPTION  OF  WATER 
Million  Gallons  Per  Day  Average 


0.1^  More 
217.2  _-\l/--21I^ 


"f 


MONTH  OP  AUGUST 


12  MONTHS  PRECEDING 


WATER  STORED  IN  LOCAL  RESERVOIR 
ON  SEPTEMBER  20 
MILLION  GALLONS 


88.7^  More 
^_\|/  35,862 


55, 3f  More 
..4  26^^ 


17,295 


1966 


72*8%  More 
«   \l/  62,720 


36,303 


of 

lO-yr, 

Average 
Storage 


ALAMEDA 


+      PENINSULA  (combined)    =  TOTAL 


Water  was  transported  from  Hetch  Hetchy  sources  at  an  aver- 
age rate  of  219.6  MGD  during  August,  and  the  draft  of  Calaveras 
water  through  Sunol  Valley  Filtration  Plant  averaged  58#7  MGD, 
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MEETINGS 

On  August         Mr,  Frye  met  Mr.  Bridewell  of  the  Federal 
Department  of  Transportation  on  the  routing  of  Junipero  Serra 
Freeway  south  of  Ralston  Avenue, 

On  August  2$,  Mr.  Frye  attended  a  meeting  of  A.B.A.G. 
Committee  on  Environmental  Improvement  and  Waste  Management, 

On  September  7»  Mr.  Frye  met  representatives  of  Daniel, 
Mann,  Johnson  &  Mendenhall  to  review  progress  on  the  Water  Supply 
and  Facility  Study. 

On  September  12,  Mr,  Frye  and  Mr.  Lee  Ham  of  Wilsey  &  Ham 
presented  the  Interim  Preservation  and  Recreational  Concepts  for 
Peninsula  watershed  lands  at  a  regular  meeting  of  the  San  Mateo 
County  Board  of  Supervisors.    The  report  was  enthusiastically 
received  by  all  the  Board  members  and  no  objections  were  raised 
by  the  public  in  attendance  at  this  meeting. 

On  September  li^,  Mr.  Frye  spoke  to  the  Water  Problems 
Section  of  the  Commonwealth  Club  on  Water  Quality  in  the  Crystal 
Springs  Watershed. 

On  September  Ij,  a  meeting  was  held  with  representatives 
of  Wilsey  &  Ham  and  Metcalf  &  Eddy  to  discuss  their  Interim  report 
on  Sunol  Valley  and  watershed  lands  in  Alameda  and  Santa  Clara 
Counties • 

VISITORS 

On  September  7,  Dr*  Suzuko  Aoki,  Associate  Professor  of 
Public  Health,  Tokyo  College  of  Pharmacy,  visited  the  Water  Depart- 
ment and  discussed  public  water  supply,  resources  and  planning. 

On  September  15,  Mr»  Chanan  Feist,  Maintenance  Engineer, 
Mekorot  Water  Camp,  Central  District,  Israel,  visited  the  Depart- 
ment's yard  and  shops  as  his  interests  were  maintenance  oriented, 

BAY  AREA  RAPID  TRANSIT 

California  Street  at  Market;    Tracings  and  a  quantity 
estimate  for  inclusion  in  a  contract  were  submitted  to  Parsons, 
Brinkerhoff ,  Quade  &  Douglas  for  final  review. 

Mission  Line  -  Colonial  Way  to  Ottawa:    Work  was  commenced 
on  tracings  and  specifications  to  be  incTuded  in  BARTD^s  contract. 

Santa  Rosa  Street  Station;    A  contract  has  been  certified 
for  the  raising  of  existing  mains  over  the  proposed  structure. 
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Diamond  Street  Structure:    Work  on  plans  and  specifications 
for  the  proposed  relocation  of  the  vault  is  awaiting  final  grade 
elevations  and  revised  architectural  features • 


Front  Street  Station;  This  Department  has  been  notified 
to  discontinue  work  at  this  location  until  further  notice* 

1961  BOND  FUND  PROJECTS 

Construction  of  Crystal  Springs  Bypass  Tunnel  and  appur- 
tenant work  is  53^  completed  within  yl%  of  the  scheduled  time. 

Construction  of  San  Antonio  and  Sunol  Pumping  Stations  is 
9i\.fo  completed  at  the  end  of  the  scheduled  time. 

With  21%  of  the  scheduled  time  elapsed  no  actual  construc- 
tion has  been  accomplished  on  Crystal  Springs  to  San  Andreas 
Pipeline. 

FINANCES 

Collections  for  the  month  of  August  were  $2,290,51+0  which 
is  $259,981  more  than  collected  for  the  previous  August, 

SERVICE  RENEWALS 

During  August,  682  corroded,  leaking  or  inadequately  sized 
service  pipes  were  renewed, 

WATER  MAINS 

Two  large  main  breaks  occurred  during  August:     a  12"  diam- 
eter cast  iron  main  broke  in  Haight  Street  between  Webster  and 
Buchanan,  and  a  I6"  main  in  Fillmore  Street  at  the  northwest  corner 
of  Geary  Street, 

Three  separate  leaks  (on  August  27,  August  28  and  August  31 ) 
on  the  I4.il"  diameter  Crystal  Springs  Pipeline  carrying  water  to  the 
City  indicate  that  this  transmission  main  may  be  in  need  of  exten- 
sive repair  and  relining  or  replacement. 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 
John  F,  Shelley  -  Mayor 


MINUTES  OF  PUBLIC  UTILITIES  COMMISSION  MEETING 

October  3,  1967 

Room  282  -  City  Hall 
2!00  p.m. 


COMMISSIONERS 
Thomas  P.  White,  President 
Thos.  F.  Stack,  Vice  President 
Oliver  M.  Rousseau 
Richard  N.  Goldman 
Joseph  I,  Kelly 


James  K.  Carr 
GENERAL  MANAGER  OF  PUBLIC  UTILITIES 


James  J.  Finn 


SECRETARY  AND  ASSIS'^ANT 
GENERAL  MANAGER,  ADMINISTRATIVE 


DEPARTMENTS 


BUREAUS 


Municipal  Railway 
Hetch  Hetchy  Project 
Airport  Department 
Water  Department 


Public  Service 
Accounts 

Utilities  Engineering 
Personnel  &  Safety 


67-364 
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Call  to  Order:  2s 10  p.m. 

Preserttt  Commissioners  Thomas  P.  White,  Thos.  F.  Stack, 

Richard  N.  Goldman,  Joseph  I.  Kelly 

Absent;  Commissioner  Oliver  M,  Rousseau 

President  Thomas  P.  White  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Stack 

Minutes  of  the  regular  meetings  of  the  Commission  held  August  22,  and 
September  5,  1967,  were  approved. 


On  motion  of  Commissioner  Goldman,  seconded  by 
RESOLUTION  Commissioner  Stack,  the  following  resolution 

NO.  was  adopted; 

67-0873    H  Travel  Expense  Voucher  -  $191.60  -  Oral  L.  Moore 

General  Manager,  Hetch  Hetchy  Project  and 
Utilities  Engineering  Bureau,  trip  to  Denver, 
Colorado,  August  27,  1967. 

Vote;    Ayes -Commissioners  White,  Stack, 
Goldman,  Kelly 
Absent-Commissioner  Rousseau 


On  motion  of  Commissioner  Goldman,  seconded  by 
Commissioner  Stack,  the  following  resolution 
was  adopted : 

67-0874    A  Authorizing  tenant  work  -  construct  cargo  access 

road  adjacent  to  Taxiway  "S"  -  United  Air  Lines 
Estimated  cost,  $5,000. 

Vote;     Ayes-Commissioners  White,  Stack, 
Goldmcin,  Kelly 
Absent-Commissioner  Rousseau 


On  motion  of  Commissioner  Goldman,  seconded  by 
Commissioner  Stack,  the  following  resolutions 
were  adopted; 

67-0875    A  Completion  of  AD  Contract  No.  464 — Relocation 

of  Taxiway  "R"  -  $112,497.55,  as  modified. 

67-0876    A  Authorizing  tenant  work  -  construct  temporary 

parking  lot  south  of  relocated  Road  R-3  - 
United  Air  Lines.     Estimated  cost,  $50,000. 

67-0877    A  Space  or  Use  Permit  to  Western  Airlines. 

67-0878    A  Space  or  Use  Permit  to  The  Bendix  Corporation. 

67-0879    W  Revocable  Permit  to  Pacific  Pure  Water  Company. 
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67-0880    W  Bid  call,  WD  Contract  No.  1331 — Laying  of  8" 

and  16"  Ductile  Iron  Mains  in  Army 
Street,  Hampshire  to  Potrero. 
Estimated  cost,  $34,800, 

WD  Contract  No,  1336 — Laying  of  12" 
Ductile  Iron  Main  in  Post  Street 
between  Kearny  and  Montgomery. 
Estimated  cost,  $19,800. 

67-0881    W  Settlement  of  Claim  against  Cathedral  Hill 

CorDoration  in  favor  of  Water  Department  - 
$2,268.39. 

67-0882    W  Completion  of  WD  Contract  No.  1286 — Furnishing 

and  installing  heating  system.  Mi librae 
Corporation  Yard,  San  Mateo  County  - 
$11,819.55,  as  modified. 

67-0883    W  Approving  attendance  at  American  Society  of 

Civil  Engineers  Conference. 

67-0884    W  Approving  attendance  at  National  Safety 

Council  Annual  Meeting 

67-0885    W  Approving  payment  of  claims  -  Water  Department 

Revolving  Fund  -  month  of  August  1967,  $510.61. 

67-0886    W  Cancellation  of  strawberry  agricultural  lease 

to  Phil  Kimura  and  Howard  Kinoshita,  and 
issuance  of  similar  lease  to  Howard  S.  Kinoshita 

67-0887    W  Award  of  WD  Contract  No.  1340 — Laying  of  8" 

Ductile  Iron  Main  in  Indiana  Street,  between 
25th  Street  and  Army  Streets,  to  W.L.  Fairey  of 
Palo  Alto  -  $10,361.70. 

67-0888    M  Completion  of  MR  Contract  No.  511 — Turk  Street 

Substation  Window  Screens?  $6,824. 

67-0889    M  Municipal  Railway  Departmental  Request  for 

Funds.     Amount  -  $1,713,11. 

67-0890    M  Municipal  Railway  Departmental  Request  for 

Funds.     Amount  -  $1,200.00. 

67-0873    MR  Approving  payment  of  claims  against  Municipal 

Railway  -  total  amount  $21,742.74. 

Vote;     Ayes-Commissioners  White,  Stack, 
Goldman,  Kelly 
Absent-Commissioner  Rousseau 


Copies  of  the  above-adopted  resolutions  are  on  file  in  the  office 
of  the  Secretary  and  Assistant  General  Manager  of  the  Public 
Utilities  Commission. 
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With  regard  to  Resolution  No.  67-0873,  Mr.  James  K.  Carr,  General 
Manager  of  Public  Utilities,  informed  the  Commission  that  he  has 
been  discussing  with  the  Turlock  and  Modesto  Irrigation  Districts 
the  m-  tter  of  a  Project  Manager. 

Mr.  Oral  L.  Moore,  General  Manager  of  the  Hetch  Hetchy  Project 

and  utilities  Engineering  Bureau,  went  to  Denver  to  interview 

people  where  he  got  a  lead  on  Charles^ Ripon .     Mr.  Carr  said 

he  knows  this  man  and  that  he  is  an  engineer  who  has  a  tremendous 

amount  of  experience  with  regard  to  dams,  and  that  for  the  last  two 

years  he  had  been  the  regional  director  for  the  whole  Upper  Colorado 

Basin. 

Mr.  Moore  has  arranged  for  Mr.  Ripon  to  come  out  on  the  19th  of 
October  to  meet  with  the  Board  of  Control  so  that  we  can  make  a 
decision.     On  a  job  of  this  type  we  should  have  five  or  six  people 
who  will  see  that  our  interests  are  taken  care  of  in  the  most 
economical  way.    With  Charles  Crawford  of  the  District  and  Ripon 
we  would  have  two  men  who  could  fully  protect  our  investment  of 
$50,000,000. 

In  answer  to  Commissioner  Stack's  question,  Mr.  Carr  said  that 
Mr.  Ripon 's  salary  would  be  $24,000  per  annum. 

Mr.  Moore  explained  that  Mr.  Ripon 's  contract  would  be  for  the 
life  of  the  project  —  probably  about  five  years,  and  that  his 
salary  would  be  paid  out  of  project  funds. 


it  it  it -k  it  It 


With  regard  to  Resolution  No.  67-0883,  Mr.  Carr  stated  that 
department  representatives  of  the  Public  Utilities  Commission 
were  practically  absent  at  most  of  the  meetings  of  the  American 
Society  of  Civil  Engineers  even  though  they  have  programs  that 
affect  the  technological  aspect  of  our  business.  Therefore, 
it  was  decided  that  Mr.  Frye  should  attend  this  conference. 

Commissioner  Stack  commented  on  the  attendance  of  representatives 
of  other  cities  at  conventions  —  Commissioners  and  four  or  five 
staff  members.     He  said  we  should  analyze  the  entire  program 
of  attending  meetings  and  see  if  before  we  get  into  the  next 
budget,  we  can  take  a    more  resolute  approach  to  attending 
conferences  and  meetings.     He  emphasized  the  fact  that  one  new 
idea  obtained  at  such  meetings  could  save  thousands  of  dollars. 

Mr.  Carr  said  that  he  has  discussed  this  informally  with  the 
Controller  and  that  he  wants  to  get  his  opinion. 


****** 


Regarding  Resolution  No,  67-0884,  Commissioner  Goldman  asked 
how  this  meeting  of  the  National  Safety  Council  affects  the 
Water  Department.     Mr.  Frye  answered  that  Kenneth  R.  Boyd, 
Assistant  General  Manager,  San  Francisco  Water  Department,  was 
going  to  present  a  paper  on  safe  handling  of  pipe  fittings  and 
pipe  lines  in  v/ater  systems.   The  National  Safety  Council  was 
helpful  in  promoting  industrial  safety  programs  with  which  the 
Water  Department  was  concerned. 


****** 
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On  Resolution  No..  67-0888,  Mr,  Moore  said  that  this  item  was  for 
installation  of  screens  on  interior  windows  of  the  Turk  Street 
Substation.     Mr.  Carr  stated  that  we  are  trying  to  finish  up  the 
Turk  Street  Substation  improvement  program  and  had  to  put  screens 
in  to  protect  the  equipment.     He  added  that  no  money  was  available 
to  replace  the  old  fence.     As  soon  as  money  was  obtained  a  new 
fence  would  be  erected  as  a  new  part  of  the  program  to  beautify 
the  neighborhood. 


Communications ; 
None 


****** 


General  Manager  of  Public  Utilities  Calendar  Items; 
Pilarcitos  Dam; 

Mr.  Carr  announced  that  the  centennial  celebration  of  Pilarcitos 
Dam  was  scheduled  for  October  27,  1967,  at  11:00  a.m.,  followed 
by  a  luncheon  and  possibly  some  other  program  in  town.     He  said 
that  Mr.  John  0' Marie,  Manager  of  the  Peninsula  Division  of 
the  San  Francisco  Water  Department,  was  working  on  a  plaque  to 
be  placed  on  the  Dam  to  record  this  centennial.     This  represents 
the  100th  anniversary  of  the  completion  of  the  first  part  of  the 
San  Francisco  water  system. 


****** 


Visitors'  Gallery  -  Cable  Car  Barn; 

On  Friday,  November  10,  1967,  at  10;30  a.m.,  there  will  be  the 
dedication  of  the  Visitors'  Gallery  at  the  Cable  Car  Barn.  The 
speaker  will  be  the  Secretary  of  Transportation,  Alan  S.  Boyd. 


****** 


New  Don  Pedro  Dam; 

On  October  6,  1967,  at  10;30  a.m.,  there  will  be  the  groundbreaking 
for  the  New  Don  Pedro  Dam.  Commissioners  White  and  Stack  have  been 
invited  to  speak  for  San  Francisco. 

****** 

Roll  Call: 


Commissioner  Kelly  asked  what  the  status  was  of  the  McKenzie  Study 
on  internal  management.     Mr.  Carr  said  this  had  been  submitted  to 
the  Finance  Committee  of  the  Board  of  Supervisors.  Commissioner 
Kelly  also  asked  whether  we  had  heard  from  the  State  yet  as  to 
whether  they  would  accept  the  change  we  made  in  the  conditions  with 
regard  to  the  acquisition  of  the  Edgewood  Hills  property.     Mr.  Carr 
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answered  that  Mr^  Philip  L.  Rezos,  Director  of  Property  for  the  City 
and  County  of  San  Francisco,  was  still  working  on  this  and  certain 
other  items  in  their  proposal. 


Commissioner  Goldman  said  that  by  now  staff  should  have  had  a  reply 
from  those  concerned  about  the  use  of  the  Torpee  property  as  a  site 
for  a  sand  gravel  quarry  operation.     He  wishes  to  raise  a  protest 
against  the  quarry  use  because  it  may  damage  that  particular  section 
of  the  watershed  area, 

Mr.  Frye  stated  that  he  is  checking  with  the  Director  of  Property 
but  that  there  seems  to  be  no  way  for  the  Water  Department  to  buy 
the  property  involved.     He  further  stated  that  the  Board  of  Review 
of  San  Mateo  County  has  approved  this  use.     As  a  result  the  Water 
Department  is  in  no  position  to  quarrel  with  their  decision. 
Mr.  Carr  stated  that  the  problem  might  be  taken  up  with  Conservation 
Associates  or  people  like  that. 


Commissioner  Goldman  stated  that  he  wanted  to  commend  the  Chronicle 
on  its  editorial  on  problems  of  safety  at  airports. 

He  also  stated  that  we  should  have  wider  circulation  of  bumper 
stickers  relating  to  Proposition  "A". 

Commissioner  White  said  that  he  has  appeared  before  several  labor 
organizations  and  other  groups  with  regard  to  Proposition  "A". 


****** 


****** 


****** 


THEREUPON  THE  MEETING  ADJOURNED. 


67-369 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.^^"^'  ^^  &  R 


RESOLVED,  That  this  Commission  hereby  approves  Traveling  Expense  Voucher 
as  follows: 

$191.60  expenses  of  Oral  Lo  iWloore,  General  Manager  -  Hetch  Hetchy  Project 
and  Utilities. Engineering  Bureau  incurred  on  trip  to  Denver,  Colorado'"' 
August  27,  1967  re  personal  interviews  for  Project  Director,  New  Don  Pedro 
Dam. 

. -t 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hv  the  Public  Utilities  Commission 

OCTOBER  yl967 

at  its  meeting  oj  ^      ^   '  ' 


Secretary  and  A&si/tant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Ho.    ^  /""'-^S74 


RESOLVED,     That  this  Commission  hereby  approves  the  specifications  and 
drai^rings,  identified  as  Exhibit  "A",  submitted  by  United  Air  Lines,  whereby 
said  Company,  at  its  owi  and  sole  expense  and  without  rental  credit,  will 
construct  a  cargo  access  road  and  do  all  necessary  and  related  work  adjacent 
to  Taxiway  "S"  at  San  Francisco  International  Airport;  said  specifications 
and  drawings  having  been  approved  by  the  Utilities  Engineering  Bureau  subject 
to  notations  marked  thereon;  and,  be  it  further 

RESOLVED,     That  this  Commission  hereby  authorizes  United  Air  Lines  to  pro- 
ceed with  said  work;  and,  be  it  further  ui. 

RESOLVED,  That  this  approval  is  given  on  the  condition  that  this  tenant 
of  City  shall  take  all  reasonable  action  and  precautions  in  its  construction 
contracts,  and  on  the  job  to  insure  that  its  contractor  and  subcontractors 
performing  the  above  construction  and  work  shall  not  unreasonably  delay,  or 
interfere  with  or  prevent,  the  construction  and  work  being  done  at  the  same 
time,  in  the  same  general  area  by  City,  and  that  if  such  condition  of  delay 
or  interference  or  prevention  is  brought  to  the  attention  of  this  tenant  by 
City's  letter,  it  will  take  immediate  positive  action  to  remedy  City's  complaint. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of. — .  ■  \  \-]  


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
■RESOLUTION  No._^_ilI±£^!2S 


"   '  ■  i^riQ  and. 

■ ' '  '-ji^ 

RESOLVED,  That  this  Commission  accepts  the  work  under  Contract  ti-ig 
No.  A-464,  Relocation  of  Taxiway  R  at  the  San  Francisco  Inter- ^^.^^^^^ 
national  Airport,  as  satisfactorily  completed;  allows  205  cal-; 
endar  days  of  unavoidable  delay,  of  which  14  days  were  due  to  --v^p 
prevention  of  Contractor  from  prosecuting  work  by  acts  of 
others,  177  days  of  which  were  due  to  adverse  weather  conditions, 
14  days  were  due  to  inability  of  Contractor  to  procure  material; 
approves  a  debit  Modification  of  Contract  in  the  amount  of 
$6,346.05;  and  approves  Final  Pa3rment  in  the  amount  of  $22,178.15 
in  favor  of  the  Contractor,  L.  C.  Smith  Company.  .-^ 

S 

,  ■ ,  or 


I  hereby  certify  that  the  foregoing  resolution  was  q^Qpted  by  the  Public  Utilities  Commission 
at  its  meeting  of  


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No.g^|^g£l--^ 


RESOLVED,    That  this  Commission  hereby  approves  the  specifications  and 
drawings,  identified  as  Exhibit  "A",  submitted  by  United  Air  lines,  whereby 
said  Company,  at  its  own  and  sole  expense  and  without  rental  credit,  will 
construct  a  temporary  parking  lot  and  do  all  necessary  and  related  work  in 
the  area  imm.ediately  south  of  relocated  Road  R-3  at  San  Francisco  Interna- 
tional  Airport;  said  specifications  and  drawings  having  been  approved  by  the 
Utilities  Engineering  Bureau  subject  to  notations  marked  thereon,  and  further 
subject  to  the  conditions  that  United  Air  Lines  will  relocate  the  traffic 
gates  to  the  parking  area  if  the  proposed  location  creates  a  traffic  backup 
on  Road  R'-3j  aJ^^?  "be  it  further  —■^'•'■^ 

RESOLVED,    That  this  Commission  hereby  authorizes  United  Air  Lines  to 
proceed  with  said  work;  and,  be  it  further 

RESOLVED,    That  this  approval  is  given  on  the  condition  that  this  tenant 
of  City  shall  take  all  reasonable  action  and  precautions  in  its  construction 
contracts,  and  on  the  job  to  insure  that  its  contractor  and  subcontractors 
performing  the  above  construction  and  work  shall  not  unreasonably  delay,  or 
interfere  with  or  prevent,  the  construction  and  work  being  done  at  the  same 
time,  in  the  same  general  area  by  City,  and  that  if  such  condition  of  delay 
or  interference  or  prevention  is  brought  to  the  attention  of  this  tenant  by 
City's  letter,  it  will  take  immediate  positive  action  to  remedy  City's 
complaint. 

the  a<?ti4ai  cost  to  Pei'mittee  of  its-  arc- hi  tee  tars;! 

sBglzieerltig  fees  and  its  cost  of  liaprovements  .in 
the  space  /..gaed  but  aot  to  e-xcetfd  the 

mm  of  Nine  'itio^esmd  Sight  Hundred  Dollars* 

■k'.         ..-^isined  bj  Airport  Ma.£i,ager* 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 

,  ,     ,    ,  OCTOBERS  1367 

at  its  meeting  of   ^  ^  ^ — ^  


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCtSCO 

RESOLUTION  Nc 


-^im  tJi#  terms  and 

KSSOLVED,  That  this  Commission  approves  the  terms  and  conditions  and 
authorizes  the  issuance  of  the  following  Airport  Space  or  Use  Permit: 
Permittee;  V/estern  Airlines,  Inc.    /port  B.lt^isioia 

Space:  Eoom  l6o^,  ground  floor,  Pier  F 

1,202  square  feet  @  o25  =  4^300,50  month  . 

per  attached  Drawing  CA-I2883,  dated  June  196? • 
Monthly  Consideration:  S300#50 

Hental  Credit:  ->oi^ici<^i'o|i.  sufficient  number  of  the  monthly  considerations  shall 

be  reduced  by  seventy  percent  (70%)  so  as  to  allow 
Permittee  to  receive,  by  such  credits,  the  amount  of 
the  actual  cost  to  Permittee  of  its  architectural 
and  engineering  fees  and  its  cost  of  improvements  in 
the  space  initially  assigned  but  not  to  exceed  the 
sura  of  Nine  Thousand  Eight  Hundred  Dollars o 

Effective  Date:  As  determined  by  Airport  General  Manager, 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 
at  its  meeting  of  

\  L 


Kcytary  and  Assi^mi^General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  Ho. TP  0       v^O  4  i3 


EESOLVED,  That  this  Commission  approves  the  terras  and 
conditions  and  authorizes  the  issiiance  of  the  following  Airport 
Space  or  Use  Permit: 

Permittee:  The  Bendix  Corporation 

West  Coast  Aerospace  Support  Division 

Space:  Building  C-03,  Plot  17 

Booms  21k,  21^.1,  214.2,  2lk^^ 
ZlkA,  21^.5,  Zlk.e 
1,011  sq.  ft.  ©  .15  =  $151,65 

Monthly  Consideration:  SI5I.65 

Effective  Date:    As  Determined  by  the  Airport  General  Manager 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  bv  the  Puhhc  Utiliiiies  Commission 

. OCTOBERS  1967 


XecJetary  and  AssytCctft  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  8AH  FRANCISCO 


RESOLVED^  That  this  Commission  hereby  ^j;  r:v 

authorizes  issuance  of  Water  Department 
Revocable  Permit  covering  use  and 
occupancy  of  property  as  follows: 

TO:     PACIFIC  PURE  WATER  COMPANY 

:'r:i^.r:'\-  -ves  plans 

Permit  to  occupy  for  driveway  -^^ 
purposes-  a  portion  of  the  Hetch  Hetchy  Calls 
Bay  Division  Pipeline  right  of  way  -  : ■  . 

being  northwesterly  of  the  intersection 
of  Edison  Way  and  12th  Avehue/ "Redwood  Cityw-  "^^^ 
Subject  to  a  $75.00  permit  f ee'p--^-*'-- * 


X.reri  Main  in 


I  hereby  certify  tha.t  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 

OCTOBERS  19fi7 


at  its  meeting  of. 


(  Secretary  and  Assisl^nt  General  Manager 

^  (y 


mUC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  Or  SAN  FRANCESCO 

RESOLUTION  NO  6-2-rQ88-fl_ 


RESOLVED,  That  this  Commission  approves  plans 

arrett-j*?  ^n^i  with  th.ib  ©rreameat  of  the  Citj  Attorney  th.e- 
and  specifications,  and  hereby  authorizes  Bid  Call: 

v.  ...  V.  -       ....         .1 6XX.X'tJi,©S 


WD  Contract  No.  1331 — Laying  of  8"  and  16"  Ductile  Iron 
Mains  in  Army  Street,  Hampshire  to  Potrero. 

WD  Contract  No.  1336 — Laying  of  12"  Ductile  Iron  Main  in 
Post  Street  between  Kearny  and  Montgomery. 


I*Tli,  that  th^  abOT®  claim  is  kereby  fully  compromised 
i  im  tii@  amomt  oX.  t3  5  26B>39.  , 


IT  %er»by  ciettsify  that  tfi*  foregoing  resolutioTi  was  a£iof>tcid  tby  if  he  fBufehc  'JJitdities  Commission 

ist  its  meeting  of  October  3,  1967    


etary  and  Asspxam.  Ger\eraX  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No 


WEREAS,  the  OZTl  MD  GOIMTY  OF  Qm  FRMCISOO  has  a  claim 
against  CATHEDRAL  HILL  OOEPORATIOW  in  the  sum  of        536.78  for 
repair  of  a  broken  water  service,  restoration  of  the  roadway  and 
sidewalk  paving  in  Gough  St,  south  of  Geary  St. ,  and  replacement 
of  a  light  pole  at  or  near  the  same  location;  and 

VHEKEAS,  the  Water  Department  has  investigated  this  oc- 
currence and  with  the  agreement  of  the  City  Attorney  and  the 
General  Manager  of  Hetch  Hetchy  Water  Supply,  Power  and  Utilities 
Engineering  Bureau,  has  determined  that  a  reasonable  settlement 
of  this  claim  would  be  payment  of  ^2, 268. 59  by  debtor's  insur- 
ance carrier  to  the  City  and  Coimty  of  San  Francisco;  now, 
therefore,  be  it 

RESOLVED,  that  the  above  claim  is  hereby  fully  compromised 
and  settled  in  the  amount  of  $2 ,258. 39- - 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  OCTOBERS  ,  ^-^^^ 


^^S^retary  and  A^stfint  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  Nol- 


RESOLVED,  That  this 
Commission  accepts  the  work  as 
satisfactorily  completed;  approves 
Credit  Modification  of  Contract  in 
the  amount  of  $7^.95;  approves 
Final  Payment  in  amount  of  $4,446,95, 
in  favor  of  Anderson,  Rowe  &  Buckley, 
Inc.  under  Water  Department  Contract 
No.  1286,  Furnishing  and  Installing 
Heating  System,  Millhrae  Corporation 
Yard,  San  Mateo  County. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  b\  the  Puhhc  Utilities  Commission 

OCTOBER  3 

at  Its  meeting  of  vv  i  v     >,  m  ^  ,  ,  ^  .  -^^^ 

Sepet^ry  and  Assistatu  0eneral  Manager  i.  ^ 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

1^7— 1883 ^''^ 

RESOLUTION  nMA  


iiStiiVEDj  That  this  Conmission  hereby  appro¥es  and  authorise©  ©a©  staff:  member 
©f  the  San  Francisco  Waiter  Department  as  designated  by  the  General  Manager  of  Public 
Utilities  to  attend  the  American  Society  of  Civil  Engineers  Convention  to  be  held  % 
in  New  York 9  N«,  I»9  October  16«»20,  196?* 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  


^ec^tdrv  and  Assi^ar]^  General  Manager 


PUILIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  BAN  FRANCISCO 


RESOLVED,  That  this  Commission  hereby  approves  and  authorizes 
one  staff  member  of  the  San  Francisco  Water  Department  as  designated 
by  the  General  Manager  of  Public  Utilities  to  attend  the  annual 
meeting  of  the  National  Safety  Council  to  be  held  in  Chicago,  Illinoi 
October  22-27,  1967. 


I  hereby  certify  that  ^e'  fori  going  resolution  was  adopted  hv  the  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No.? 


RESOLVED That  this  Commission  hereHy  approve®  9  in  aceoi'dance  with  HeaoMtion 
N©»  16527 f  aedopted  July  I6,  1956«  payment  of  claims  in  the  amoimt  of  I510»6l,  made 
by  the  San  Francise©  Water  Department,  month  of  August,  196? «  per  Kevol¥ing  Fumd 
¥©ueher  N©o  26ll» 


177  -i-rm  ©f  five  (5) 


October  31, 


iBs  City  m4  'i^mmm  ^tlr«  to  i:.«rml^atife  saia 

termim         Qtt^h&:t  ,31.^  1971;  noWs  therefore, 

iy:i^Oi/  ■       tMs  GcmsslssioB  approves  cancellation 

.>f  the  fiv^s  (5)  T#ar  to  Flit  KlMUm  mad  :     -  3  Kl. .  \m 

■    "B  aie:uc^..ua€4  md  tpprovm  m%d  miitfeorlges  that  cert^ia 

.  )  ¥«ara  to  .     :      S*"  I.        .ITAj  coptat  of  wkleh 
^^.li  C^wlssiori*^  Secretary,  subj^et  to  ^11  of 
.^:'atl€^'iis  and  covenantM  mt  forth  ■ 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 


lit  iU  mesptyu.  . 
at  its  meeting  oj- 


OCTOB  Efl  8  1967 


Seinet^ry  and  Assistafd  (general  ^Aanager 


pyeiiC  UTILITIES  COyMiSSION 


RESOLUTION  No. 


p  ■    on 

WHEREAS,  the  City  and  County  of  San  Francisco,  a 
municipal  corporation,  by  and  through  its  Public  Utilities 
Commission,  leased  to  PHIL  KXMURA  and  HOWARD  KINOSHITA  certain 
Water  Department  property  located  near  Sunol,  Alameda  County 
(Water  Department  Drawing  No.  B-1778),  for  a  term  of  five  (5) 
years,  commencing  November  1,  1964  and  terminating  October  31, 
1969;  and 

WHEREAS,  City  and  Lessees  desire  to  terminate  said 
lease  and  City  desires  to  enter  into  a  new  lease  of  said  premises 
with  HOWARD  So  KINOSHITA  for  a  term  of  four  (4)  years  commencing 
November  1,  1967  and  terminating  October  31,  1971;  now,  therefore, 
be  it 

RESOLVED,  That  this  Commission  approves  cancellation 
of  the  five  (5)  year  lease  to  PHIL  KIMURA  and  HOWARD  KINOSHITA 
hereinabove  mentioned  and  approves  and  authorizes  that  certain 
lease  for  four  (4)  years  to  HOWARD  S.  KINOSHITA,  copies  of  which 
lease  are  on  file  with  Commission's  Secretary,  subject  to  all  of 
the  terms,  conditions,  considerations  and  covenants  set  forth 
thereino 


I  hereby  certify  that  the  foregoing  resolution  tvas  adopted  hy  the  Public  Utilities  Commission 

at  its  meeting  of  MTOBER  3  t967  


$ecfetary  and  Assista'<(it  General  Manager 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLVED,  That  this  Commission 
hereby  awards  to  the  lowest  regular 
and  responsible  bidder the  following 


San  Francisco  Water  Department  Contract 
No.  1340  ~  Laying  of  8~inch  Ductile 
Iron  Main  in  Indiana  Street^  between 
25th  Street  and  Army  Streets,  to 
W.  L.  Fairey  in  the  net  amount  of 
$10,361.70,  and  all  other  bids  for  ■ 
the  above  described  work  are  hereby 
rejected.  ' • " ■ 


contract : 


Mhzrsij.y.  (:er<s|^;tHfll?tliB' j^QTCgjojng  resoJutfen  was:  adopted'  by  the-  PhMm:  WUMes  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  ^,§^N  F^-^(^g 

RESOLUTION  No  '   


RESOLVED,  That  this  Commission  accepts  the  work  performed  under  * 
Contract  No.  MR-511,  Turk  Street  Substation  Window  Screens  as 
satisfactorily  completed  and  approves  Final  Payment  in  the  amount 
of  $6,824.00  in  favor  of  the  Contractor,  The  Shepard  Company. 

ail.abie  from 
ppropr:  ...ssigi.  for  fare 


efor- 


■  '       '  "  '  ^      3  the 


6..?36, 702.000  .  5^,5* ^>5,  aud 

.  702.000 


I  hereby  certify  that  the  foregoing  resolutiori  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of- 


Skcr^ary  and  Assis^n^'General  Manager  -  .r 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FBANCISCO 
RESOLUTION  NO  .  


WHEREAS,  Funds  are  required  to  purcliase 
twelve  (12)  lieater  units  in  order  to  complete  heater 
installation  program  on  Municipal  Railway* s  transit 
operating  fleet;  and 

WHEREAS,  Surplus  amounts  are  available  from 
certain  completed  appropriations  designated  for  fare 
box  rentals;  now  therefore  be  it 

RESOLVED,  That  this  Commission  requests  the 
Controller's  approval  of  Municipal  Railway's  Request 
for  Funds  to  Appropriation  7 • 735 •^00. 000  "Equipment"  in 
the  amount  of  ^$1,713«11  from  following  appropriations: 

7.736.702.000    ■  .  -  %pa|;  95.93 
6.736.702oOOO  5^3.55,  and 

5.7360702.000  1,072.63 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  Its  meeting  of  OCTOBERS  19< 


S^reyiry  and  Assistmft  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No.  f> V"^ 


\\/HEPiEAS,  Funds  currently  appropriated  for  project 
"Construct  Visitors'  Gallery  -  Gable  Gar  Barn"  are  cal- 



culated  as  surplus  to  present  and  proposed  contract 
requirements;  and 

WHEREAS,  Acquisition  and  installation  of  three  (5) 
new  lamps  is  required  under  current  Gable  Gar  Barn  iia-  ^j^^i^^^^ 
provements;  therefore  be  it  ^  2,000,00 

RESOLVED,  That  this  Gommission  requests  the  579*96 
Gontroller's  approval  of  Municipal  Railway's  Request  for 
Funds  from  Appropriation  6, 757 •  506 ,.000  ,  "Construct  Visitors' J 
Gallery  -  Cable  Car  Barn"  to  Appropriation  7. 757. 508,000  .00 
"Acquisition  and  Installation  of  liamp  Assemblies  -  Gable 
Gar  Barn"  in  the  amount  of  Si, 200. 00.  -"7  i,20t,.00 


22,  1,000,00 
24,  1966 


#■         ■   11,  If €4 

(  , ... ...  ^ides  isersoHf 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

:  '         OCTOBERS   1967  ,  ,  .-^ 


 ^  

$egf€tary  and  As^y/it  General  Manager 


PUBLIC  UTILITIES  COMMISSION 
CITY  AiSfD  COUNTY  OF  SAN  FRANCISCO 

Resolution  No,     67-0873  MR 


RESOLVED,  That  on  recommendation  of  the  General  Manager 
of  Public  Utilities,  the  General  Manager,  Municipal  Transit  System, 
the  General  Claims  Agent  thereof,  and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  Municipal  Railway « 


Claimant 

Won-litTgated  Settlements 

SC    Michael  J.Shannon 

CC    Insurance  Company  of 
North  America  and 
Douglas  J.  She ft 

CC    Carol  S.  Sheft 
CC    Adrienne  Horn 

CC    Roberta  Cohn 

MC    Ann  Friedman 


Date  of  Accidents 
March  15,  1967 
March  13,  1967 

March  13,  1967 
March  13,  1967 
March  13,  1967 
May  9,  1967 


Settlements 
$  2,000.00 
579,96 

850.00 
1,400.00 
1,400.00 
1,200.00 


Litigated  Settlements 

MC  Yellow  Cab  Company 
MC    Paul  R.  Cupp 


December  22,  1966 

*December  22,  1966 
or**December  24,  1966 


TC  Jacqueline  S .  Nichtberger 

TC  Lillian  Larsen 

TC  Bessie  L.  Knox 

TC  Arlene  Wallace 

MC  Leona  Calvas 


November  6,  1965 
August  11,  1964 


737.78 
1,000.00 

6,000.00 
675.00 


(includes  personal  property  of  $50) 
May  28,  1963  1,400.00 
October  30,  1964  1,500.00 
December  22,  1964  3,000.00 


Appropriation  No.  7.735.804.000 

*Correct  date 
**Date  on  claim 


$21,742.74 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  its  meeting  of  October  3,  1967 


Secretary  and  Assistant  General  Manager,  Administrative 


AIRPORT  DEPARTMENT 
SAN  FR-.NCISCO  INTERNATIONAL  aIRFORT 

TO:  Mr.  James  K.  Carr  October  3,  I967 

General  Manager  of  Public  Utilities 

FROM:  Mr.  George  F.  Hansen,  General  Manager 

SUBJECT:         Monthly  Report,  Airport  Department 

HIGHLIGHTS  OF  SEPTEMBER  ACTIVITIES 

Traffic  Summary  (nugust) 

A  new  monthly  high  in  air  passenger  traffic  was  recorded  with  a  total 

of  1,367,213  air  travelers  through  San  Francisco  International  Airport.  The 

August  figure  was  the  fourth  time  in  I967  in  which  the  monthly  total  exceeded 

the  million  mark* 

The  daily  average  passenger  count  in  August  exceeded  ^^,000,  and  the 
total  number  of  passengers  for  June,  July  and  August  was  3,800,058,  a  figure 
well  in  excess  of  the  12-month  total  for  fiscal  1936-37 1  just  10  years  ago. 
The  summer  months,  of  course,  reflect  the  peak  season  in  annual  travel. 
Certain  carriers  reduce  their  schedules  after  Labor  Day  and  September  will  result 
in  a  more  normal  flow  of  traffic. 

Shipments  of  U.S.  Mail  by  air  for  the  month  totaled  17,213,781 
pounds;  air  express  volume  v;as  1,552,225  pounds,  and  air  freight  shipments 
continued  at  a  high  level  with  ^3? 720, 201  pounds. 

Comparisons  ivith  figures  of  August  a  year  ago  would  be  meaningless 
because  several  major  airlines  were  idled  for  19  days  that  month  by  a  labor 
dispute. 

Aircraft  movements — landings  and  take-offs — in  August  numbered 
29,91^.    Scheduled  carrier  movements  totaled  2^,l80;  military,  ^30,  and  non- 
scheduled  carrier  and  itinerant  or  locally-based  private  and/or  corporate  air- 
craft 5,30^. 


A  group  of  18  legislators  and  airport  representatives  from  Hawaii 
visited  SFIA  on  September  8  for  a  briefing  on  our  operations  and  plains  for 
expansion  and  development  and  also  to  obtain  data  on  non-profit  financing  of 
improvements  by  Airport  tenants. 

•  Other  visitors  during  the  month  included  Dr.  Alejandro  Perez  Venero 
of  Panama's  Commission  of  Civil  xieronautics ,  and  Dr,  Alan  V/ilson,  medical 
examiner  for  New  Zealand's  Department  of  Civil  Aviation, 
Bonds-Citizens'  Committee 

The  Airport  general  manager  met  dov/ntown  with  executives  of  the 
Citizens'  Committee  for  Airport  Bonds,  and  two  groups  from  the  committee 
visited  the  Airport  for  a  briefing  on  expansion  plans  and  inspection  of  areas 
for  future  development, 
1968-69  Budget 

Airport  staff  members  held  a  preliminary  conference  on  budget  pro- 
posals for  the  1968-69  fiscal  year  beginning  next  July  1. 
A OCX  Conference 

SFIA  was  represented  at  the  Airport  Operators'  Council  International 
annual  conference  held  in  Boston,  by  General  Manager  of  Public  Utilities, 
James  K,  Carr,  and  Dale  H,  Fearn,  Assistant  General  Manager  for  Planning  and 
Development, 
Technical  Committee 

At  a  September  21  meeting  of  technical  representatives  of  each  SFIA 
airline  tenant,  an  Airlines  Technical  Committee  was  organized  to  Vvfork  with 
Airport  staff  in  the  area  of  planning  and  development.    The  new  committee  will 
contribute  ideas  and  new  concepts  being  considered  by  the  air  carriers  for 
passenger  and  baggage  handling  as  envisioned  for  the  early  1970's,  The 
committee  also  will  work  directly  v/ith  Airport  staff  to  contribute  survey 
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lixxoi'uiatioii   did  to  reviu-w  terminal  schemes  as  developed  by  the  architectural 
design  team, 
F.iH  Meeting 

A  conference  was  held  with  Hervey  Aldridge,  Area.  Manager,  and  Carl 
Hand,  /irea  Airports  Engineer  for  the  Federal  Aviation  iidministration,  and 
projv^cts  for  i/hich  federal-aid-to-air  ports  funds  have  been  allocated  were 
discussed.    Agreement  in  principle  was  reached  on  certain  modifications  of 
approved  projects  and  formal  approval  v;ill  be  sought, 
Coro  Foundation 

Two  interns  from  the  Coro  Foundation  were  briefed  on  various  facets 
of  airport  operations  as  a  part  of  their  study  relating  to  the  functions  of 
governmc-nt. 
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CITY  AND  COUNTY  OF  SAN  FRANCISCO 
John  F.  Shelley  -  Mayor 

MINUTES  OF  PUBLIC  UTILITIES  COMMISSION  MEETING 


October  10,  1967 

Room  282  -  City  Hall 
2:00  p.m. 


COMMISSIONERS 
Thomas  P.  White,  President 
Thos.  F.  Stack,  Vice  President 
Oliver  M.  Rousseau 
Richard  N«  Goldman 
Joseph  I.  Kelly 


GENERAL  MANAGER  OF  PUBLIC  UTILITIES 

James  J.  Finn 

SECRETARY  AND  ASSISTANT 
GENERAL  MANAGER,  ADMINISTRATIVE 


Jan^s  K.  Carr 


DEPARTMENTS 


BUREAUS 


Municipal  Railway 
Hetch  Hetchy  Project 
Airport  Department 
Water  Department 


Public  Service 
Accounts 

Utilities  Engineering 
Personnel  &  Safety 
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Call  to  Order;  2s 15  p.m. 

Present;  Commissioners  Thomas  P.  White,  Thos ,  F.  Stack, 

Oliver  M.  Rousseau,  Richard  N.  Goldman, 
Joseph  I.  Kelly 

Absent:  None 

President  Thomas  P.  White  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Joseph  I.  Kelly 
Minutes  of  the  September  12,  26,  and  October  3,  1967,  were  approved. 


RESOLUTION 
NO. 

67-0891  W 


On  motion  of  Commissioner  Goldman,  seconded  by 
Commissioner  Kelly,  the  following  resolution 
was  adopted; 

Resolution  reaffirming  the  Public  Utilities 
Commission's  requests  that  the  California 
Highway  Commission  change  its  route  for  the 
Junipero  Serra  Freeway  on  the  four-mile  section 
south  of  Ralston  Avenue  and  adopt  a  route  along 
the  ridge  alignment  as  previously  proposed  by 
this  Commission  in  its  Resolution  No.  66-0896, 
dated  November  15,  1966?  and  authorizing  and 
directing  the  General  Manager  of  Public 
Utilities,  in  consideration  of  the  California 
Highway  Commission  adopting  said  ridge  route  to 
make  certain  concessions  as  a  compromise  solu- 
tion.   Said  compromise  to  include  the  provision 
that  the  total  price  to  be  paid  by  the  State  to 
City  for  the  entire  14-mile  section  of  the 
Freeway  through  San  Francisco  Watershed  lands 
including  severance  damage  and  interest  shall  be 
reduced  by  the  amount  of  $4,182,000  to  the  sum 
of  $8,056,000,  which  sum  is  the  estimated  value 
of  the  Watershed  lands  to  be  used  for  Freeway 
purposes  north  of  Ralston  Avenue. 


Vote;     Ayes -Commissioners  white,  Rousseau, 
Goldman,  Kelly 
Noes -Commissioner  Stack 

Commissioner  Stack  was  excused  from  the  meeting  at  3;00  p.m. 

On  motion  of  Commissioner  Goldman,  seconded  by 
Commissioner  Kelly,  the  following  resolutions 
were  adopted; 


67-0892  H 


Award  of  HH  Contract  No.  402 — Repaving  Cherry 
Access  Roady  Jones  Point  to  Cherry  River  Bridge 
to  George  Reed,  Inc.,  Sonora,  California  - 
$83,688. 


67-0893  H 


Hetch  Hetchy  Water  Supply  -  Rental  of  Office 
Space  for  Department  at  215  Market  Street. 

Vote:     Ayes -Commissioners  White,  Rousseau, 
Goldman,  Kelly 

Absent-comraissioner  Stack 
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On  motion  of  Commissioner  Goldman,  seconded  by 
Commissioner  Kelly,  the  following  resolutions 
were  adopted? 

67-0894    H  Condemnation  Action  -  State  of  California  v. 

City  and  County  of  San  Francisco,  San  Joaquin 
County  Superior  Court  No.  83749. 

67-0895  Bid  call,  AD  Contract  No.  463 — Installation  of 

Load  Rheostat  for  1000  KW  Generator  - 
Field  Lighting  Building. 

WD  Contract  No,  1332 — Laying  of  8" 
Ductile  Iron  Main  in  Pine  Street 
between  Hyde  and  Leavenworth  Street, 

WD  Contract  No.  1342 — Paving  Road 
to  Pilarcitos  Reservoir. 

67-0896    A  Space  or  Use  Permit  to  Butler  Aviation-San 

Francisco,  Inc. 

(■ 

67-0897    A  Amending  Space  or  Use  Permit  issued  Air 

California,  Inc.,  under  Resolution  No.  67-0592, 
dated  July  11,  1967. 

67-0898    A  Authorizing  tenand  work  -  to  construct  aircraft 

asphalt  pavement  and  do  all  necessary  and 
related  work  immediately  east  of  Plot  7-N  - 
rental  credit  to  be  determined  -  Butler 
Aviation.     Estimated  cost,  $24,000, 

67-0899    W  Settlement  of  claim  on  behalf  of  Water 

Department  against  Brian  M.  Farley  -  $313.13. 

67-0900    W  Approving  collections  of  damage  claims.  Water 

Department,  month  of  September  1967,  $878.44. 

67-0901    W  Authorizing  execution  of  lease  to  John  M.  Perata 

on  Water  Department  property  in  Sunol  Valley, 
Alameda  County. 

67-0902    W  Revocable  Permit  to  San  Francisco  Regional 

Office  of  United  States  Post  Office  Department. 

67-0903    W  Antitrust  Actions  -  City  v.  United  States  Steel 

Corporation,  et  al. 

67-09  04    w  Commending  action  of  Water  Department  employees 

in  rescuing  victims  of  plane  crash,  Montara 
Ridge,  near  Pilarcitos  Lake. 

67-0905    M  Attendance  at  the  Annual  Conference  of  the 

American  Transit  Association,  in  Atlanta, 
Georgia. 

67-0906    M  Approving  estimated  expenses,  amount  $800,000 

for  taking  of  depositions  in  Philadelphia,  Pa. 

67-0907    M  Award  of  MR  Contract  No.  524— Painting  at  8th 

Avenue  and  Geary  Substation,  to  D.  Zelinsky  & 
Sons,  Inc.  of  San  Francisco  -  $4,335,  base  bid 
and  Alternate  "A" . 
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67-0891-MR  Approving  payment  of  claims  against  Municipal 

Railway  -  total  amount  $14, 773 ,49. 

67-0908    W  Supplemental  Appropriation  -$18,976  Permanent 

Salaries. 

67-0909    A  Supplemental  Appropriation  -  $4,312  Permanent 

Salaries. 

67-0910    M  Supplemental  Appropriation  -  $6,780  Permanent 

Salaries, 

67-0911    H  Authorizing  reclassification  of  one  position. 

No  funds  required, 

67-0912    W  Requesting  extension  of  Neighborhood  Youth 

Corps  Program  through  February  28,  1968. 


Copies  of  the  above-adopted  resolutions  are  on  file  in  the  office 
of  the  Secretary  and  Assistant  General  Manager,  Administrative. 


****** 


On  motion  of  Commissioner  Rousseau  and  seconded  by  Commissioner  Kelly, 
and  unanimously  approved  by  the  Commission  the  discussion  of 
Resolution  No.  67-0891,  Watershed  Lands  -  Junipero  Serra  Freeway 
Compromise,  was  made  a  special  order  of  business. 

Mr.  James  K.  Carr,  General  Manager  of  Public  Utilities,  stated  that  in 
a  memorandum  he  had  sent  to  the  Commissioners  on  October  9,  1967,  he 
had  mentioned  that  Mayor  Shelley,  the  City  Attorney,  and  Mr.  Thomas 
Miller,  representing  Thomas  J.  Mellon,  the  Chief  Administrative  Officer 
agreed  to  the  compromise  that  Mr.  Philip  L.  Rezos  suggested  in  his 
letter  of  October  2,  1967  to  the  Mayor,  namely  that  the  City  grant  to 
the  State  the  right-of-way  for  the  entire  14  mile  section  of  the 
Freeway  through  San  Francisco  Watershed  Lands  for  the  sum  of  $8,056,000 
This  represents  a  concession  on  the  part  of  the  City  in  the  amount 
of  $4,182,000,  being  the  right-of-way  cost  including  severance  damages 
in  the  ridge  route  section,  plus  waiver  of  interest  on  the  right-of- 
way  north  of  Ralston  Avenue;  in  consideration  of  the  State  locating 
the  Freeway  along  the  four -mile  section  of  the  ridge  route  alignment. 

Mr.  Carr  said  that  this  compromise  solution  on  the  Freeway,  after 
more  than  three  years  negotiating  was  a  reasonable  one  and  fully 
protects  the  interests  of  the  City.    He  further  stated  that  this 
resolution  was  prepared  on  the  advice  of  Mr.  Thomas  M,  O'Connor, 
City  Attorney,  and  reflects  the  opinion  given  in  Mr.  Rezos'  letter, 
find  that  he  urged  the  Commission  to  approve  it  so  that  he  could 
report  this  fact  immediately  to  the  Federal  Highway  Administrator, 
Lowell  K.  Bridwell. 

Mr.  Finn  then  read  the  proposed  resolution. 

Commissioner  Stack  stated  that  in  Resolution  No.  65-0837,  adopted 
October  19,  1965,  by  the  Commission,  and  mentioned  in  this  resolution, 
the  "hold  harmless"  provision  was  restricted  to  the  four-mile  section 
south  of  Ralston  Avenue  which  was  under  dispute  at  that  time,  and  that, 
therefore,  the  "hold  harmless"  provision  in  the  proposed  resolution 
should,  therefore,  only  apply  to  the  four-mile  section. 
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Mr.  Carr  stated  that  this  change  would  be  made. 

Commissioner  Stack  questioned  the  figure  of  some  six  million  dollars 
for  construction  costs,  and  Mr.  Carr  explained  this  figure  and  said 
that  it  was  felt  that  it  would  be  informative  to  put  the  six  million 
dollars  cost  figure  in  the  resolution. 

Commissioner  Goldman  asked  if  Mr.  Rezos  had  reviewed  his  figures  with 
staff  and  if  staff  was  satisfied  with  them,  and  Mr.  Carr  replied  that 
he  had  done  this  and  that  staff  was  satisfied  with  the  figures. 

Commissioner  Stack  said  that  he  felt  that  giving  $4,182,000  to  the 
State  was  not  in  the  best  interests  of  the  City  and  County  of  San 
Francisco. 

Commissioner  Goldman  stated  that  in  answer  to  Commissioner  Stack,  he 
felt  that  this  compromise  was  a  practical  solution  to  the  problem, 
that  he  did  not  think  we  should  delay  the  building  of  the  Freeway, 
and  that  he  did  not  think  that  conceding  this  sum  to  the  State  was  of 
prime  importance. 

Commissioner  Stack  replied  that  he  felt  that  the  Commission  should 
stand  by  the  resolution  of  October  19,  1965,  which  stated  that  a  fair 
and  equitable  price  for  watershed  lands  be  given  by  the  State  to  the 
City  and  County  of  San  Francisco.     He  said  the  proposed  resolution 
is  a  more  severe  and  drastic  solution. 

Commissioner  Goldman  stated  that  he  thought  that  the  Commission  was 
not  making  any  concessions  in  this  matter  and  that  the  most  important 
thing  is  to  get  the  freeway  built  and  to  protect  the  watershed. 

Commissioner  Stack  further  stated  that  the  figure  of  $4,182,000  is 
approximately  25%  of  the  Water  Department  budget  for  the  year  and  he 
does  not  approve  of  this  concession. 

After  further  discussion,  Conmiissioners  White,  Rousseau,  Goldman  and 
Kelly  voted  in  favor  of  the  proposed  resolution,  with  the  words 
"along  the  four-mile  section  south  of  Ralston  Avenue"  to  be  added  in 
paragraph  12  after  the  word  "freeway".     Commissioner  Stack  dissented. 

"Public  Utilities  Commission 
"City  and  County  of  San  Francisco 

"Resolution  No.  67-0891 

"WHEREAS,  On  January  14,  1958,  the  Public  Utilities 
Commission  of  the  City  and  County  of  San  Francisco,  by  its 
Resolution  No.  17,825,  stated  that  as  a  policy  of  the  Commission 
to  protect  the  public  water  supply  the  proposed  Junipero  Serra 
Freeway  through  the  City*s  watershed  property  adjacent  to  San  Andreas 
and  Crystal  Springs  Reservoirs  in  San  Mateo  County  should  follow 
the  most  easterly  route  possible  on  watershed  lands?  and 

"I^/HEREAS,  for  the  northerly  10  miles  of  the  14-mile 
section  of  the  freeway  the  California  Highway  Commission  has  adopted 
a  route  generally  in  conformity  with  the  request  of  the  Public 
Utilities  Commission,  and  work  is  now  in  progress  thereon  under 
permits  issued  by  the  Public  Utilities  Commission;  and 

"WHEREAS,  The  California  Highway  Commission  has  adopted  a 
route  south  of  Ralston  Avenue  for  a  4-mile  section  of  the  freeway 
that  traverses  a  water's  edge  route  in  this  section  of  the  water- 
shed adjacent  to  Upper  Crystal  Springs  Reservoir,  directly 
contrary  to  the  policy  of  the  Public  Utilities  Commission,  which 
policy  permitted  an  easterly  boundary  route  as  a  consideration  for 
Commission's  willingness  to  permit  the  use  of  watershed  land  for 
freeway  purposes;  and 
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"WHEREAS,  Construction  of  a  freeway  along  the  4-mile 
adopted  route  south  of  Ralston  Avenue  would  not  only  pose  a  serious 
threat  of  contamination  and  pollution  of  a  water  supply  serving  one 
and  one-quarter  million  consumers  in  San  Mateo  and  San  Francisco 
Counties  but  would  virtually  destroy  the  utility  of  the  lower  and 
relatively  level  portions  of  the  watershed  for  existing  and  planned 
diversified  public  recreational  use?  and 

"WHEREAS,  it  has  been  estimated  after  engineering  studies 
just  completed  that  the  construction  costs  (as  distinguished  from 
total  costs)  of  a  ridge  alignment  advocated  by  the  City  along  the 
easterly  boundary  of  the  watershed  would  be  some  six  million  dollars 
more  expensive  than  the  construction  costs  for  the  lower  alignment 
along  the  State's  modified  adopted  route?  and 

"WHEREAS,  the  Public  Utilities  Commission  of  the  City  and 
County  of  San  Francisco,  by  its  Resolution  No.  65-0837  adopted 
October  19,  1965,  has  offered  to  make  certain  concessions  in  con- 
sideration of  the  State's  relocating  the  freeway  along  the  ridge 
alignment,  including,  among  other  things,   (a)  equitable  and  fair 
adjustments  in  the  price  of  the  watershed  lands  to  be  taken  by  the 
State  for  freeway  purposes?   (b)  an  agreement  to  "hold  harmless"  the 
State  and  Federal  Governments  from  liability  for  water  pollution  and 
(c)     immediate  possession  to  the  State  for  construction  of  the 
freeway?  and 

"WHEREAS,  the  City's  Director  of  Property,  by  letter  to 
Mayor  John  F.  Shelley  dated  October  2,  1967,  a  copy  of  which  is 
attached  hereto  and  to  which  reference  is  hereby  made,  has  made 
the  following  estimates  of  right  of  way  costs; 

"North  of  Ralston  Avenue,  Belmont 

"Total  Right  of  Way  Costs  including 

severance  damages  $  8,056,000 

"Interest  to  1/15/68  "  1,090,000 

"South  of  Ralston  Avenue 

"City's  Proposed  Ridge  Route 

"Right  of  Way  Costs  including 

severance  damages  3,092 ,000 

"Total,  $12,238,000 

and  has  recommended  that  the  right  of  way  for  the  entire  14-mile 
section  of  the  freeway  through  watershed  land  be  granted  to  the 
State  for  the  sum  of  $8,056,000?  and 

"WHEREAS,  this  aforesaid  recommendation  represents  a 
concession  on  the  part  of  the  City  in  the  amount  of  $4,182,000, 
being  the  right  of  way  cost  including  severance  damages  for  the 
4 -mile  ridge  route  section  of  the  freeway  plus  interest  on  the 
lands  occupied  by  the  State  under  permit  for  the  right  of  way  north 
of  Ralston  Avenue?  and 

"WHEREAS,  the  additional  cost  of  some  $6,000,000  to  the 
State  for  construction  of  the  freeway  along  the  ridge  alignment  is 
adequate  justification  for  a  reduction  by  the  City  of  the  right 
of  way  costs  by  the  aforesaid  sum  of  $4,182,000  as  recommended  by 
the  Director  of  Property?  and 
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"WHEREAS,  adoption  of  the  Ridge  Route  alignment  will  be 
eminently  beneficial  to  the  City  over  a  period  of  many  decades  in 
that  it  will 

"1.    provide  a  barrier  to  encroachment  of  land  use 
developments  incompatible  and  damaging  to  the  watershed; 

"2»     avoid  the  complete  separation  of  the  reservoir  from 
its  supporting  watershed  area  and  insure  the  use  of  the  property 
as  an  intergrated  whole,  capable  of  utilization  for  important 
recreational  purposes;  and 

"3.    provide  the  best  protection  to  water  quality  by 
eliminating  undersirable  drainage  from  the  freeway  and  provide 
greater  protection  against  pollutants  from  accidents;  now,  therefore, 
be  it 

"RESOLVED,  That  the  Public  Utilities  Commission  of  the 
City  and  County  of  San  Francisco,  carrying  out  its  heavy  responsi- 
bility for  the  protection  of  the  public  water  supply  and  the 
preservation  of  watershed  land  for  active  recreational  use,  reaffirm 
its  previous  requests  that  the  California  Highway  Commission  change 
route  for  the  Junipero  Serra  Freeway  on  the  4-mile  section  south 
of  Ralston  Avenue  and  adopt  a  route  along  the  ridge  alignment 
as  previously  proposed  by  this  Commission  in  its  Resolution  No. 
66-0896  dated  November  15,  1966;  and  be  it  further 

"RESOLVED,  that  the  Public  Utilities  Commission  of  the 
City  and  County  of  San  Francisco,  fully  cognizant  of  the  financial 
responsibilities  of  the  California  Highway  Commission  in  making  a 
determination,  does  hereby  agree  that  if  the  California  Highway 
Commission  approves  the  ridge  route  alignment,  the  Public  Utilities 
Commission  will  (a)  authorize  and  direct  the  General  Manager  of 
Public  Utilities  to  request  the  City  Attorney  not  to  contest  the 
State's  legal  right  to  take  said  City-owned  property  for  freeway 
purposes  in  eminent  domain  proceedings  and,  provided  reasonable 
safeguards  are  taken  by  the  State  for  drainage  of  runoff  waters, 
to  include  in  the  judgement  of  condemnation  a  provision  "holding 
harmless"  the  State  and  Federal  governments  for  liability  resulting 
from  pollution  or  contamination  of  the  reservoir  caused  by 
construction  or  maintenance  of  the  freeway,  along  the  4-mile 
section  south  of  Ralston  Avenue,  and  (b)  will  issue  permits  to 
the  State  for  immediate  possession  of  the  remaining  watershed 
lands  necessary  for  construction  of  the  freeway;  and  be  it 
further 

"RESOLVED,  That,  in  consideration  of  the  State's  relocating 
the  freeway  along  the  4-mile  section  south  of  Ralston  Avenue  as 
herein  requested,  this  Comniission  does  hereby  agree  as  a 
compromise  solution  to  thn  ciinpute  that  the  total  price  to  be  paid 
by  the  State  to  the  City  rcr  the  right  of  way  for  the  entire  14- 
mile  section  of  the  freev/iy  r.hxough  f-an  Fra}\c.ri*«.:iO  watershed  land, 
including  severance  damage .3  interevt,  ^hall  be  reduced  by  the 

amount  of  $4,182,000  to  the  r.nm  of  $0,056,000,  which  Kum  is  the 
estimated  value  of  the  watershed  lands  being  used  f.-i?:  free^-zay 
purposes  north  of  Ralston  Avenue  in  Belmont;  and  be  it  further 

"RESOLVED,  that  the  General  Manager  of  Public  Utilities 
is  hereby  directed  to  inform  Federal,  State  and  local  governmental 
officials  concerned  of  this  Commission's  compromise  offer." 
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Mr,  Rezos  letter  to  Mayor  Shelley  read  as  follows s 

"October  2,  1967 

"Junipero  Serra  Freeway 

•"Through  Mr.  Thomas  J.  Mellon 
"Chief  Administrative  Officer 

"Honorable  John  F.  Shelley,  Mayor 
"City  and  County  of  San  Francisco 
"200  City  Hall 
"San  Francisco,  California 

"Dear  Mayor  Shelleys 

"In  response  to  your  verbal  request,  we  have  prepared  this  very 
latest  refined  preliminary  estimate  of  right  of  way  costs  in 
order  that  you  may  further  reply  to  the  letter  of  September  8, 
1967  from  Mr.  Lowell  K.  Bridv/ell,  Federal  Highway  Administrator, 
regarding  the  four  mile  disputed  section  of  the  Junipero  Serra 
Freeway,  Interstate  Highway  280. 

"We  have  reviewed  and  up-dated  the  estimates  of  right  of  way 
costs  as  of  today's  date,  including  severance  damages  in  certain 
parcels,  and  computed  interest  at  7  per  cent  per  annum  from  the 
dates  of  permits  issued  by  the  Public  Utilities  Commission  to  an 
assumed  date  of  agreement  between  City  and  State  which  we  have 
taken  as  January  15,  1968. 

"We  have  divided  the  City's  watershed  lands  into  two  sections: 
(1)  the  area  north  of  Ralston  Avenue,  Belmont,  which  the  State 
has  entered  and  upon  which  freeway  construction  is  presently 
underway;  and  (2)  the  section  south  of  Ralston  Avenue,  Belmont. 
In  the  four  mile  disputed  section,  we  are  submitting  our 
estimates  for: 

"(a)     State  modified  adopted  route 

"(b)     The  Ridge  Route  advocated  by  the  City. 

"These  estimates  are  summarized  as  follows: 

"North  of  Ralston  Avenue,  Belmont: 

Total  Right  of  Way  Costs  including  severance  dam.ages  $8,056,000 

Interest  to  1/15/68  $1,090,000 

"South  of  Ralston  Avenue 
"City's  Proposed  Ridge"nRoute 

Right  of  Way  Costs  including  severance  damages  $3,092,000 
Interest  (State  has  not  entered  this  section)  -  0  - 

"South  of  Ralston  Avenue 
"State  Ilodified  AdopteT"RoutQ 

Right  of  Way  costs  including  severance  damages  $6,263,000 

Interest  (State  has  not  entered  this  section)  -  0  - 

"In  his  letter  of  September  8,  1967,  Mr.  Bridwell  suggests  that  the 
City  make  a  specific  settlement  offer  for  the  entire  right  of  way 
package  so  that  the  State  will  know  what  contribution  the  City  is 
willing  to  make  toward  a  reasonable  compromise  solution. 
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"In  line  with  Mr.  Bridwell's  suggestion,  it  is  my  recommendation 
that  the  right  of  way  in  the  rdige  route  be  granted  to  the  State 
without  cost;  and  further  that  the  interest  on  the  area  north  of 
Ralston  Avenue,  Belmont,  be  waived,  all  in  consideration  of  the 
State  locating  the  freeway  along  the  ridge  route  alignment.  The 
estimated  collar  value  of  these  concessions  to  the  State  is  as 
follows; 

"City's  proposed  Ridge  Route,  estimated 

right  of  way  costs  including  severance  damages  $3,092,000 

"Interest  to  1/15/68  -  Section  North  of 

Ralston  Avenue  1,090,000 

"Total  Concession  to  the  State  $4,182,000 

"We  realize.  Mayor  Shelley,  that  this  recommendation  proposes  a 
most  severe  and  drastic  solution  in  this  dispute;  however,  we  are 
firmly  convinced  that  it  is  a  reasonable  compromise  solution 
compatible  with  the  future  overall  benefits  to  the  City  by 
locating  the  freeway  along  the  ridge  at  the  easterly  boundary  of 
the  watershed. 

"To  recapitulate,  it  is  our  recommendation  that  the  right  of  way 
for  the  entire  14  mile  section  of  the  freeway  through  San  Frcincisco 
Watershed  Lands  be  granted  to  the  State  for  the  sum  of  $8,056,000. 
This  represents  a  concession  on  the  part  of  the  City  in  the  amount 
of  $4,182,000,  being  the  right  of  way  cost  including  severance 
damages  in  the  ridge  route  section,  plus  waiver  of  interest  on 
the  right  of  way  north  of  Ralston  Avenue,  in  consideration  of  the 
State  locating  the  freeway  along  the  ridge  route  alignment. 

"The  benefits  to  the  City  by  the  ridge  route  location  are  as  follows: 

"The  Ridge  Route  location  provides  a  barrier  to  encroachment 
of  undesirable  developments  incompatible  and  damaging  to  the 
watershed. 

"The  Ridge  Route  avoids  the  complete  separation  of  the 
reservoir  from  its  supporting  watershed  area  and  insures 
the  continuance  of  the  property  as  an  integrated  whole. 

"The  Ridge  Route  provides  the  best  protection  to  water 
quality  under  the  latest  system  of  control  being  developed 
by  engineering  consultants. 

"Although  the  Ridge  Route  may  result  in  additional  construc- 
tion costs,  much  of  the  additional  cost  will  be  due  to  the 
construction  of  interchanges  and  vista  points  which  will 
provide  accessibility  to  the  adjoining  lands  for  recrea- 
tional purposes  and  will  result  in  great  benefits  to  the  City 
and  enjoyment  by  the  public  for  many  years  to  come. 

"Very  truly  yours, 

/s/  Philip  L.  Rezos 

"PHILIP  L,  REZOS 
"Director  of  Property 


****** 
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With  reagrd  to  Resolution  No.  67-0893,  Commissioner  Goldman  asked  why 
the  offices  of  Hetch  Hetchy  Water  Supply,  Power  and  Utilities  Engin- 
eering Bureau  are  being  moved  to  lower  Market  Street,  since  this  new 
location  does  not  relate  to  any  of  the  other  buildings  of  the 
Commission. 

Mr.  Moore  explained  that  it  was  necessary  to  consolidate  Hetch  Hetchy 
and  the  Utilities  Engineering  Bureau.     Having  the  operation  in  two 
locations  poses  administrative  problems.    This  move  will  also  give  the 
Water  Department  more  space  at  425  Mason  Street  so  that  this  department 
can  concentrate  its  facilities  at  Mason  Street. 

Mr.  Carr  stated  he  is  working  on  the  problem  of  land  use  all  through 
the  Utilities  Commission,  and  that  he  has  a  proposal  from  an  architec- 
tural firm  that  involves  425  Mason  Street,  Presidio  Street  and  the 
Kirkland  Yard  properties.    He  also  stated  that  Mr.  Mellon  is  working 
on  a  space  survey  for  City  Hall  and  some  of  our  space  requirements 
are  included  in  it. 

Mr.  Moore  further  stated  that  staff  had  conducted  an  extensive  search 
for  space,  and  that  this  location  was  the  most  satisfactory  available 
at  the  present  time. 


Regarding  Resolution  No.  67-0903,  Mr.  Robert  W.  Desky,  Deputy  City 
Attorney,  said  that  litigation  is  continuing  against  American  Pipe 
and  Construction  Co.  and  that  the  claims  which  remain  against  American 
Pipe  amount  to  about  $125,000,000  worth  of  pipe,  and  that  it  is  unlike 
ly  that  American  will  be  able  to  apy  judgments  against  them.  The 
plaintiffs  have,  therefore,  agreed  to  pool  their  judgments  or  settle- 
ments wherein  each  entity  will  share  in  the  pool.     It  is  the  City 
Attorney's  proposal  that  City  should  become  part  of  this  compact  to 
agree  to  pool.     The  Public  Utilities  Commission  would  receive  60%  of 
any  settlement  and  the  Department  of  Public  Works  would  receive  approx 
imately  40%  of  settlement. 


****** 


With  regard  to  Resolution  No.  67-0912,  Mr.  Joseph  A.  Bock,  Neighborhood 
Youth  Corps  Coordinator,  explained  that  this  is  a  25-week  program 
amounting  to  $20,000  or  less  which  will  be  used  for  buses  taking  the 
boys  to  the  Airport  and  to  Millbrae  to  perform  their  assigned  work 
under  this  program. 

Commissioner  Goldman  questioned  the  aims  and  results  of  the  program. 
He  urged  that  more  meaningful  work  be  assigned  the  youths  employed 
and  that  greater  efforts  be  made  to  place  the  youngsters  in  permanent 
jobs. 

Mr.  Rock  explained  the  work  being  done  and  the  efforts  being  made  to 
get  jobs  such  as  the  apprentice  program  at  Hunters  Point. 

Mr.  Carr  assured  the  Commission  that  greater  effort  would  be  made 
along  these  lines. 


****** 
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Communications ; 
None 


*  *  It -ft  *  * 


General  Manager  of  Public  Utilities  Calendar  Items; 
Visitors'  Gallery  -  Cable  Car  Bam: 

Mr*  Carr  said  that  on  November  10,  1967,  at  10;30  a.m.,  the  Commission 
would  dedicate  the  new  visitors'  facilities  at  the  Cable  Car  Barn. 
Secretary  of  Transportation,  Alan  S.  Boyd,  has  agreed  to  give  the 
dedication  speech.    Mr.  Carr  stated  that  this  is  the  only  transit 
system  in  the  country  that  has  had  such  a  phenomenal  growth  and 
patronage,  that  most  transportation  systems  have  dropped  off,  but  the 
cable  car  system  goes  up  and  up.    There  is  a  lot  of  interest  from 
travel  writers  cind  others  on  this.    He  further  stated  that  Mr.  James 
H.  Leonard,  Director,  Bureau  of  Public  Service,  is  making  a  very 
special  effort  in  the  promotion  of  the  dedication  program. 


****** 


Pilarcitos  Dam; 

On  October  27,  1967,  about  11; 00  a.m.,  the  centennial  celebration  of 
Pilarcitos  Dam  will  take  place. 

Mr.  Carr  said  that  this  is  the  first  major  structure  in  the  San 
Francisco  Water  System,  and  was  built  100  years  ago  this  month. 
Mr.  Arthur  H.  Frye,  Jr.,  General  Manager  of  the  San  Francisco 
Water  Department,  will  obtain  a  plaque,  and  Mr.  John  O' Marie,  Manager 
of  the  Peninsula  Division  of  the  San  Francisco  Water  Department,  will 
have  a  large  stone  moved  and  placed  on  the  Dam.     The  plaque  will  be 
inscribed  with  the  names  of  the  original  men  who  built  the  dam,  the 
Mayor,  John  F.  Shelley;  the  Commission?  Mr.  James  K.  Carr;  Mr.  Arthur 
H.  Frye,  Jr.;  and  perhaps,  one  or  two  others.     The  Water  Department 
has  also  taken  an  old  fountain,  which  has  been  put  back  together,  and 
will  place  it  at  the  end  of  the  Dam.     There  will  also  be  some  special 
landscaping  in  the  area. 


****** 


Roll  call; 

Commissioner  White  asked  Mr.  Frye  if  he  could  get  some  information 
with  regard  to  complaints  that  he  has  received  from  the  men  who  are 
meter  readers  employed  by  the  Water  Department  because  of  the  fact  that 
their  pay  checks  which  are  due  on  the  fifth  of  the  month  arrive 
usually  on  the  13th  of  the  month,  and  that  this  happens  regularly 
with  regard  to  the  limited  tenure  cuid  temporary  employees.     He  asked 
if  there  was  any  way  in  which  Mr.  Frye  could  work  it  out  with  the 
Controller  so  that  the  payrolls  of  these  limited  tenure  and  temporary 
employees  since  some  of  the  limited  tenure  employees  have  been  working 
on  these  jobs  for  a  long  period  of  time. 

Mr.  Carr  said  that  he  would  have  Mr.  James  J.  Finn,  Secretary  and 
Assistant  General  Manager,  Administrative;  Mr.  William  J.  Dwyer, 
Accounts  Bureau  Director;  and  Mr.  William  A.  McRobbie,  Director, 
Bureau  of  Personnel  and  Safety,  work  on  this  problem. 
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Mr»  Dwyer  added  that  as  far  as  the  Utilities  are  concerned,  all 
payrolls  are  in  the  computer,  but  that  the  Controller  checks  our 
figures,  and  this  sometimes  causes  a  delay  of  five  to  six  days. 


****** 


Commissioner  Goldman  said  that  he  has  noticed  some  abuse  of 
student's  passes  on  the  Municipal  Railway,  and  that  there  should 
be  some  control  on  these  so  that  every  driver  would  demand  and 
punch  a  student's  card. 


****** 


THEREUPON  THE  MEETING  ADJOURNED. 
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PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No  ZJ^ 


WHEREAS,  On  January  14,  1958,  the  Public  Utilities 
Commission  of  the  City  and  County  of  San  Francisco,  by  its 
Resolution  No.  17,825,  stated  that  as  a  policy  of  the  Commission 
to  protect  the  public  water  supply  the  proposed  Junipero  Serra 
Freeway  through  the  City's  watershed  property  adjacent  to  San  Andreas 
and  Crystal  Springs  Reservoirs  in  San  Mateo  County  should  follow 
the  most  easterly  route  possible  on  watershed  lands;  and 

WHEREAS,  for  the  northerly  10  miles  of  the  14-mile 
section  of  the  freeway  the  California  Highway  Commission  has  adopted 
a  route  generally  in  conformity  with  the  request  of  the  Public 
Utilities  Commission,  and  work  is  now  in  progress  thereon  under 
permits  issued  by  the  Public  Utilities  Commission;  and 

WHEREAS,  The  California  Highway  Commission  has  adopted  a 
route  south  of  Ralston  Avenue  for  a  4-mile  section  of  the  freev^ay 
that  traverses  a  water's  edge  route  in  this  section  of  the  water- 
shed adjacent  to  Upper  Crystal  Springs  Reservoir,  directly 
contrary  to  the  policy  of  the  Public  Utilities  Commission,  which 
policy  permitted  an  easterly  boundary  route  as  a  consideration  for 
Commission's  willingness  to  permit  the  use  of  watershed  land  for 
freeway  purposes;  and 

WHEREAS,  Construction  of  a  freeway  along  the  4-mile 
adopted  route  south  of  Ralston  Avenue  would  not  only  pose  a  serious 
threat  of  contamination  and  pollution  of  a  water  supply  serving  one 
and  one-quarter  million  consumers  in  San  Mateo  and  San  Francisco 
Counties  but  would  virtually  destroy  the  utility  of  the  lower  and 
relatively  level  portions  of  the  watershed  for  existing  and  planned 
diversified  public  recreational  use;  and 

WHEREAS,  it  has  been  estimated  after  engineering  studies 
just  completed  that  the  construction  costs   (as  distinguished  from 
total  costs)  of  a  ridge  alignment  advocated  by  the  City  along  the 
easterly  boundary  of  the  watershed  would  be  some  six  million  dollars 
more  expensive  than  the  construction  costs  for  the  lower  alignment 
along  the  State's  modified  adopted  route;  and 

WHEREAS,  the  Public  Utilities  Commission  of  the  City  and 
County  of  San  Francisco,  by  its  Resolution  No.  65-08  37  adopted 
October  19,  1965,  has  offered  to  make  certain  concessions  in  con- 
sideration of  the  State's  relocating  the  freeway  along  the  ridge 
alignment,  including,  among  other  things,   (a)  equitable  and  fair 
adjustments  in  the  price  of  the  watershed  lands  to  be  taken  by  the 
State  for  freeway  purposes;   (b)   an  agreement  to  "hold  harmless"  the 
State  and  Federal  Governments  from  liability  for  water  pollution  and 
(c)  immediate  possession  to  the  State  for  construction  of  the 
freeway;  and 

WHEREAS,  the  City's  Director  of  Property,  by  letter  to 
Mayor  John  F«  Shelley  dated  October  2,  1967,  a  copy  of  which  is 
attached  hereto  and  to  which  reference  is  hereby  made,  has  made 
the  following  estimates  of  right  of  way  costs s 
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North  of  Ralston  Avenue,  Belmont 


Total  Right  of  Way  Costs  including 
severance  damages 


$8, 056. ,000 


Interest  to  1/15/68 


1,090,000 


South  of  Ralston  Avenue 


City  *  s  Proposed  Ridge  Route 

Right  of  Way  Costs  including 
severance  damages 


$i2,238»000 


3,092.000 


Total, 


and  has  recommended  that  the  right  of  way  for  the  entire  14-mile 
section  of  the  freeway  through  watershed  land  be  granted  to  the 
State  for  the  sum  of  $8,056,000?  and 

WHEREAS,  this  aforesaid  recommendation  represents  a 
concession  on  the  part  of  the  City  in  the  amount  of  $4,182,000, 
being  the  right  of  way  cost  including  severance  damages  for  the 
4 -mile  ridge  route  section  of  the  freeway  plus  interest  on  the 
lands  occupied  by  the  State  under  permit  for  the  right  of  way  north 
of  Ralston  Avenue;  and 

vJHEREAS,  the  additional  cost  of  some  $6,000,000  to  the 
State  for  construction  of  the  freeway  along  the  ridge  alignment  is 
adequate  justification  for  a  reduction  by  the  City  of  the  right 
of  way  costs  by  the  aforesaid  sum  of  $4,182,000  as  recommended  by 
ti?c  Director  of  Property;  and 

WHEREAS,  adoption  of  the  Ridge  Route  alignment  will  be 
eminently  beneficial  to  the  City  over  a  period  of  many  decades  in 
that  it  will 

1.  provide  a  barrier  to  encroachment  of  land  use 
developments  incompatible  and  damaging  to  the  watershed; 

2.  avoid  the  complete  separation  of  the  reservoir  from 
its  supporting  watershed  area  and  insure  the  use  of  the  property 
as  an  intergrated  whole,  capable  of  utilization  for  important 
recreational  purposes;  and 

3.  provide  the  best  protection  to  water  quality  by 
eliminating  undersirable  drainage  from  the  freeway  and  provide 
greater  protection  against  pollutants  from  accidents;  now,  therefore 
be  it 

RESOLVED,  That  the  Public  Utilities  Commission  of  the 
(yity  and  County  of  San  Francisco,  carrying  out  its  heavy  responsi- 
bility for  the  protection  of  the  public  water  supply  and  the 
preservation  of  watershed  land  for  active  recreational  use,  reaffiri 
its  previous  requests  that  the  California  Highway  Commission  change 
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route  for  the  Junipero  Serra  Freeway  on  the  4 -mile  section  south 
of  Ralston  Avenue  and  adopt  a  route  along  the  ridge  alignment 
as  previously  proposed  by  this  Commission  in  its  Resolution  No. 
66-0896  dated  November  15,  1966;  and  be  it  further 

RESOLVED,  that  the  Public  Utilities  Commission  of  the 
City  and  County  of  San  Francisco,  fully  cognizant  of  the  financial 
responsibilities  of  the  California  Highway  Commission  in  making  a 
determination,  does  hereby  agree  that  if  the  California  Highway 
Commission  approves  the  ridge  route  alignment,  the  Public  Utilities 
Commission  will  (a)  authorize  and  direct  the  General  Manager  of 
Public  Utilities  to  request  the  City  Attorney  not  to  contest  the 
State's  legal  right  to  take  said  city-owned  property  for  freeway 
purposes  in  eminent  domain  proceedings  and,  provided  reasonable 
safeguards  are  taken  by  the  State  for  drainage  of  runoff  waters, 
to  include  in  the  judgement  of  condemnation  a  provision  "holding 
harmless"  the  State  and  Federal  governments  for  liability  resulting 
from  pollution  or  contamination  of  the  reservoir  caused  by 
construction  or  maintenance  of  the  freeway,  along  the  4-mile 
section  south  of  Ralston  Avenue,  and  (b)  will  issue  permits  to 
the  State  for  immediate  possession  of  the  remaining  watershed 
lands  necessary  for  construction  of  the  freeway?  and  be  it 
further 

RESOLVED,  That,  in  consideration  of  the  State's  relocating 
the  freeway  along  the  4-mile  section  south  of  Ralston  Avenue  as 
herein  requested,  this  Commission  does  hereby  agree  as  a 
compromise  solution  to  the  dispute  that  the  total  price  to  be  paid 
by  the  State  to  the  City  for  the  right  of  way  for  the  entire  14- 
mile  section  of  the  freeway  through  San  Francisco  watershed  land, 
including  severance  damages  and  interest,  shall  be  reduced  by  the 
amount  of  $4,182,000  to  the  sum  of  $8,056,000,  which  sum  is  the 
estimated  value  of  the  watershed  lands  being  used  for  freeway 
purposes  north  of  Ralston  Avenue  in  Belmont;  and  be  it  further 

RESOLVED,  that  the  General  Manager  of  Public  Utilities 
is  hereby  directed  to  inform  Federal,  State  and  local  governmental 
officials  concerned  of  this  Commission's  compromise  offer. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Pubhc  Utilities  Commission 

OCTOBEiVi01967 

at  Its  meeting  of  .  y  u  i  v  u  u  •/  ^  ^ 


etary  and  Assmant  General  Manag,er 


obax  j 


'city  and  county  of  SAN  FRANCISCO 

REAL  ESTATE  DEPARTMENT 


OFHCEOFTHE 
DIREaOR  OF  PROPERTY  ,  V 
HEmloek  t-2121.  Erf.  24t  . 


456  McALUSTER  STREET 
■  •      CIVIC  CENT&R  .         :  "i 
SAN  FRANCISCO  2.  CAUf^lA  . 


1 . 


Through  Mr.  Thorpas  J.  Mellon 
Chief  Administrative  Officer 

Honorable  John  F.  Shelley,  Mayor 
City  and  County  of  San  Francisco 
200  City  Hall  ,    -  V 

San  Francisco,  California  ' 


Freeway 


■  \ 


■  1'  1: 


Dear  Mayor  Shelley: 

In  response  to  your  verbal  request,:  we"" have  prepared  this  very     j  ;i 
'  latest  refined  preliminary  estimate  of  right  of  way  costs  in  , 
order  that  you  may  further  reply  to  the  letter  of  September  8,  •: 
1967  from  Mr.  Lowell  K..  Bridwell,  Federal  Highway  ^Administrator, 
^    regarding  the  four  mile  disputed  section  of  the  Junipero  Serra  . 
i  Freeway,  Interstate  Highway  280.^;  , 

We  have  reviewed  and  up-dated  the  estimates  of  right  of  way 
costs  as  of  today's  date,  including  severance  damages  in  certain 
^   parcels,  and  computed  interest  at  7  per  cent  per  annum  from  the 
dates  of  permits  issued  by  the  Public  Utilities  Commission  to  an  - 
assumed  date  of  agreement  between  City  and  State  which  we  have  ^ 
..taken  as  January  15,  1968.   '      V  ^ 

We  have  divided  the  City's  watershed  lands  into  two  sections*  . 
i  !  (1)  the  area  north  of  Ralston  Avenue,  Belmont,  which  the  State  /- 
-has  entered  and  upon  which  freeway  construction  is  presently 
i;  underway J  and  (2)  the  section  south  of  Ralston  Avenue,  Belmont. 
:i  In  the  four  mile  disputed  section,  we  are  submitting  our  .  ^ 


estimates  for: 


State  modified -adopted  route 


(h^ :;|  The  Ridge  Route  'Advocated  ,fiy  the  City. 


I,- 


jxEROi.  ., 
1  COI-'Y  p— 


XERO  <, 
COPY 


Hon.  John  P.  Shelley  ^2-  October,  2 <p  1967 


These  estimates  are  summarized  as  follows t 
North  of  Ralston  Avenue^  Belmontr 

Total  Right  of  Way  Costs  including  severcmce  damages    i  $8,056,000  '. 


Interest  to  1/15/68  $l,090^000 

South  of  Ralston  Avenue  ;  ' 

City's  Proposed  Ridge  Route  !  , 

Right  of  Way  Costs  including  severance  damjages  $3,092,000 

Interest  (State  has  not  eritered  this  section)  i    '    '  -0- 

South  of  Ralston  Avenue 
State  Modified  Adopted  Route  ■ 

Right  of  Way  costs  including  severance  damages  $6,263,000 
Interest  (State  has  not  entered  this  section)  -0- 


In  his  letter  of  September  8,  1967,  Mr.  Bridwell  suggests  that  the 
City  make  a  specific  settlement  offer  for  the  entire  right  of  way 
package  so  that  the  State  will  know  what  contribution  the  City  is 
willing  to  make  toward  a  reasonable  compromise  solution. 

In  line  with  Mr.  Bridwell 's  suggestion,  it  is  my  recommendation 
that  the  right  of  way  in  the  ridge  route  be  granted  to  the  State 
without  cost;  and  further  that  the  interest  on  the  area  north  of 
Ralston  Avenue,  Belmont,  be  waived,  all  in  consideration  of  the 
State  locating  the  freeway  along  the  ridge  route  alignment.  The 
estimated  dollar  value  of  these  concessions  to  the  State  is  as 
followsi 


I  '\pMaKj 


1  lUOO^ 


Hon.  John  F,  Shelley 


-3- 


October  2,  1967 


City's  proposed  Ridge  Route,  estimated 

right  of  way  costs  including  severance  damages  $3,092,000 

Interest  to  1/15/68  -  Section  North  of 

Ralston  Avenue  1,090,000 

Total  Concession  to  the  State  $4,182,000- 

We  realize,  Mayor  Shelley,  that  this  reconmiendation  proposes  a 
most  severe  and  drastic  solution  in  this  dispute;  however,  we  are 
firmly  convinced  that  it  is  a  reasonable  compromise  solution 
compatible  with  the  future  overall  benefits  to  the  City  by 
locating  the  freeway  along  the  ridge  at  the  easterly  boundary  of 
the  watershed. 

To  recapitulate,  it  is  our  recommendation  that  the  right  of  way 
for  the  entire  14  mile  section  of  the  freeway  through  San  Francisco 
Watershed  Lands  be  granted  to  the  State  for  the  sum  of  $8,056,000. 
This  represents  a  concession  on  the  part  of  the  City  in  the  amount 
of  $4,182,000,  being  the  right  of  way  cost  including  severance 
damages  in  the  ridge  route  section,  plus  waiver  of  interest  on 
the  right  of  way  north  of  Ralston  Avenue,  in  consideration  of  the 
State  locating  the  freeway  along  the  ridge  route  alignment. 

The  benefits  to  the  City  by  the  ridge  route  location  are  as  follows s 

The  Ridge  Route  location  provides  a  barrier  to  encroachment 
of  undesirable  developments  incompatible  and  damaging  to  the  . 
watershed. 

The  Ridge  Route  avoids  the  complete  separation  of  the 
"      reservoir  from  its  supporting  watershed  area  and  insures 
the  continuance  of  the  property  as  an  integrated  whole. 

The  Ridge  Route  provides  the  best  protection  to  water 
quality  under  the  latest  system  of  control  being  developed 
.  by  engineering  consultants. 


ii-i 


XERO 


Roll  . 


Hon. 


John  F.  Shelley 


October  2,  1967  ^ 


Although  the  Ridge  Route  may  result  in  additional  construc- 
tion costs,  much  of  the  additional  cost  will  be  due  to  the 
construction  of  interchanges  and  vista  points  which  will 
provide  accessibility  to  the  adjoining  lands  for  recrea- 
tional purposes  and  will  result  in  great  benefits  to  the  City 
and  enjoyment  by  the  public  for  many  years  to  come. 


cot    Mr,  Thomas  J.  Mellon 
Mr.  James  K.  Carr 
Mr.  Arthur  H.  Frye,  Jr. 

;        Mr.  Thomas  M.  O'Connor 
.  Mr.  Nathaui  B,  Cooper 


Very  truly  yours. 


PHILIP  L.  REZOS 
Director  of  Property 


PLR/lk 


r 


PUBLIC  UTiLITSES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No.  ^  ^  ^^f^^^^/W 


RESOLVED,  .  That  this  Commission  hereby  awards  to  George  Reed,  Inc.,  P.  0.  Box  ^kt 
Sonora,  California  as  the  lowest,  regular  and  responsible  bidder,  Hetch  Hetchy 
Contract  No,  k02y  Repaying  Cherry  Access  Road,  Jones  Point  to  Cherry  River  Brid^ 
in  the  total  amount  of  $835688,00;     and  that  all  other  bids  for  this  work  be 
rejected. 


■'■.itmrvtsoTB  that  the.  Oi? 


of  FropertT  be 


ir-  ■fi.^-Ci>'»v->%^^         'i^.r-fjtVj      ia-rf^-t^'-Vh'  'WU*      ■^>^i\.ii^,&'  it-^'nit.' 


3j>  .a  wittoB  Imme 


iply^  tower  and 


'■,  f  f  '"'a  ■! 


not  to 


I  hereby  certify  that  the  foregoing  resolutigriwasjidopted  hy  the  Public  Utilities  Commission 


at  its  meeting  of. 


OnTORERlOt^ 


etary  and  A^stmit  General  Manager 


PUBLIC  UTiLiTIES  COyMiSSION 

CITY  AND  COUNJY  .pF;.SAr>l  FRAN.CIfCO-, 

RESOLUTION.; N^'  0> 


'..S,  th«  State  of         ■■'ormifi  l^s  feoaglst  actlcm 


a  UGai^cy  oi:  ^^tr*  ^^^caiiClsco  to ,  acquire  an  eaeemmt  for 
RESOLVED,  That  this  Commission  approves  and  recommends 


to  the  Board  of  Supervisors  that  the  Director  of  Property  be  , 
authorized  to  negotiate,  and  the  Mayor  and  the  Clerk  of  the 
Board  of  Supervisors  be  authorized  to  execute,  a  written  lease 
of  certain  premises  at  215  Market  Street,  San  Francisco,  to 
serve  as  offices  for  the  Hetch  Hetchy  Water  Supply,  Power  and 
Utilities  Engineering  Bureau,  for  a  term  of  six  months,  com- 
mencing  January  1,  1968,  with  four  separate  options  to  extend  j 
the  term  for  oAe  year  each,  at  a  rental  not  to  exceed  forty 
cents  per  square  foot  over  an  area  of  25,719  square  feet,  and 
with  provision  for  alterations,  remodeling  and  telephone  services 

to  be  provided  by  the  lessor  in  an  additional  amount  not  to 
exceed  $73  200  00"^  cQiidxt'LQUd  zm<iii'ix*&ii  i'or  Ln^  pi:ot8cc4<*ti  ok 

md  «liict'ric  tranamission  line  will  be  co^t^lxsad 
t  af  condaimation;  theirs  f or ej  be  it 

|..  't  the.  Co®iiJiissioii  authorise  tm-  City  Attoxtmj 

^-^fV'-r^  a  '^rrr^^^^^^t  c^f  c^deamaticm  ^uter^^d  fli^isi^  t^m  fair  m^^t 

.>f  thm  taking  of  said  e-aseiistnt  at  $33^7Si* 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

OCTOBER  10 1%7 


at  its  meeting  of.. 


^egretary  and  Assptamt  General  'Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  nqV  »       '-^  '-•^'^  ^ 


I8HEREAS,  the  State  of  California  has  brought  action 
in  San  Joaquin  County,  Superior  Court  No.  83749,  against  the 
City  and  County  of  San  Francisco  to  acquire  an  easement  for 
freeway  purposes  over  a  parcel  of  property  containing  approxi- 
mately 0.56  acres  and  under  the  jurisdiction  of  the  Hetch  Hetchy 
Project;  and 

WHEREAS,  the  Director  of  Property  has  appraised  the  fair 
market  value  of  the  easement  at  $200,00;  and ^  -  iion  Main 

WHEREAS,  the  General  Manager  of  the  Hetch  Hetchy 
Project  has  estimated  the  damages  to  the  City  for  the  increased 
cost  of  tunneling  under  the  freeway  over  and  above  the  cost  of 
installation  in  open  trench  when  the  City  constructs  its  future 
fourth  pipeline  to  be  $33,758;  and 

WHEREAS,  all  conditions  required  for  the  protection  of 
City's  pipelines  and  electric  transmission  line  will  be  contained 
in  the  judgment  of  condemnation;  therefore,  be  it 

RESOLVED,  That  the  Commission  authorize  the  City  Attorney 
to  have  a  judgment  of  condemnation  entered  fixing  the  fair  market 
value  of  the  easement  at  $200.00  and  the  damages  to  the  City  by 
reason  of  the  taking  of  said  easement  at  $33, 75 8 » 


I  hereby  certify  that  ike  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 

at  its  meeting,  of    OCTOBFR  101967 


^^^^cretary  and  /^si^dnt  General  Managei 


FiOltfC  UriUTIES  COMMISSION 

CCITY  AND  GOUMTY         WAN  FRANCmCO 

m  ESOLUTION'  No,»_i2rJ^M_^ 


or 

RESOLVED,  That  this  Commission  approves  plans  ^ 
and  specifications,  and  hereby  authorizes  Bid  Call: 

.A  v.-.,..-..  . 

AD  Contract  No.  A-463 — -Instailation  of  Load  Rheostat 
for  1000  KW,  Gene.rator-Field  Lighting  Building. 

WD  Cbhtract  No.  1332 — Laying  of  8"  Ductile  Iron  Main 
in  Pine  Street  between  Hyd.e  and  Leavenworth  Street. 

WD  Coni:f  act  '"'^b^/'  1342 — Paving  Road  to  Pilarcitos 
Reservoir. 


f  hereby  certify  tha-t  the  foregoing  resolutior.  was  adopud  by  thc^  Public  Uuiities  Commissiov. 

October  10,  1967     '  /-n 

H  h 


at  Its  meeung  of 


15^ 

jSec/et 


■c/etary  and  As^^nt  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.^^-'"'-  IHSS 


RESOLVED,  That  this  Commission  approves  the  terms  and 
conditions  and  authorizes  the  issuance  of  an  Airport  Space  or 
Use  Permxt  to  Butler  Aviation  -  San  Francisco  Inc.,  to  cover  on 
the  areas  described  therein  activities  encompassed  under 
Section  7  "Of  that  certain  Fixed  Base  Operator's  Lease,  dated 
July  1,  1956  subject  to  the  considerations  provided  for  in  that 
certain  Amendment  of  Lease  of  North  Half  of  Plot  7  dated 
August  31 »  1967  and  with  the  effective  date  of  said  permit  to 
be  as  determined  by  the  Airport  General  Manager* 

:  "    ■mil  k  m 

eormeotiag  Piers  ,ii  an.d  S  ,. 
Permit  »  "12,23^^  .-th) 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  UuUties  Coynmission 

«     .ee.ing  of  Q  C  T  0  B  E  R  1 Q 1967  


Secretary  and  Assistant  General  Manager 


PUBLIC  UTiLITiES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  Mr>t>  i  "^'^JC^^^^f 


en 


-.■is  Cc 

RESOLVED,  That.;]bhis  Commission  does:- hereby  amend, 

;iie'''fer  J  wiix  cond't^ruu b  aii"CJ:'ai  aspuait. 

effective  July  J5,  196?,-}rifehat?  ■c£aptain  .Airp@rfc'"S^d4"  ^  Plot  at 

,  Tv.-;;^>y.;- . I    ;0 t  J     ^ '  ■  ■  .'.'■'i  '''  vv.  "  ,  L 0 ation3  liaving  bee 

Permit  issued  to  Airv California,;  Inc.  under  Resolution '•■'^'i-ei* 

No,  67-0592,  adopted  July  11,  096?,  as  follows:  •  ■    '.■-\-,-\[--  '=r,-"  -ath 

DELICTI:        Hoora  (partially  finished)  between        .,.„,  ......^ 

columns  1  md'^':uhd^r  Concourse •'5 1^^^^  contracts, 

:ractoro  peiifbi'mn^  the 

connecting  Piers  D  and  S, 

■  ■         vi.  general 

h  r^ov^25  sqo  ft.  #  .25      lntf?rfere:-|3_32.o2>^?'^®^"^^°^  is 


ADD:  Hoom  (unenclosed)  between     ^, ..    t  -;,  .,^ 

columns  1  and  k  under  concourse 
connecting  Piers  D  and  E 

73^  sq.  ft.  ©  .1875      =  1137.63 
(New  Amount  of  Permit  =  12,234,38  month) 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  b"^  the  Public  Utilities  Commission 

.    ,  OCTOBtn  il 

at  Its  meeting  of  


Secretary  and  Assistant  General  Mand^r'' 


PUBLIC  UTIUTIIS  COMMiSSiOl^ 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

S'RESOLUTION  Nc^^TZllS^ 


RESOLVED,     That  this  Commission  hereby  approves  the  drawings  and  specifications, 
identified  as  Exhibit  "A",  submitted  by  Butler  Aviation,  whereby  said  Company, 
at  its  own  and  sole  expense  and  with  rental  credit,  the  amount  of  which  will  be 
finally  determined  by  this  Commission  at  a  later  date,  but  which  amount  shall  be 
$2^,000,  or  actual  cost,  whichever  is  the  lesser,  will  construct  aircraft  asphalt 
pavement  and  do  all  necessary  and  related  work  immediately  east  of  Plot  7-N  at 
San  Francisco  International  Airport;     said  drawings  and  specifications  having  been 
approved  by  the  Utilities  Engineering  Bureau;     and,  be  it  further 

RESOLVED,     That  this  Commission  hereby  authorizes  Butler  Aviation  to  proceed  with 
said  work;     and,  be  it  further 

RESOLVED,     That  this  approval  is" given  on  the  condition  that  this ' tenant 'of  City 
shall  take  all  reasonable  action  and  precautions  in  its  construction  contracts, 
and  on  the  job  to  insure  that  its  contractor  and  subcontractors  performing  the 
above  construetion  and  work  shall  not  unreasonably  delay,  or  interfere  with  or 
prevent,  the  construction  and  work  being  done  at  the  same  time,  in  the  same  general 
area  by  City,  and  that  if  such  condition  of  delay  or  interference  or  prevention  is 
brought  to  the  attention  of  this  tenant  by  City's  letter,  it  will  take  immediate 
positive  action  to  remedy  City's  complaint, 

is  sotig^  to  r^eoYer  the  wm.  of 
3  saustala^d  to  a  eertals  Water  D^pax^tment 

aoliislo,n  at  l^tii  ATemie  and  Sloat  Bouleva:rd 
bj  pa3rM©i^t  to  QlXrg  of  tii®  mm  of  ^313  •13; 


^.ie  'dity  At  tome  J  is  autixori^Bed  to  @3c©cute 
«  Oomission  aM  the  Oltj  aad  Gotrntj 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  

 OCTOBER  10  19B7     r\  ^ 


Se^rt^ry  and  Assistx^^^eneraX  'Manager 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  NO._J>±_i. 


RESOLVED,  That  on  recommendation  of  the  General  Manager 


of  Public  Utilities  Commission,  the  General  Manager  and  Chief 
Engineer  of  the  San  Francisco  Water  Department,  and  the  City 
Attorney,  this  Commission  approves  the  compromise,  settlement 
and  dismissal  of  that  certain  litigated  claim  entitled  City  and 
County  of  San  Francisco  vs.  Brian  M.  Farley,  Municipal  Court 
Action  No.  52'?579  wherein  it  is  sought  to  recover  the  sum  of 
$626.27         damages  sustained  to  a  certain  Water  Department 
1957  Chevrolet  in  a  collision  at  19th  Avenue  and  Sloat  Boulevard 
on  June  25,  1964,  by  pasnnent  to  City  of  the  sum  of  $313.1$;  and 
be  it  further 


EESOLVED,  That  the  City  Attorney  is  authorized  to  execute 


for  and  on  behalf  of  the  Commission  and  the  City  and  County  of 
San  Francisco  all  necessary  documents  relative  to  the  compromise, 
settlement,  and  dismissal  of  the  aforesaid  litigated  claim. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hyl^tkerPithlic.  Uiilitiesy^or^ 


at  its  meeting  of.  

 OCTOBER  10 


PUBLIC  UTILITIES  COMMISSIONS 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.^y—f|^(j0  '  ■■' 


'■'i^'  terras 

f .  a  53^" 

.j©cretary)^  of  certain 

RESOLVED,  That  this  Oommis si on  hereby        y^'. Alameda 
approves  collections ,  month  of  September  1967,  of.,  ....:. 
claims  for  damages  against  miscellaneous  debtors,!  rental 
San  Francisco  Water  Department,  in  amoimt  of  $878.44,  . 
per  list  dated  September  50,  1967- 


1  hereby  certify  that  the  foregoing  resolution  luas  adopted  by  the  Public  Utilities  Commission 

 ocroBER  10  im   


at  its  meeting  of-. 


Secretary  and  Assist^t  general  Manager 


PUBLIC  UTILITIES  Cq»MMI$$IO|l 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.. 


RESOLVED,  That  this  Commission  hereby  approves  the  terms 
and  conditions  and  authorizes  the  execution  of  a  530-Acre 
Grazing  and  Agricultural  Lease  to  John  M.  Perata   (copies  of 
which  lease  are  on  file  with  Commission's  Secretary)     of  certain 
Water  Department  property  located  in  the  Sunol  Valley,  Alameda 
County    (Water  Department  Drawing  No.  R-213),   for  a  period  of 
five  years,  commencing  November  1,   1967,  at  an  annual  rental 
of  $3, 052 « 80,  plus  one-quarter  share  of  all  crops  grown  on  the 
demised  premises. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 
at  its  meeting  of  


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  NcK 


the 

RESOLVED/  That  this  Commission  hereby  authorizes 
issuance  of  Water  Department  Revocable  Permit  covering 
use  and  occupancy  of  property  as  follows: 

To:        SAN  FRANCISCO  REGIONAL  OFFICE  :Jl.^' 

UNITED  STATES  POST  OFFICE  DEPARTMENT  .^y^^^" 

Permit  to  occupy  a  parcel  consisting  of  Lots  11, 
12,   30,   and  31  of  Assessor's  Block  6247,  City  and  County 
of  San  Francisco,   for  additional  parking  of  Post  Office 
Department  vehicles,  subject  to  a  monthly  consideration 
of  $50oOO,  payable  in  advance. 


It 


.are 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  PubUc  Utilities  Commission 


at  its  meeting  of. 


nCTQBFR  101967 


Secrmary  and  AssistanfOmeral  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  uillziMM. 


WHEREAS,  the  City  and  County  of  San  Francisco,  a  municipal 
corporation,  is  the  plaintiff  in  a  civil  action  for  damages  under  the 
Federal  Antitrust  Laws,  under  the  caption  "City  and  County  of 
San  Francisco  v.  United  States  Steel  Corporation,  Kaiser  Steel  Corpora 
ation.  American  Pipe  and  Construction  Co^,  ,  United  Concrete  Pipe  9^^" 
poration,  Uo^*  Industries,  Inc«,  Martin'-Marietta  Corporation^  Smlttn^ 
Scott,  Inc>,  Southwest  Welding  &  Manufacturing  Company,  Inc . ,  Southp" 
west  welding  &  Manutacturlng  Company,  and  Pipe  Linings,  Inco,"  in  the 
tJnited  States  District  Court  for  the  Northern  District  of  California, 
No.  43729;  and 

WHEREAS,  said  action  is  one  of  a  ntjmber  of  similar  actions 
brought  in  various  Federal  District  Courts  by  other  individuals,  in- 
cluding the  United  States,  the  States  of  California,  Hawaii,  Oregon 
and  Washington,  and  municipalities  and  local  public  agencies,  dis- 
tricts, and  publicly  and  investor  owned  utilities  and  corporations, 
which  cases  are  commonly  known  as  the  "Western  Pipe  Cases  ;  and 

WHEREAS ,  by  prior  resolutions  of  the  Commission,  settle- 
ments have  been  authorized  as  to  all  defendants  in  said  litigation, 
with  the  exception  of  American  Pipe  and  Construction  Co,  and  Pipe 
Linings,  Inc.,  (hereinafter  designated  "Remaining  Defendants");  and 

WHEREAS,  the  capacity  of  the  Remaining  Defendants  to 
respond  in  damages  is  considerably  smaller  than  the  claims  being 
prosecuted  against  them  by  the  plaintiffs  in  the  Western  Pipe  Cases, 
resulting  in  the  likelihood  that  said  defendants  will  be  unable  to 
respond  in  damages  as  to  all  claims  being  asserted  against  them;  and 

WHEREAS,  in  order  to  resolve  the  problem  of  American's 
limited  capacity  to  respond  in  damages  and  to  prevent  a  race  for 
priority  among  plaintiffs,  a  Compact  has  been  proposed  by  the  Plain- 
tiffs' Steering  Committee  in  the  Western  Pipe  Cases;  and 

WHEREAS,  the  purpose  of  said  Compact  is  to  allow  all  plain- 
tiffs (except  the  United  States,  which  cannot  be  a  party  thereto)  to 
share  ratably  in  judgments  or  settlements  obtained  agains  t  American 
(or  Pipe  Linings,  Inc.)  by  any  of  the  said  plaintiffs,  by  a  pooling 
arrangement  which  will  make  it  possible  for  all  plaintiffs  to  share 
in  the  proceeds  of  judgments  in  the  cases  selected  for  trial  and  in 
any  settlements  of  any  of  said  cases;  and 

WHEREAS,  said  Compact  constitutes  a  compromise  of  future 
claims  by  plaintiffs  as  to  priority  to  judgment  against,  or  execution 
upon  assets  of,  the  Remaining  Defendants;  and 

WHEREAS ,  adherence  of  the  City  and  County  of  San  Francisco 
to  said  Compact  is  in  the  best  interests  of  the  Commission,  the 
departments  under  its  jurisdiction,  and  the  City  and  County  of 
San  Francisco;  and 

WHEREAS,  the  law  firm  of  Ferguson  &  Burdell,  of  Seattle, 
Washington,  has  been  selected  by  the  Executive  Committee  set  up  under 
said  Compact  as  Lead  Counsel  for  all  plaintiffs  which  are  members 
thereof,  in  connection  with  the  preparation  and  trial  of  said  Western 
Pipe  Cases,  pursuant  to  the  terms  and  conditions  and  for  the  compen- 
sation specified  in  said  Compact; 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No  


NOW,  THEREFORE,  BE  IT  RESOLVED,  That  that  certain  form  of 
Compact  which  has  been  filed  with  the  Commission'' s  Secretary,  and  the 
terms  and  conditions  thereof,  including  the  employment  of  Lead 
Counsel,  be,  and  they  hereby  are,  approved;  and 

BE  IT  FURTHER  RESOLVED,  That  the  employment  of  said  law  firm 
of  Ferguson  &  Burdell  by  the  Executive  Committee  set  up  under  said 
Compact  is  hereby  ratified  and  approved;  and 

BE  IT  FURTHER  RESOLVED,  That  the  Commission  does  hereby 
authorize  the  General  Manager  of  Public  Utilities  to  execute  said 
Compact  on  its  behalf;  and 

BE  IT  FURTHER  RESOLVED,  That  this  Commission  hereby  respect- 
fully requests  the  Mayor  and  the  Board  of  Supervisors  to  appropriate 
for  payment  of  that  share  of  the  costs  aid  expenses  allocable  to  the 
departments  under  the  Commission,  the  sum  of  four  thousand  five 
hundred  dollars  ($4,500),  to  be  expended  according  to  the  terms  and 
conditions,  and  subject  to  the  restrictions,  of  said  Compact;  and 

BE  IT  FURTHER  RESOLVED,  That  this  Commission  hereby  further 
respectfully  requests  the  Mayor  and  the  Board  of  Supervisors  to  in- 
clude in  the  ordinance  approving  said  appropriation  that  the  percent- 
age of  the  recovery  to  be  paid  to  said  Lead  Counsel,  as  the  contrac- 
tor under  the  provisions  of  said  Compact,  is  hereby  authorized  in 
accordance  with  the  provisions  of  Section  4d  of  the  Annual  Appropria** 
tion  Ordinance, 


I  hereby  certify  that  the  foregoirig  resolution  was  adopted  by  the  PubUc  UtiUties  Commission 

«  its  meeting  of  OCTOBFff  101%7  


tary  and  Assi^am  Gerieral  Manager 


67-3904 


WHEREAS ^  on  Sunday  evening,  September  24^  1967^  a  private 
piaiie  crashed  on  the  remote  aiid  wooded  east  slope  of  Jfentara 
Ridge  near  Piiarcito®  Lake^  and 

l/fHEEEASy  tlirougk  aXerta@ss  mid  extraordlBary  attention 
to  duty  ^  v^atershed  Keeper  CarX  Matthes  discovered  the  aircraft 
during  the  early  laorning  of  Monday,  Septeaber  25tii?  and 

MHEREAS,  Mr,  Matthes  under  extremely  difficult 
cirGimstances  extricated  two  seriously  injured  passengers 
from  the  plane  for  transfer  to  Peninsula  Hospital  in  a  United 
States  Coast  Guard  lielicopter;  and 

MHEBEAS,.  after  tirie  foregoing  actions  by  Mr.  Matthes  he 
wa-s  assisted  by  Watershed  Keeper  Supervisor  Archie  ^ers? 
Watershed  Keepers  Clmrles  Cunningham,  Joseph  Reid^  John  0*Sh@a,  ■ 
Ernest  Katclies  and  Ephe  Bottimore,  Jr,  in  locating  a  seveiiteeii- 
year-"OM-"boy  who  liaci  left  the  plane  during  the  niglit  aad  was 
lost  J  and  in  guidisig  otaer  rescue  agencies  to^  the  scene  ^  aad 

WHERE^,  thQ  aforementioned  agencies^  as  well  as  owners 
of  the  piaae  have  ©Kpressed  to  the  San  Francisco  Water  Department  \ 
tiieir  praise  and  comiciendation  for  the.  actions  of  its  eiaployees  i 
and  tlierefore  be  it  -   ■  .  \ 


msOhVEDf  That  tkm  Public  Utilities  Comiaission  of  the 
City  and  Comity  of  San  Francisco  does  officially  thank  and 
commend  Carl  Mattiies,  Archie  Akers^  Charles  Cunningham,  Joseph 
Reid,  Joliii  O'Sliea^  Ernest  KatclieSi.  and  Ephe  Bottimcr©,  Jr.  for 
tlieir  extraordinary  attentioa  to  duty^  and  for  bringing  credit 
to  the  City  service i  and  he  it  further 

EESOLVED^  That  this  CoasmissioB-  requests  the  Secretary- 
and  Assistant  General  Manager  to  prepare  appropriate  copies 
of  tills  resolution  for  presentation  to  t'tm  aforementioaeci  man. 


PriiHiit 


Ma^or 


vice  President 


General  Manager  of 
Public  Utilities. 


"^mia'i'ssi'oner 


Coismi  s  s  i'cmer 


Gen  riigFr~T'T5Ie"f  Eng 
S,P.  Water  Departaent 


c5iSIiiI55ir 


OCTOBER  101967 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  fRANOiy^O 
RESOLUTSON  Noz!  .  


RESOLVED,  That  this  Conunission  hereby  authorizes 

the  attendance  of  two  members  of  the  Public  Utilities 

"  ns  of 

Commission  and  Municiual  Railway  staffs,  as  designated 

by  the  General  Manager  of  Public  Utilities,  at  the 

■   :  -    ■  "  "Tid.  David 

Annual  Conference  of  the  American  Transit  Association, 

.....         •  Park, 

October  22-26,  1967,  in  Atlanta,  Georgia. 

the  St  th@ 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  bv  the  Public  Utilities  Commission 

,  ,    '     ,  OCTOBER  10  iSiS 

at  Its  meeting  oj  :  


^^r^tary  and  Kssi^rd  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No._ 


RESOLVED,  That  this  Commission  approves  in  the 
amount  of  $800.00,  estimated  expenses  of  the  City  Attorney 
and/or  Deputy  City  Attorney  to  attend  the  depositions  of 
the  plaintiff  Thomas  J.  Wynne;  Raymond  L.  Milhouse,  M.D. , 
Bernard  E.  Finneson,  M.D.,  Harry  H.  Pote,  M.D. ,  and  David 
W.  Devon,  M.D.,  in  the  cities  of  Philadelphia,  Milmont  Park, 
and  Ridley  Park,  all  in  the  State  of  Pennsylvania,  in  the 
case  of  Thomas  J.  Wynne  vs.  Yellov7  Cab  Company,  a  corporation, 
Arthur  L.  Carter,  City  and  County  of  San  Francisco,  et  al. , 
Superior  Court  Mo.  562682. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 

« iu  .«.ng  of  OCTOBER  10J9SZ  ^  


Seeretary  and  Assista/nt  general  Manager 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 

)7 


RESOLUTJON  Nn.t>.  -J^ 


RESOLVED,     That  this  Commission  hereby  awards  to  D.  Zelinsky  &  Sons,  Inc., 
975  Bryant  Street,  San  Francisco,  California,  as  the  lowest  regular  and  respon- 
sible bidder,  on  the  basis  of  the  Base  Bid  and  Alternate  "A",  Municipal  Railway 
Contract  No,  524,  Painting  Eighth  Avenue  and  Geary  Substation,  in  the  amount  of 
$'^, 335* 00;     and,  all  other  bids  for  the  above -de scribed  work  are  hereby  rejected. 


I  hereby  certify  that  the  foregoing  resoltttion  was  adopted  by  the  Public  Utilities  Commission 

.    ,  OCTOBIH  10  i95? 

.'itt  Its  meeting  oj   — .  .  ^  ,  ; 


S^gretary  and  Asmtc^t  General  Manager 


PUBLIC  UTILiTIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

67"- 3908 . 


RESOLUTION  No.jL^ 


RESCX.VED,  That  this  Commission  hereby  requests  the  Mayor  to  recommsnd 
to  the  Board  of  Supervisors  Supplemental  Appropriation  to  provide  funds  to 
reflect  the  reclassification  by,  the  .Civil  Service  .Gpratuissipn  of  three 
positions  in, the  San  Francisco  Water  ^©ps^J^'^f^snt^.-igQ^g.  ^. 

.Appropriation  7.745o  1 10oOOO;^,:f §ij|panenij%lariq.a^ |11^5g0 

7o745a30oOOO   Wage3i46  Senior  CJJM^t:ex^oars^pheT 

fl82g76 

■:&nmnmt  Salaries  $4, 112 


I  hereby  certi;fy  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  

OCTOBER  101967        n  " 


Sicrei^ary  and  Assis^nt^eneral  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No.  ^  J'^'^-  f>'§(}^ 


RESOLVED,  That  this  Conimiss ion  hereby  requests  the 
Mayor  to  recommend  to  the  Board  of  Supervisors ,  supplemental 
appropriation  of  Airport  Operating  Fund  to  provide  funds  to 
reflect  reclassification  of  one  1446  Senior  Clerk  Stenographer 
position  to  ,a^  145p^^^rincipal  Clerk  Stenographer  as  follows: 

Appropriation  7.725.110.000  Permanent  Salaries  $4,312. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

OCTOBER  lots- - 


at  its  meeting  of^ 


Sficretary  and  Assisfarft  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.  M  ^  -i*£^'U' 


V/HEEEAS,  Under  proposed  1967-1968  Salary  'i'^'itlJltit 
Ordinance  Amendment,  it  is  required  that  one  (1)  > 
position  "be  reclassified,  effective  November  1,  1967, 
therefore  be  it  i*ff. 

RESOLVED,  That  this  Commission  hereby  requests 
the  Mayor  to  recommend  to  the  Board  of  Supervisors 
Municipal  Railway's  supplemental  appropriation 
request  for  ||6,780  to 

Appropriation  7.735. 130o002. 000  "Wages  - 
Miscellaneous  Employees". 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Pubhc  Utilities  Commission 
.at  its  meeting,  of  


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Nr..  ^  ^  '<-^i^.>.^^ 


RESCLVED,  That  this  Commission  hereby  requests  the  yayor  to  recommend 
to  the  Board  of  Supervisors  reclassificatication  of  one  position  of  B~40S 
General  Clerk  Stenographer  to  1446  Senior  Clerk  Stenographer  in  the  Utilitie 

Engineering  Bureau  as  recommended  by  the  Civil  Service  ComiTiission«  No 

\S ,  The  F:         ■  Utiiiv  iisic 
additional  funds  are  requested^ ■;as,.  tM®:;t'S  lm:;interdepartra^  positioQ,,^, 

and  is  financed  by  work  orders  from  other  Utility  departmentso 

I 

^  not 


I  hereby  certify  that  the  foregoing  resolution- wxis  adopted,  by  the.  Public  Utilities  Commission 

i«  men,.,  of  .  0CT0BER10t967  ^  ^ 


^ec^tary  and  Assip/€ctr)i  GeneraVManaot ; 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

 l-^  -*J^»^J-<^ 


WHEREAS,  The  Public  Utilities  Commission  of  the 
City  and  County  of  San  Francisco  has  successfully  conducted 
Neighborhood  Youth  Corps  Projects  since  the  summer  of  1965; 
and 

WHEREAS,  Departments  under  the  jurisdiction  of 
the  Public  Utilities  Commission  still  have  several  thousand 
acres  of  land  in  watersheds,  airport,  rights  of  way, 
reservoir  sites,  valve  lots  and  appurtenant  facilities 
locations;  which  lands  are  in  need  of  fire  protection, 
road  and  trail  maintenance,  drainage  improvements,  brush 
and  debris  removal,  planting  and  landscaping  for  soil 
erosion  control  and  beautif ication ,  which  work  is  not 
otherwise  contemplated  under  present  budget  restrictions, 
all  of  which  would  be  an  improvement  to  the  departments 
under  the  Public  Utilities  Commission,  and  definitely  in 
the  public  interest;  now,  therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  of 
the  City  and  County  of  San  Francisco  does  hereby  direct 
the  General  Manager  of  Public  Utilities  to  prepare 
supplemental  agreements  with  the  Neighborhood  Youth  Corps , 
Department  of  Labor,  for  the  extension  of  the  existing 
program  employing  out-of-school  enrollees  to  provide  useful 
employment  to  youths  from   impoverished    areas  to  a  total 
enrollment  of  140,  with  the  extended  agreements  to  terminate 
February  28,  19  68,  and  be  it  further 

RESOLVED,  That  the  Public  Utilities  Commission 
request  the  Board  of  Supervisors  to  authorize  the  preparation 
of  supplemental  agreements  to  the  Neighborhood  Youth  Corps 
Projects,  with  the  understanding  that  the  City's  contribution 
will  be  limited  to  the  funds  previously  appropriated. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  OCTOBER  10  ^^^^ — 


and  AssistdntA^eneral  Manager 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Resolution  No.  67-0891-MR 

RESOLVED,  That  on  recommendation  of  the  General  Manager 
of  Public  Utilities,  the  General  Manager,  Municipal  Transit  System, 
the  General  Claims  Agent  thereof,  and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  Municipal  Railway. 


Claimant 

Non-litigated  Settlements 

SC    John  Linton  Dise 

TC    Alice  McAlpine 

MC    Ida  Yarb rough 

MC    Mary  Frances  Grumpier 


Date  of  Accidents 
April  14,  1967 
January  13,  1967 
June  1,  1967 
December  6,  1966 


Settlements 
$  1,800.00 

3,000.00 
750.00 

1,800.00 


Litigated  Settlements 

MC    Laura  More land 

TC    Kochi  Ishizaki 

dba  Yamato  Sukiyaki  House 

CC    Beverly  D.  Contreras 
TC    Pauline  Young 
TC    Mary  E.  Lucero 


January  4,  1966  1,000.00 

February  12,  1967  523.49 
(Property  Damage) 

July  28,  1966  2,250,00 

February  14,   1966  650.00 

October  22,  1965  3,000.00 


Judgments 
None 


APPROPRIATION  NO.  7.735.804.000 


$14,773.49 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  its  meeting  of  October  10,  1967. 


Secretary  and  Assistant  General  Manager,  Administrative. 


1 


0 


H  E  T  C  H 


H  E  T  C  H  Y 


WATER 


SUPPLY 


POWER 


AND 


UTILITIES 


ENGINEERING 


BUREAU 


MEMORANDUM 


TO: 


JAMES  K.  CARR 

General  Manager  of  Public  Utilities 


DATE:    October  10,  1967 


FROM: 


ORAL  L.  MOORE 
General  Manager 


SUBJECT:    MONTHLY  REPORT  ON  ACTIVITIES  OF  THE  DEPARTMENT 

HETCH  HETCHY  PROJECT 
Highlights 

On  October  6,  1967  a  ground-breaking  ceremony  was  conducted  at  the  site  of  the  New 
Don  Pedro  Dam  on  the  Tuolumne  River  approximately  35  miles  east  of  Modesto. 
Comments  on  the  historic  significance  of  the  New  Don  Pedro  Project  and  its  impact 
on  the  economy  of  the  areas  it  will  serve  within  the  Turlock  and  Modesto  Irrigation 
Districts  and  the  City  and  County  of  San  Francisco  and  its  service  area  were  made 
by  officials  of  the  Districts  and  the  City.    Vice  President  Thomas  F.  Stack  presented 
the  remarks  on  behalf  of  the  Public  Utilities  Commission. 

This  $100  million  project  will  be  under  construction  for  approximately  four  years. 
It  will  firm  up  irrigation  and  power  requirements  of  the  Districts  and  will  furnish 
the  City  the  additional  storage  required,  on  an  exchange  basis,  to  meet  its  needs 
and  those  of  its  service  area  for  at  least  the  balance  of  this  century. 


-1- 


Water  conditions  on  the  Hetch  Hetchy  Project  are  excellent  for  this  time  of  year. 
Following  is  a  summary  of  water  conditions: 

Storage  in 

Capacity  in  Acre  Feet  on  Per  Cent  of 

Reservoir  Acre  Feet  October  6,  1967  Capacity 

Hetch  Hetchy               360,400  301»246  84 

Lake  Lloyd                  268,800  209,559  78 

Lake  Eleanor                 27,100  25>402  94 

656,300  536,207 

During  the  month  of  September,  Moccasin,  Dion  R.  Holm,  and  Robert  C,  Kirkwood 
Powerhouses  generated  43,650,000,  64,218,000,  and  54,444,000  kilowatt-hours 
respectively,  for  a  total  of  162,312,000  kilowatt -hours,  having  a  value  in 
excess  of  $1,135,000. 

HETCH  HETCHY  ENGINEERING 


Robert  C,  Kirkwood  Powerhouse 


Relative  to  deficiencies  reported  by  Mr.  John  Parmakian,  consulting  engineer  for  the 
City,  the  contractor  has  offered  to  construct  a  number  of  improvements  to  the  bypass 
valve  and  energy  absorber.    The  proposal  is  being  evaluated. 

New  Moccasin  Powerhouse 

Lloyds*  Register  of  Shipping  in  Japan  has  reported  completion  of  manufacture  of  the 
turbines  for  the  New  Moccasin  Powerhouse, 

Repave  Cherry  Access  Road 

Two  bids  were  received  on  September  28,  1967  for  Hetch  Hetchy  Contract  No,  402, 
Repave  Cherry  Access  Road,  Jones  Point  to  Cherry  River  Bridge,    The  low  bid  of 
$83,688,00  was  submitted  by  the  George  Reed,  Inc.  of  P.  0,  Box  548,  Sonora, 
California.    High  bid  was  $95,110.00.    Award  of  contract  to  the  low  bidder  has 
been  recommended, 
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Reconstruction  and  Replacement  Projects 

Plans  and  specifications  for  the  following  contracts  are  in  progress: 

Estimated  Cost 

HH-396      Installation  of  Diversion  Tube  Liner,  Moccasin  Reservoir  $55,000 

Htt-400     Replacement  of  Gaging  Station  Below  0*Shaughnessy  Dam  $20,000 

HH-403     Replace  Dead-End  Clamps,  Transmission  Lines  $25,000 

HH-405     Repave  Streets,  Lower  Moccasin  Village  $12,000 

Hfr  407      Underground  Distribution  System,  0' Shaughnessy  Dam  $75,000 

AIRPORT  ENGINEERING  •  ; 


Federa,l  Aviation  Administration 

A  meeting  was  held  with  FAA  and  Airport  management  on  expediting  execution  of  Grant 
Agreements  in  order  to  commit  Federal  funds  to  SFIA  projects. 

For  fiscal  year  1966-67,  FAA  has  made  a  tentative  allocation  of  $1,294,632  to  the 
City.    Grant  Agreement  for  this  work  must  be  completed  by  December,  1967,  Part 
of  the  work  covered  in  this  grant  offer  depends  on  determination  of  whether  City 
will  relocate  Taxiway  B. 

A  tentative  allocation  of  $155,527  has  been  made  for  fiscal  year  1967-68,  This 
work  must  be  under  Grant  Agreement  by  June  30,  1968  or  sooner. 

Industrial  Waste  Program 

Both  the  north  and  south  oxidation  ponds  have  been  monitored  weekly  to  insure  com- 
pliance with  the  Regional  Water  Quality  Control  Board's  discharge  standards.  The 
north  pond  continued  to  perform* satisfactorily. 

Some  work  was  necessary  on  the  South  Canal  to  eliminate  an  effluent  by-pass  condition 
which  had  lowered  the  efficiency  of  the  South  Pond.    This  work  will  be  completed 
shortly. 
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Continuing  spot  inspections  by  the  UEB  staff  of  Airborne,  American  Airlines,  Avis, 
Barrett,  Flying  Tiger,  Hertz,  Pacific  Air  Lines,  P.S.A.,  Pan  American,  Slick, 
Trans  World  Airlines,  and  United  Airlines  facilities  re-affirmed  the  need  for  a  con- 
tinued tenant  industrial  waste  monitoring  program. 


Bids  Received 


Contract  No. 


A-495 


A- 505 


Title 

Relocation  of  Roads  to 
Parking  Garage 

Asphalt  Paving  and  Sidewalk 


No.  of  Bids 


Low 
$48,280 


High 


No  bids  submitted,  Readvertised 
with  bid  date  of  October  19,  1967. 


Tenant  Construction 

Airborne  Freight 
American  Airlines 
American  Airlines 
Atlantic  Richfield 

Flying  Tigers 

Interstate  Hosts 


Pacific  Airlines 
Pacific-PSA-Delta 
Pacific  Southwest 
Shell  Oil  Company 
Standard  Oil 
Trans  World  Airlines 
United  Airlines 


Western  Airlines 


New  Building  Construction,  Plot  lOB 

New  Air  Freight  and  Office  Building 

Storage  Additions,  Maintenance  Base 

Aviation  Fuel  Line  Installation 

Plot  3-D  Development,  Fill,  Foundation  Tanks 

Modn,  to  Hangar,  Plot  17 

Asphaltic  Paving,  Plot  17 

Remodel  of  Employees  Cafeteria 

Alterations  to  In-Flight  Kitchen 

New  Entrance  Doors,  In-Flight  Kitchen 

Additions  of  Hangar  Doors  -  Plot  11 

Alterations  in  Room  20  of  Central  Terminal 

Enlargement  of  Departure  Room 

Satellite  No.  1  -  Conference  Room  in  Hangar 

Identification  Sign-Satellite  Plant 

Alterations  to  Ticketing  Area,  Wiring 

Modn.  to  Hangars  1  and  2,  Building  3 

Pier  C,  Fuel  Hydrant  Relocation 

Expansion  of  Hangars  10  and  11 

Blast  Fence,  Gate  21 

New  Power  Center,  Plating  Shop 

Remodel,  Gate  Rooms  21  and  27 

Relocation  of  Partitions,  Pier  F 

Maintenance  Base  Facilities,  Plot  12 

Construction  of  Concrete  Pads 

Additions  and  Modns.  Pier  F  and  FF 


r 


MUNICIPAL  TRANSIT  SYSTEM  ENGINEERING 
8th  Avenue  and  Geary  Substation 

Four  (4)  bids  were  received  on  September  21,  1967  for  Municipal  Railway  Contract 
No,  524,  Painting  8th  Avenue  and  Geary  Substation,    The  low  bid  of  $4,335  was  sub- 
mitted by  D.  Zelinsky  &  Sons  of  San  Francisco.    High  bid  was  $12,000.    Award  has 
been  made  to  the  low  bidder. 

Reconstruction  and  Replacement  Projects 

A  field  inspection  was  made  of  the  turntables  at  the  Washing ton -Mason  Cable  Carbarn 
and  at  Bay  and  Taylor  Streets  during  the  morning  hours  of  September  20,  1967  to 
determine  the  scope  of  the  repairs  and  reconstruction  required.    Inspection  of  the 
cable  tension  carriages  was  also  made. 

Design  of  the  new  cable  tension  carriage  sheaves  and  the  automatic  lubrication  and 
temperature  monitoring  system  are  in  progress. 

Muni  management  has  approved  the  scheduling  and  repaving  sequence  for  the  trolley 
bus  yard  at  Presidio  Avenue  and  this  contract  will  be  expedited  for  bid  calls. 

Visitors'  Facilities,  Washington-Mason  Cable  Carbarn 

Plans  and  specifications  for  MR-539,  Visitors*  Facilities,  Unit  No,  2,  Washington- 
Mason  Cable  Carbarn,  were  completed  and  transmitted  to  the  Commission  for  approval 
and  bid  call. 

UEB  staff  is  cooperating  with  Muni  management  and  the  Public  Service  Director  in 
performing  all  necessary  work  on  Unit  No.  1  in  preparation  for  the  dedication 
ceremonies  to  be  held  during  the  first  part  of  November. 


-5- 


Bay  Area  Rapid  Transit  District 

BARTD  contractors  continued  to  submit  plans  for  the  relocation  of  Muni  facilities 
on  the  Montgomery  Street,  Powell  Street,  and  Civic  Center  Stations,  which  were 
reviewed  and  returned  by  UEB  staff. 

UEB  staff  members  attended  a  meeting  with  other  public  and  private  utilities  at 
BARTD  headquarters  relative  to  two  plans  proposed  for  the  Davis  Street  Station. 
Engineering  review  and  cost  estimates  for  the  two  plans  were  requested  by  BARTD 
but  no  work  authorizations  from  BARTD  have  been  received  for  this  work  and  City 
funds  are  limited. 
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CITY  AND  COUNTY  OF  SAN  FRANCISCO 
John  F,  Shelley  -  Mayor 


MINUTES  OF  PUBLIC  UTILITIES  COMMISSION  MEETING 


October  17,  1967 

Room  282  -  City  Hall 
2s00  p«m. 


COMMISSIONERS 
Thomas  P.  White,  President 
ThoSc  Fo  Stack,  Vice  President 
Oliver  M,  Rousseau 
Richard  No  Goldman 
Joseph  I.  Kelly 


GENERAL  MANAGER  OF  PUBLIC  UTILITIES 

James  Jo  Finn 

SECRETARY  AND  ASSISTANT 
GENERAL  MANAGER,  ADMINISTRATIVE 


James  Ko  Carr 


DEPARTMENTS 


BUREAUS 


Municipal  Railway 
Hetch  Hetchy  Project 
Airport  Department 
Water  Department 


Public  Service 
Accounts 

Utilities  Engineering 
Personnel  &  Safety 
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Call  to  Order;  2; 10  p.m. 

Presents  Commissioners  Thos.  F.  Stack,  Oliver  Rousseau, 

Richard  N.  Goldman,  Joseph  I.  Kelly 

Absents  Commissioner  Thomas  P.  White 

Commissioner    Thomas  F«  Stack,  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Joseph  I.  Kelly. 


Approval  of  the  minutes  of  the  regular  meeting  held  October  10,  1967 
was  put  over. 

On  motion  of  Commissioner  Rousseau,  seconded  by 
Commissioner  Goldman,  the  following  resolution 
was  adopted  t 

Approving  Schematic  Design  Documents  for  Market 
Street,  Powell  Station  Plaza  and  Civic  Center 
Station  Plaza,  dated  September  22,  1967 

Votes     Ayes -Commissioners  Stack,  Rousseau, 
Goldman,  Kelly 
Absent-Commissioner  White 


On  motion  of  Commissioner  Rousseau,  seconded  by 
Commissioner  Goldman,  the  following  resolutions 
were  adopted: 

Travel  Expense  Voucher  -  Wesley  F,  Getts  -  $500. 
trip  to  Boston,  Montreal  and  New  York  - 
September  13-19,  1967 

Travel  Expense  Voucher  -  Dale  H.  Fearn  -  $388.25 
trip  to  Boston,  Massachusetts  -  September  10-14, 
1967  -  Airport  Operators  Council 

Authorizing  tenant  work  -  construct  a  sheet  metal 
shop  training  room.  Building  No.  15  -  United  Air 
Lines  -  Estimated  cost  $1,000. 

Revoking  space  permit  to  Airport  Animal  Shelter, 
Inc.,  under  Resolution  No.   18,882,  dated 
January  20,  1959 

Amending  Space  or  Use  Permit  issued  Slick  Airways 
under  Resolution  No.   67-0249,  dated  April  4,  1967 

Bid  call.  Contract  AD  No,  494— Installation  of 
Flexible  Pipe  Connections,  South 
Terminal,  San  Francisco  International 
Airport.     Estimated  cost,  $20,000. 

Contract  WD  No.  1298— Laying  of  48-inch 
Steel  Main  in  Army  and  Hampshire  Streets 
Peralta  and  Potrero  Avenues.  Estimated 
cost,  $164,754.00 


RESOLUTION 

NOo 


67-0929  M 


67-0913  H 

67-0914  A 

67-0915  A 

67-0916  A 

67-0917  A 
67-0918 
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Votes     Ayes-Coiranissioners  Stack,  Rousseau, 
Goldman,  Kelly 
Absent-rCommissioner  White 

On  motion  of  Commissioner  Rousseau,  seconded  by 
Commissioner  Goldman,  the  following  resolutions 
were  adopted: 

67-0919    W  Attendance  at  the  48th  Conference  of  the  California 

Section  American  Water  Works  Association  in  Los 
Angeles,  California,  October  24-28,  1967 

67-0920    W  Revocable  Permit  to  Pacific  Gas  and  Electric 

Company 

67-0921    W  Authorizing  payment  of  judgment  against  Water 

Department  in  favor  of  Fay  Improvement  Company, Inc- 

67-0922    W  Settlement  of  Claim  against  Water  Department  - 

favor  of  Pacific  Telephone  and  Telegraph  Company  - 
in  the  amount  of  $793.11 

67-0923    W  Approving  payment  of  claims  -  Water  Department  - 

month  of  September  1967  -  amount  of  $350.78 

67-0924    W  Completion  of  Water  Department  Contract  No.  1296  - 

The  Lowrie  Paving  Company,  Inc.,  San  Francisco, 
Excavation  and  Repaving  for  Water  Service  Renewals 
in  amount  of  $42,422.19 

67-0925    W  Revocable  Permit  to  Stanley  Byrne  D.B.A.  Cypress 

Gardens  "A" 

Votes     Ayes-Commissioners  Stack,  Rousseau, 
Goldman,  Kelly 
Absent-Commissioner  White 

On  motion  of  Commissioner  Rousseau,  seconded  by 
Commissioner  Goldman,  the  following  resolutions 
were  adopted? 

67-0926    M  Approving  write-off  of  uncollectible  accounts 

receivable,  compromises  and  collections  of  damage 
claims  -  Municipal  Railway  -  month  of  September 
1967 

67  -0927    M  Approving  payment  of  claims  -  month  of  September 

1967  -  Municipal  Railway  -  Revolving  Fund  - 
$24,716,30 

67-0928    M  Approving  estimated  expenses,  amount  $350  for 

taking  of  deposition  in  Omaha,  Nebraska  relative 
to  damage  claim  -  October  27,  1967  -  Municipal 
Railway 

67-0913-MR  Approving  payment  of  claims  against  the  Municipal 

Railway  -  total  amount  $6,085.16 

Votes     Ayes-Commissioners  Stack,  Rousseau, 
Goldman,  Kelly 
Absent-Commissioner  White 

Copies  of  the  above-adopted  resolutions  are  on  file  in  the  office  of 
the  Secretary  and  Assistant  General  Manager  of  the  Public  Utilities 
Commission. 
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Presentation  by  joint  venture  of  John  Carl  Warnecke  and  Associates 
and  Mario  J,  Ciampi  and  Associates  of  Schematic  Design  Documents 
for  Market  Street,  Powell  Station  Plaza  and  Civic  Center  Station 
Plaza,  dated  September  22,  1967,  was  made  a  special  order  of  business. 

Mr.  Edward  Murphy,  Project  Manager  of  the  Transit  Task  Force,  then 
read  the  following  statement; 

"By  way  of  introduction  to  the  presentation  today,  I  might 
say  that  the  joint  venture  consultants,  Mario  J.  Ciampi 
and  Associates  and  John  Carl  Warnecke  and  Associates,  on 
August  1,  1967,  made  a  progress  report  presentation  to  the 
Public  Utilities  Commission  on  the  Market  Street  design 
including  the  plaza  areas  at  BARTD's  Powell  Station  and  the 
Civic  Center  Station.     Since  the  August  presentation,  the 
schematic  design  plans  have  been  modified  in  a  relatively 
minor  degree  as  a  result  of  operational  criticisms  made  by 
the  staffs  of  the  various  City  departments.     Now,  today,  we 
are  asking  approval  of  the  Schematic  Design  Plans  for  Market 
Street  and  the  Civic  Center  and  Powell  Plazas  so  that  planning 
can  advance  to  the  next  stage — the  preparation  of  preliminary 
plans . 

"The  staff  of  the  Public  Utilities  Commission  has  made  comments 
and  recommendations  on  bus  stops,  bus  shelters,  street  surface 
material,  the  elimination  of  overhead  lines  on  Market  Street, 
the  relocation  of  the  turntable  at  Powell  and  Market  Streets, 
and  utility  relocation  policy.     All  of  these  matters  will  be 
studied  in  greater  detail  and  resolved  in  the  next  stage  of 
the  Market  Street  design  study. 

"The  requested  action  of  the  Public  Utilities  Commission  today 
is  to  approve  the  Schematic  Plans  for  Market  Street,  the  Powell 
Station  Plaza  and  the  Civic  Center  Station  Plaza  with  the  under- 
standing that  further  studies  on  location  of  bus  stops,  design 
of  bus  shelters,  type  of  street  surface  material,  the  relocation 
of  the  turntable  at  Powell  and  Market  Streets,  the  removal  of 
overhead  wires  on  Market  Street,  and  the  placement  of  any 
utility  relocations  will  be  undertaken  in  the  next  phase  of  the 
study  and  presented  to  the  Public  Utilities  Commission  for  review 
and  approval. 

"Now,  I  would  like  to  introduce  Mr.  Mario  J.  Ciampi  and  Mr.  John 
Carl  Warnecke  to  make  the  presentation." 

Messrs,  Warnecke  and  Ciampi  then  presented  plans  delineating  the 
placement  of  trees,  sheltered  bus  loading  areas,  turn-outs  for  buses 
and  loading  bays  for  trucks  and  cabs,  35*  sidewalks,  plaza  areas. 

Mr,  Ciampi  stated  that  they  were  careful  to  see  that  the  trees  did 
not  interfere  with  traffic  signals,  and  Mr.  Warnecke  added  that 
having  two  rows  of  trees  in  certain  portions  of  the  street  will  give 
Market  Street  a  unique  quality.     He  went  on  to  say  that  there  was  a 
problem  in  relationship  to  the  utilities  in  widening  the  sidewalks, 
and  that  the  solution  to  this  will  require  time  and  further  study  and 
will  be  in  the  next  stage  of  the  study. 

Mr.  Ciampi  then  showed  a  plan  of  a  typical  intersection  at  Beale  and 
Fremont  Streets,  depicting  trees,  loading  bays  and  lighting,  pointing 
out  that  the  traffic  signals  would  be  clearly  seen.     He  further  stated 
that  at  bus  stop  areas,  shelters  would  be  provided  which  would  add 
to  attractiveness  of  the  street  and  will  be  related  to  surface  and 
subsurface  transit. 
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Messrs.  Warnecke  and  Ciampi  explained  at  some  length  the  proposed 
design  for  the  improvement  of  the  surface  of  Market  Street. 

Several  of  the  Commission  members  expressed  concern  about  tree  lo- 
cations in  relationship  to  buildings,  sidewalk  areas,  and  underground 
utilities . 

Commissioner  Goldman  expressed  concern  about  the  width  of  Market 
Street  and  the  ability  of  the  proposed  design  to  efficiently  handle 
transit  and  automobile  traffic. 

Commissioner  Stack  pointed  out  that  the  Board  of  Supervisors,  in  a 
policy  declaration,  directed  that  the  design  include  35  foot  sidewalks » 
This  determined  the  width  of  Market  Street  and  reduced  it  to  four 
moving  traffic  lanes. 

Both  Mr.  Ciampi  and  Mr.  Warnecke  pointed  out  the  desirability  of 
making  Market  Street  a  transit  and  pedestrian  street.     They  felt  it 
was  necessary  to  preserve  and  promote  the  economic  and  esthetic 
character  of  the  street.     They  both  stated  that  adoption  of  the 
proposed  design  would  make  Market  Street  one  of  the  world's  "great" 
streets . 

Commissioner  Goldman  again  expressed  some  reservations  about  the 
width  of  Market  Street,  but  he  was  assured  by  all  present  that  this 
was  a  policy  matter  previously  determined  by  the  Board  of  Supervisors, 

After  further  discussion,  Mr.  Carr  said  he  was  not  recommending 
approval  of  the  schematic  plans  until  he  received  some  answers  to 
the  questions  raised  in  his  letter  of  October  10,  1967  with  regard  to 
such  items  as  bus  stops,  bus  shelters,  street  surface  and  existing 
Market  Street  lines  of  the  Municipal  Railway. 

He  stated  he  was  opposed  to  any  scheme  that  would  force  the  shutdown 
of  the  cable  car  system  for  a  period  of  six  months. 

He  also  asked  for  answers  to  questions  contained  in  his  letter  of 
September  28,  1967,  regarding  problems  connected  with  tree  planting, 
subsidewalk  areas  and  relocation  of  utilities. 

If  these  questions  can  be  properly  answered  and  the  problems  solved, 
then — and  then  only — would  he  bring  the  rem.aining  policy  questions 
to  the  Commission  for  their  consideration. 

Mr.  Murphy  then  explained  that  the  Commission  would  have  wide  latitude 
for  approval  or  disapproval  of  the  preliminary  plans  which  would  be 
more  definitive  on  all  of  the  questions  raised  by  Mr,  Carr. 

Mr.  Carr  stated  that  in  connection  with  the  schematic  drawings,  the 
Commission  has  no  conflict  with  the  consultants.     The  questions 
brought  up  were  internal  ones  relating  to  the  Commission's  operations 
that  have  to  be  answered. 

On  a  motion  by  Commissioner  Rousseau,  seconded  by  Commissioner  Goldman 
Resolution  No.  67-0929  was  passed  approving  the  Schematic  Design 
Documents  for  Market  Street,  Powell  Station  Plaza  and  Civic  Center 
Station  Plaza  dated  September  22,  1967,  subject  to  General  Manager  of 
Public  Utilities  recommendations  as  set  forth  in  his  letters  of 
October  10  and  September  28,  1967 


It-k-ltifie* 
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With  regard  to  Resolution  No.  67-0918,  Mr.  Moore  explained  that  the 
land  around  the  building  was  settling,  and  therefore,  because  of  this 
condition,  it  is  necessary  to  put  in  flexible  connections  for  all 
utilities. 


****** 


While  discussing  Resolution  No,  67-0920,  Commissioner  Kelly  asked  if 
staff  had  formulated  a  policy  regarding  overhead  lines. 

Mr.  Carr  said  that  no  policy  had  been  set.     Various  parts  of  the 
United  States  have  been  holding  conferences  on  this  problem  but 
the  Public  Utilities  have  no  funds  to  attend  these  conferences  so 
our  staff  is  not  represented. 

He  further  stated  that  staff  will  try  to  put  together  a  basic  set 
of  rules  regarding  undergrounding  overhead  lines  and  bring  it  to 
Commission  for  a  policy  decision. 


****** 


Regarding  Resolution  No.  67-0928,  Mr.  William  F,  Bourne,  Public 
Utilities  Counsel,  said  this  is  a  prayer  for  $50,000,  and  involves 
a  collision  between  a  driver  and  a  Municipal  Railway  bus  at  Clement 
Street  and  Park  Presidio.    The  former  bus  operator  now  lives  in 
Shambaugh,  Iowa,  and  our  representative.  Deputy  City  Attorney,  Patrick 
Kelly,  will  meet  him  in  Omaha,  Nebraska,  to  take  this  deposition. 

****** 


Communications  s 
None 


****** 


General  Manager  of  Public  Utilities  Calendar  Items; 

Mr.  Carr  called  attention  to  a  letter  which  was  reported  in  the  San 
Francisco  Chronicle  of  Tuesday,  October  17,  1967,  from  Mayor  John  E. 
Shelley  to  the  Board  of  Supervisors,  with  regard  to  the  fact  that  the 
Finance  Committee  allowed  only  a  six  months •  budget  for  the  Parking 
Authority,  which  mentioned  the  assumption  of  the  Parking  Authority's 
responsibilities  by  the  Chief  Administrative  Officer  and  the  Public 
Utilities  Commission. 

Mr.  Carr  said  that  this  is  an  area  under  the  Charter  where  the  decision 
is  up  to  the  Mayor.     He  reported  to  the  Mayor  that  if  the  Public 
Utilities  Commission  was  charged  with  the  responsibilities  of  the 
Parking  Authority,  approximately  the  same  number  of  people  would  be 
needed,  at  least  in  the  beginning. 


****** 


67-387 


Mr,  Carr  announced  that  next  week  there  would  be  a  presentation  of 

the  alternative  Municipal  Railway  Transit  Plans  being  developed 

by  the  Public  Utilities  Commission  and  the  City  Planning  Commission. 

Mr.  James  Jo  Finn,  Secretary  and  Assistant  General  Manager,  stated 
that  a  special  meeting  will  be  held  with  the  City  Planning  Commission 
on  this  at  2^00  P.M.,  Tuesday,  October  24th. 

Mr.  Carr  stated  further  that  the  purpose  of  the  meeting  will  be  to 
shov/  what  our  progress  has  been  with  these  alternatives.     He  said 
Mr.  Dwyer  is  v^orking  with  the  Controller's  office  on  possible  revenues 
and  ways  of  finemcing  the  development  of  these  plans.     However,  there 
are  certain  problems  involved  and,  therefore,  we  need  the  comments 
of  the  Commissioners  on  these  during  the  joint  meeting. 


Roll  Calls 

Commissioner  Goldman  said  that  he  would  like  a  list  of  Municipal 
Railway  Claims  over  the  last  several  years  in  order  to  make  compari- 
sons on  the  amount  paid  out. 


Messrs.  Joseph  Leone,  President  of  the  United  Federation  of  Post 
Office  Clerks  and  Lou  Maunupau,  First  Vice  President,  requested 
permission  to  speak  on  the  lighting  and  sidewalks  at  the  Airport. 

Mr.  Leone  stated  that  there  are  no  street  lighting  facilities  on  the 
roads  from  the  new  Post  Office  installation  to  the  bus  stop,  a 
distance  of  about  three  blocks.     He  asked  for  some  sort  of  simple 
emergency  lighting. 

Mr,  Maunupau  said  that  he  thought  that  this  had  been  resolved,  that 
he  had  spoken  to  Commissioner  White  on  this  over  the  telephone,  but, 
evidently,  nothing  has  been  done.     He  said  that  the  Post  Office  has 
a  great  many  women  employees,  and  that  lack  of  lighting  is  a  potential 
hazard  for  them. 

Commissioner  Stack  said  that  this  matter  would  be  referred  to  the 
General  Manager  of  the  Airport  for  such  action  as  can  be  taken. 


Commissioner  Rousseau  was  excused  at  3s 25  P.M. 


****** 


****** 


THEREUPON  THE  l^iEETING  ADJOURNED. 


67-388 


I 

PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  Ni^^^^-^S^^.  .3 

RESOLVED,  That  this  Commission  hereby  approves  Traveling  Expense  Voucher 

as  follows: 

|500«00  expenses  of  Wesley  F«  Getts  5212  Principal  Civil  Engineer  - 
Utilities  Engineering  Bureau,  incurred  on  trip  to  Boston,  Montreal  and 
New  York,  September  13  to  19,  1967  to  inspect  Rapid  Transit  Facilitieso 


and 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 


at  its  meeting  of- 


OCTOB£Rl? 


PUBLIC  UTILITIES  COMMISSION 

CiTY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Ma€p  ^.i^l  J  .-^ 


RESOLVED,  That  this  Commission  hereby  approves  the  following 

-^^"MVelins  Expense  Voucher:  ■'^       United  Air  Lines,  whereby 

■-.;-i  d  CoTmsD-v  ^  at  its  mra  ax- .  expense  and  without  rental  credit, 

Incurred  on  trip  to  Boston,  ,J;|a,^,sachus,et|;s^^ 

_  at         Fr.'mcifi'co  Tttter^'Stflcrisl 

^Mrport  ,Opera,tprs..  Council,  Annual  Meeting  September  ..IQ. 

tlirough  14,  1967: 

t«  fxo^lwr  •t^^M"  iiir^port.  Assistant;,  G  Planning  and 

|.T:«?otTO    ^evelopmep^^,, jp?^3.e  H,.  J'earn.,.^  ^-^^^  eoadltion  that  this 

g  jcb  to  iicitur®  th^t  its  contractor 
^bow.  €oastr»  ■.    ■  -=  and  work  shall 
:  are  wi  th  or  th«  eo5>,st:nsc.tioti 

,  dcme  a^t  the  s«m«t  tinm,  iisi  tb«s  bbxab  gmm&l  area  by  City, 
'    ^     •  5>rewnti©3a  is 

,  ::.r,  it;  will  take 

■-:  tm  r»e-d?  Gitti^*®  e«: 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 
at  Its  meeting  of.  v  •#  1  w  u  u  i  1  j.  ^ 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
SESOLUTION 


RESOLVED,  That  this  Commission  hereby  approves  the  drawing, 
identified  as  Exhibit  A,  submitted  by  United  Air  Lines,  whereby 
said  Company,  at  its  own  and  sole  expense  and  without  rental  credit, 
will  construct  a  sheet  metal  shop  training  room  and  do  all  related 
and  necessary  work  on  the  ground  floor  of  Building  No,  15  at  the 
United  Air  Lines  Maintenance  Base  at  San  Francisco  International 
Airport;  said  drawing  having  been  approved  by  the  Utilities  Engineer- 
ing Bureau  subject  to  notations  marked  thereon;  and,  be  it  further 

RESOLVED,  That  this  Commission  hereby  authorizes  United  Air  Lines 
to  proceed  with  said  work;  and,  be  it  further 

RESOLVED,  That  this  approval  is  given  on  the  condition  that  this 
tenant  of  City  shall  take  all  reasonable  action  and  precautions  in  its 
construction  contracts,  and  on  the  job  to  insure  that  its  contractor 
and  subcontractors  performing  the  above  construction  and  work  shall 
not  unreasonably  delay,  or  interfere  with  or  prevent,  the  construction 
and  work  being  done  at  the  same  time,  in  the  same  general  area  by  City, 
and  that  if  such  condition  of  delay  or  interference  or  prevention  is 
brought  to  the  attention  of  this  tenant  by  City's  letter,  it  will  take 
immediate  positive  action  to  remedy  City's  complaints 

ii  If  iS),  ''Sat  this  Commimion  hereby- 

..c-i  of  tfce  eff^ctiv*  date  set  forth  a^ov@  that  certain 

:dt''previousi^  Ismim^  to  Airport  texjaal 
■ ■     ■■•■  ■■^ lS,d82  adopted 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  0CT0BEB47  t9B7 


PUBLIC  UTILITRiS  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  NO-C^*^""""-^^^-^ 


IlESOLVEID,  That  this  Commission  approves  the  terras  end, 

conditions  and  authorizes  the  issuance  of  the  following  Airport 

Space  or  Use  Permit ,  ^ .  .   .        „  . .   , ,      ^  . 

ilxck  Airways,  A  Dxvxsxon  of  iiiri.xft  Lriterno.ti.oaaJ-, 

Permittee:         Gray's  Airport  minimal  Shelter  -         ;  ,^r'>- 

'pril.  4,  190/ » 

.rpte«^  Jul  J  IS^  19^0  m  foxlowss 
Space:  Approximately'^  13,600  square  feet  of  unpaved  area 

located  adjacent  to  Hoad  R-IZ  and  V/est  of  Cargo 

Building  No ,3  per  Drawing  SFA-83. 

Monthly  Consideration:    S136.00  ,  -o-^  ^  .---yt-^Q 


;*yu  mo* 

Effective  date:  As  determined  by  Airport  General  Manager 


BE  IT  FUmiS  HESOIlVSD,  That  this  Commission  hereby 
terminates  as  of  the  effective  date  set  forth  above  that  certain 
Airport  Space  or  Use  Permit  previously  issued  to  Airport  Animal 
Shelter,  Inc.  under  authority  of  Hesolution  No,  l8,882  adopted 
January  20,  1939 •  ^  nti-v  ^  '^^£. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilitiss-'Comynission 
at  its  meeting  of  .  ^  0  C  T  Q  B  7  1967  ^^f^' 


iec^etary  and  Assm<mt  General  Manager 


PUBLIC  UTiLITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  Nd^Ll  


liBSOLVED,  That  this  Commission  does  hereby  approve  amending, 
effective  November  1,  196? »  those  certain  Airport  Space  or  Use  Permits 
previously  issued  to  Slick  Airways,  A  Division  of  Airlift  International, 
Inc.  luider  authority  of  iiesolutions  Nos,  67-02^9i  adopted  April  4,  196?, 
and  66-0569 1  adopted  July  19,  I966  as  folloii/s: 

Permit:    67-0249:  ■^^■'^  "^exUina.!  -  Installation  of 

— —      —  loath  Terminal  #  Sa^n 

Building  C-03,  Plot  17 

•v a; -—Laying  of  48-inch  steel  mair- 

Hooms  108,  108.1,  109,  109.1,  110  -  1,586  sq,  ft,  .15=  51237.90 
Hooms  208,  209,  209.1,  212.1,         -  1,392  sq.  ft.  @  .15=^  $208.80 

$446.70  r?]o< 

(New  amount  of  Permit  67-0249=  5|1,273.45) 


Permit :  66-1 


DELgTE; 

Building  G-03,  Plot  17 

Kooras  114,  114.1,  116,  116.1,  117,  II8, 

119.1  -  1,110  sq.  ft.  @  .15=  I^l66<»50  mo, 

(New  amount  of  Permit  66-0589=  1222. 60) 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utihties  Comviission 


at  its  meeting  of- 


OCTOBER 


Secretary  and  Assistant  General  Manager 


PUIUC  UTILITIES  COMMISSION 

i<GITY  AND  COUNTY  Of  HAN  FRANCISCO 
RESOLUTION  NO._£-7  -  0  918.  '^^ 


ar»c  awthoriifc'^  two 


.•ci-s  of  Calif crnia 


RESOLVED,  That  this  Coromission  approves  plans 
and  specifications,   and  hereby  authorizes  Bid  Call: 


AD  Contract  No.   494-"-South  Terminal  -  Installation  of 
Flexible  Pipe  Connections,   South  Terminal,  San 
Francisco  International  Airport. 


WD  Contract  No.  1298 — Laying  of  48-inch  steel  main 
in  Army  and  Hampshire  Streets,  Peralta  and  Potrero 
Avenues . 


I  hereby  certify  that  tM  f driving  resdliiticfn  WM  Mooted  By  fke  Public  Utiitttirs' Cdmmiisif:b^' 


act  its  meeting  of. 


OCTOBER  17 m 


xtetary  and  /(smtant  General  Markiger 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No  6' /'"'■■■ -1^  j -9 


RESCLVED,  That  this  Commission  hereby  approves  and  authorizes  two 
staff  members  of  the  San  Francisco  Water  Department  as  designated  by  the 
General  Manager  of  Public  Utilities  to  attend  4St^  -Conference  of  California 
Section  American  Water  Works  -i^ssociation  at  Los  Angeles,  California  from 
October  24th  to  October  28,  1967, 

•—■  i.^  : 


■  * 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  h\>  the  Public  Utilities  Commission 

«    ™ee«ng  of  OCTDBFRJ 7^'7 


Fmuc  UtlLXtm  COMMISSIOH 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  '/""'■■}fiZO 


^mt  of  tlm  jmi^wnt  tn  the  Bmmnt 

RESOIjVEDj,  That ,  this  .  C.QiEt|i4.ss,ion  here-fei^^^^st  on 
authoriz'e's'  issuan'(i"e  ' of  Wat  er  Department'  "  "'  "  " 
,^      Revocable  ,  Permit  Q^oyerlnQ        ,Q.^d  29 
-  ^  ^bf-  property  as'^fblloi^s':  ^    -  '  » 

196:    '  ^  i-^im  micmc  '^ildn'%:£mfS%Mmi 


r^ilie  .across, .-H^tchT^Jfeliolriy.  B^5k^J^i»STfia;aip^il4n:e^ 
■  ^i-ght' bf  way  being '  northwest eirly  of  the 


^    ^         intersection,  ot,. Edison  Way.  and  1:2th: :Avenue>^^ 
aam^^K^^  -^^'IfedWObd  Cityl  "^-^uboect  to  a  $75.00  permit'  fee. 

Stmet  oia •^llQ^esaS3^e^:  6^,  ,1964«  or  i:.  ::.-;r^ ;  :r■■Je,■i:• 


i  herehy  c^ftify  that  thi  fofi^oing  tesoluUm  was  adopted  hy  th6  Pub/ie  Vtilitiis  Comfnission 


at  its  ineeting  of- 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

.RESOLUTION  N ^7'""  -ll^ 

RESOLVED,  That  pa3niient  of  the  judgment  in  the  amount 
of  $2, 722 o 89,  and  costs  of  $18,00,  together  with  interest  on 
the  total  amount  at  the  rate  of  7%  per  annum  from  August  29, 
1967,  is  hereby  authorized  in  that  certain  action  entitled  - 
Fay  Improvement  Company,  Inc«  v«  City  and  County  of  San  Francisco, 
Municipal  Court  No,  579479,  which  said  action  arose  out  of 
damages  resulting  from  a  water  main  break  at  20th  Avenue  and 
Lawton  Street  on  November  6,  1966.  of  $793»llj  in  settiement  cf 

claim  against  the  S-an  Francisco  Water  Departnient ,  arising 

> 

fyyom  damage  to  clainiant^s  property  on  w'uly  2  65  196  7  ,  at 
-L  • :   7  Harke t  S t re e  t ,  S an  Franc  i s  co ,  Gal  i  f  o rn i a » 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 
at  its  meeting  of   0  C  1  U  S  jjl  \'i  ■■  ' 


keretary  and  j^sistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  NoP  ^  -^JbJf^t^^ 

RESOLVED:     That  on  recommendation  of  the  General 
Manager  of  Public  Utilities,  the  General  Manager  and  Chief 
Engineer,  San  Francisco  Water  Department,  and  the  City 
Attorney,  this  Commission  approves  and  hereby  requests  the 
Controller  to  draw  warrant  in  favor  of  Pacific  Telephone  and 
Telegraph  Company,  in  the  amount  of  $79  3,11,  in  settlement  of 
claim  against  the  San  Francisco  Water  Department,  arising 
from  damage  to  claimant's  property  on  July  25,  1967,  at 
1452  Market  Street,  San  Francisco,  California. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

«  i«  m«.mg  of  OCTOBER  li 


ecretary  and  Assjestant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  f  f^J^  FRAf^tCl^^ 

RESOLUTION  No.___  


RESOLVED,  That  this  Commission  hereby  approves,  in  accordance  with  Resolution 
Noo  16527,  adopted  July  I6,  1956,  payment  of  claims  in  the  amount  of  $350»78,  made 
by  the  San  Francisco  Water  Department,  month  of  September  196? ,  per  Revolving  Fund 
Voucher  No©  2613© 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 

aM«™e«,„gof  OCTOBER  17  1957   ^ 


/Se^etary  and  Assy^jnt  General  Manager 


I 


i 

I 

!         •  . ' '  '■- 

i 

[ 

1 
! 


PUBLIC  UTILITIES  COMMiSSiONtt 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  NoB!2zZ^)3ZA':f 


RESOLVED,  That  this  Commission    -  ' 
accepts  the  work  as  satisfactorily 
completed;  approves  Debit  Modification 
of  contract  in  the  amount  of  $1,605.25; 
approves  Pinal  Payment  in  amount  of 
$42,422.19;  in  favor  of  The  Lowrie 
Paving  Co.,  Inc.  under  V/ater  Department"'' 
Contract  No.  I296,  Excavation  and 
Repaving  for  Water  Service  Renewals.'"'^ 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 

of  OGTosERnissy  ^  ^ 


Seg^tdry  and  AssistMn 0enera\ iAanaoer: 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FII^ANCiSOO 
RESOLUTION  No3£J   .^Ji^ 


RESOLVED,  that  this  Commission  hereby 

authorizes  issuance  of  Water  Department  Revocable  i:;,x 

Permit  covering  use  and  occupancy  of  property 
as  follows:  tjy  days  past  due 

TO:     STANLEY  BYRNE  d, b, a»   CYPRESS  GARDENS  "A" 

Permit  to  occupy  a  portion  of  Bay  Division 
Pipeline  NOo  3  right  of  way  for  landscaping  and 
children's  play  area  purposes,  said  portion  being. q 
Parcel  209  located  westerly  of  Escuela  Avenue, 
Mountain  View.     Subject  to  a  $75.00  permit  fee,  ise 
plus  payment  of  taxes  and  assessments  on  the 
real  property. ail w?^^  a'.ov:,tL  .^eml         :.967»  as 


i  430,00 

1^000,66 


1967 »  tor  payment  of  damage 
•'•  ••  '-'  s  against  iriiscelXaBeou^^ 
4»  per  i:I  oer  5, 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.t  its  mc«mg  of  PCrQB£rri7  1967^/n  , 


Se^tJry  and  Assistaiit  (General  Mdrwgtfr 

^7 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  NO. 


RESOLVED,  That  this  Gominission  on  the  recommendation 
of  the  General  Manager  of  Public  Utilities,  Department  Managers 
and  the  Gity  Attorney,  approves  the  write-off  of  uncollectible 

accounts  receivable  which  are  more  than  ninety  days  past  due 

■..6,  1956,  p-.  of  clBum  l;a  i-uuou;-' 

and  the  adjustment  of  accounts  receivable,  per  the  following: 


Municipal  Railway,  month  of  September,  1967,  per 
list  of  Octob¥i^-''3',  1967  14-9.08 

J.; 

RESOLVED, ^  That  this  Commission  approves  compromise 
settlements.  Municipal  Railway,  month  of  September,  1967,  as 
follows : 

iLMOUNT  COMPROMISE 
DEBTOR  BILLED        ;  ■  SETTLEMENT 

Othello  Saulsbury,  SPo  I525o70  $  430,00 

Albertine  Launius  58.22  44.57 

Arons  Building  Wrecking  Go.  I,099o05  1,000.00 

Jesse  Taylor  579.60  453 o 60 

112,260.57  ^  $1,928.17 

and,  be  it  further 

RESOLVED,  That  this  Commission  hereby  approves 
Collections,  month  of  September,  1967,  for  payment  of  damage 
claims  which  the  Municipal  Railway  has  against  miscellaneous 
debtors,  amount  S4,480o04,  per  list  dated  October  3,  1967. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  

6CT0  8FR  17  196?       ^|  a  ^ 


ecrktary  and  AssidarA  General  "bAanager 

U 


PUBLIC  U¥li.lTICS  eOMMISSIOM 

CITY  AND  COUNTY  OF  SAN  FRANCSSCO 


RESOLUTION  f>inrp  /—''vJrM^-^ 


■  fmfB  Ccr^Mii^ifSiom  of 

RESOLVED,  That  this  Commission  hereby 
approves,  in  accordance' wi^Il  Resolution  M'if*'  16,527,'^ 


..c , 


Ltltg 


adopted  July  16,  1956,  payment  of  claims  in  amount 
of  $2i,fl6«50,  made  by  t£e  Mimicipal'Ra^^^^  of 
September,  1967,  per  Revolving  Fund  Payment  Requests  Jios,  ' 


2203,  2204,  2207,  2221,  2225,  22'25,  2238,  2239,"  2244, 
2248,  2250,  '2252','  2254,  2255, "2256,'  2257 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 
at  its  meeting  of  


—7^ 


ecfetary  and  As^tant  General  "Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No — 


BE  IT  RESOLVED,  that  the  Public  Utilities  Commission  of 
the  City  and  County  of  San  Francisco  hereby  approves  the  request 
of  the  City  Attorney  that  he  or  one  of  his  deputies  take  the 
deposition  of  Dali^ii,  Carver,  a  former  bus  operator,  now  residing 
in  Shambaugh,  Iowa,  in  Omaha,  Nebraska,  on  or  about  October  27, 

1967,  in  Superior  Court  Action  No.  556726,  entitled  "Ellen  Gljmn  v. 

I i ties  Commi.ssxon  on  the  Market  Street  ciesian.?.  axic 

City  and  County  of  San  Francisco,"  and  said  Commission  further 
authorizes  an  appropriation  in  the  sum  of  $350.00  to  cover  the 
expenses  that  may  be  incurred  in  the  taking  of  said  deposition. 


28  and  t,  10>  1967^ 

.rti  1,  -  'Traasit  Task  Force, 

If;  xxii^  CstJE-'fe  g   'iiiieraf  ore  i>*s  i,*- 

'j^'^^OTr         -chat  t'-.  ,.  h^rp'h^^''^.^'p2:  : 

■^n  Dv:        .   }:.  for  Market  ,  the 


t    « ■  . 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

«  its  ™e«.ng  of  nCTOBFR  1719S7 


'etary  and  Assistav.t  General  Manager  "  • 


PUILIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  •AN  FRANCISCO 
RESOLUTION  No._g  7  .*Q_9  2-9  - 


WHEREAS,  Mario  J.  Ciampi  and  Associates  and  John^ 
Carl  Warnecke  and  Associates,  a  joint  venture,  have  been'  ^f^ 
retained  as  consultants  to  the  Transit  Task  Force  of  the"""  ^ 
City  and  County  of  San  Francisco  for  the  design  of  Market 
Street  and  plazas  at  Bay  Area  Rapid  Transit  District  Stations 
along  Market  Street;  and'^::"*,  *:^r^.Cf 'J^/^^,-^:^ 

WHEREAS,  the  Transit  Task  Force  and  consultants, 
on  August  1,  1967,  made  a  progress  report  to  the  Public 
Utilities  Coinmission  on  the  Market  Street  design;  and 

■^^^feEREi^i>''5n  October        ^'1967,  ^  thd  Transit  TasJI''^*^^M 
Force  in  company  vjith  the  consultants,  made  a  presentation 
of  the  preliminary  Schematic  Design  Documents  for  Market-^-'' 
Street,  the  Powell  Station  Plaza  and  the  Civic  Center 
Station  Plaza  to  the  Public  Utilities  Commission;  and-^*'^^ 

WTHEREAS,  the  Public  Utilities  Commission  apprbve(i 
said  Schematic  Design  Documents  with  the  reservations  set 
forth  in  the  letters  of  September  28  and  October  10,  1967, 
addressed  to  Mr.  Edward  I.  Murphy  of  the  Transit  Task  Force, 
by  James  K.  Carr,  General  Manager  of  Public  Utilities, 
regarding  tree  planting  and  location  of  utilities  on  Market 
Street,  bus  stops,  bus  shelters,  street  surface.  Market 
Street  transit  lines  and  cable  cars;  now,  therefore  be  it 

RESOLVED,  that  this  Commission  hereby  approves- 4) 
said  Schematic  Design  Documents  for  Market  Street,  the 
Powell  Station  Plaza  and  the  Civic  Center  Station  Plaza, 
dated  September  27,  1967,  subject  to  the  aforesaid  reserva- 
tions which  point  out  that  questions  relating  to  certain 
vital  utility  services  remain  unanswered  by  the  Consultants 
and  Transit  Task  Force. 


r  t,  ,.,,,l-,,.      ...j,;,^;^,,  ^j;,^  fo-r-^n-nivr'y  <'^»^rv!^^r:lf,-^r^   n'«  f.'AO'f^'^f^'l  h'"  f'' »  PubUc  Utilities  C^' iv. 


at .  ji^js  nteeti njg  ■  .o/-__   0  c  t  ob  e  r  1 7  ,    1 9  67. 


^ep-etary  and  Ass^t^t  Gener^  VimAgtr 


PUBLIC  UTILITIES  COi^iiMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


Resolution  No.  67-0913-MR 

RESOLVED,  That  on  recommendation  of  the  General  Manager 
of  Public  Utilities,  the  General  Manager,  Municipal  Transit  System, 
the  General  Claims  Agent  thereof,  and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  Municipal  Railway. 


Claimant 

Non-litigated  Settlements 
CC  Richard  E.  Lobedan 
TC  MSry  Y.  Ow 
MC    Phillip  Sunseri 


Date  of  Accidents 
June  23,  1967 
March  29,  196  7 
January  20,  1967 


Settlements 
$  608.50 
750.00 
2,500.00 


Litigated  Settlements 
MC  Morley  H.  Shapiro 
MC    Louise  Cutler 

CC    Robert  Hodgkins 


December  3,  1965  810.00 

June  1,  1964  666.66 
(Co-defendant  to  pay  $1,333.34) 

January  19,   1965  750.00 
(Including  Property  Damage  of 
$50  deductible  collision  insurance 
coverage.) 


Judgments 

None   

Appropriation  No.   7,735.804.000  $6,085.16 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  its  meeting  of  October  17,  1967 


Secretary  and  Assistant  General  Manager, f  ^dminist] 


.ve 


GENERAL  OFFICER- 
FILE  COPY  ' 

DATE 


September  28,  I967 


Mr.  Edward  I.  Murphy 

Transit  Task  Force 

1182  Market  Street 

San  Francisco,  California  94102 


Re:    Tree  Planting  on  Market  Street 


Dear  Sin 


Reference  Is  made  to  your  letter  dated  September  7* 
1967,  to  which  you  attached  for  my  review  and  comments  a 
letter  from  the  City's  Urban  Design  Consultants  recommending 
that  future  utilities  be  located  37  from  existing 

property  lines  on  Market  Street,  \ 

i  ■ 

Reference  is  also  made  to  a  letter  (which  was  not 
officially  transmitted  to  me)  dated  August  22,  I967, 
addressed  to  you,  from  the  same  consultants  recommending 
that  all  abandoned  utilities  in  the  proposed  sidewalk  zone 
be  removed. 

Discussions  with  other  utilities  indicate  that  the 
street  irt.dth  between  the  new  curb  alignment  id.ll  not  be? 
sufficient  to  accommodate  all  utilities.    Each  utility  - 
requires  a  certain  minimum  working  clearance  between  adjacent 
structures  and  thus  it  appears  to  be  physically  impossible 
to  place  all  the  required  utilities  in  the  roadway  area. 

To  relocate  the  recently  laid  water  main  on  the  south 
side  of  Market  Street  between  the  station  areas  would  require 
approximately  $200,000,  and  it  is  doubtful  that  space  is 
available.    Also,  it  is  estimated  that  to  physically  remove 
all  abandoned  Water  Department  facilities  in  the  proposed 
sidewalk  area  would  require  an  expenditure  of  approximately 
$300,000. 


1 


If 


Mr»  Edward  I.  Murphy  -2-  September  28,  I967 


Prior  to  the  Installation  of  these  new  water  mains 
in  the  locations  mentioned  above,  meetings  were  held  with 
the  staff  of  the  Director  of  Public  Works  and  with  your 
staff  concerning  the  best  location  for  these  new  pipes. 
At  that  time  no  information  was  available  concerning  the 
areas  required  for  tree  planting  or  sidewalk  furniture. 
The  new  mains  were  placed  in  the  only  available  space,  near 
the  existing  curb  line.    Fortunately,  the  work  caused  a 
minimum  of  disruption  of  traffic. 

The  installation  of  permanent  water  mains  on  both 
sides  of  Market  Street  in  the  station  areas  have  been 
incorporated  into  a  future  BMiTD  contract.    If  a  37-foot 
sidewalk  zone  is  created  it  will  be  necessary  to  request 
BARTD  to  make  the  necessary  changes  in  their  plans  and 
specifications  to  install  the  permanent  facilities  outside 
of  the  sidewalk  zone  mentioned  in  your  letter.  However, 
the  San  Francisco  Water  Department  presently  does  not  plan 
to  relocate  the  existing  main  between  stations  on  the  north 
side  of  Market  Street. 

Your  attention  is  also  directed  to  the  "Path  of  Gold" 
lighting  facilities  and  the  conduit,  pull  boxes  and  other 
appurtenances  necessary  thereto.    The  removal  of  this  utility 
conduit  to  the  suggested  new  zone  would  place  a  very  substan- 
tial cost  directly  upon  the  taxpayers. 

While  I  feel  that  all  utility  companies  should 
cooperate  in  every  way  to  encourage  the  improvement  and 
beautification  of  Market  Street,  any  request  to  relocate 
facilities  outside  the  proposed  sidewalk  zone  would  cause 
serious  traffic  problems,  now  and  in  future  operations,  and 
the  substantial  expenditures  by  the  utilities  would  not 
preclude  continuing  damage  to  the  new  sidewalk  where  the 
owners'  piping  or  the  utilities  services  require  installationj 
maintenance  or  repair.    It  must  be  clear  that  a  beautified 
Market  Street  will  bring  new  tenants  who,  will  require 
utility  services* 


■t  .1 . 


1 


Mr.  Edward  I.  Murphy 


-3- 


September  28,  1967 


;      I  strongly  recommend  that  utility  facilities  have 
access  to  all  necessary  underground  space,  whether  substreet, 
subsidewalk  or  in  subsidewalk  basement.    I  further  suggest 
that  the  consultants  be  required  to  design  new  sidewalk 
pavement  to  permit  access  to  these  facilities  by  means  of 
removable  slabs  or  plates.    If  this  is  not  feasible,  then 
the  concrete  mix  could  be  standardized  so  that  each  utility 
disrupting  the  sidewalk  area  could  economically  replace 
this  concrete  with  an  identical  color  and  texture. 


Very  truly  yours. 


James  K.  Carr 

General  Manager 

of  Public  Utilities 


JKCtJEKtsan 


cot    James  K.  Carr  (w/encs.) 
Oral  L»  Moore  (w/encs.) 
Arthur  H.  Frye,  Jr. (w/encs.) 
File  (3)  City  Distribution  Division 


; '  t:r, 
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APPROVED  D/VT 


Ht»  Edward  I*.  Murphy 


-2" 


October  10.  1967 


STTtEET  SURFACE 

"Non-skid"  material  should  b©  usod  for  the  street  surface* 
espociall/  with  anticipated  troo  do  foliation  in  the  area. 

The  sidewalk  arsa*  particularly  in  the  vicinity  of  the  bus 
stops,  should  be  siaooth  so  that  passongors may  board  and 
alight  safely,-  :■■  i-^^  - 

■mANSXT  SYSTEM       /  ' 

Market  Street  Lines—  :  ■ 

Hie  elimination  of  overhead  linos  on  Marlcot  Street  (which  has 
the  concurrence  of  the  Technical  Advisory  Co!nmittee)  requires 
the  substitution  of  98  notor  coaches  for  peak  sdiodules  on 
Lines  No.  S,  6,  7,  8,  and  21,  plus  10  spares  (10%),  or  a  total 
of  108  Biotor  coaches.  ,      ?  , 

Cab  le  Cars  and  Powell  Street    .  ' ' 

The  relocation  at  the  turntable  at  Powell  ^  Market  will  cause 
ft  shutdown  of  cable  car  service  for  a  period  of  at  least  six 
months.    We  oppose  aay  cliango  v^ich  would  result  in  shutting 
.  down  San  Francisco's  historic  and  popular  cable  car  operation* 


It  is  stated  on  Page  8,  "Powell  Street  is  designed  as  closed 
to  all  but  emergency  yehiclesj  and  reconstructed  as  a  pedes-, 
trian  sal i;*^ ;  This  should  be  revised  to  include  cable  cars* 


■£7  j; 


^9 


Very  truly  yours,. 


■Jamos  K.  Carr ■  ': 

General  ^{anager  of  Publio  Utilities 


JKC:WA:eon 


bcc:    V.  W.  Anderson  (3) 
0.  L.  Moore  ' 


OCi  II   c)  ni  m 


— — — ^— r 
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tire  cobA 

^    (3£MEBVr  -ObblCE 


October  U,  1957 


The  Honorable 

The  Board  of  Si^ervloora 

235  City  Hall  ; 
San  Francisco,  California 

Gentlemen:  .   ,  . •  ■  ■ 

In  reviewing  the  1967-58  budget  for  the  Parking  Authority 
I  approved  $36,U26  for  the  operating  needs  of  this  department.  The 
amount  I  approved  was  reduced  to  $17,360  by  your  Honorable  Board 
thereby  allowing  funds  which  were  sufficient  to  finance  this  depart- 
ment for  a  period  of  only  six  months.    The  department  has  now  submitted  ' 
a  request  for  the  deleted  funds  in  order  that  it  be  financed  for  the 
entire  fiscal  year  and  I  am  in  favor  of  the  restoration  of  these  funds. 

The  Chief  Administrative  Officer  and  the  Manager  of  Utilities 
have  both  indicated  that  full  assumption  of  the  duties  and  responsi- 
bilities of  the  Parking  Authority  by  either  would  require  an  equivalent 
amount  of  funds.    In  the  case  of  the  Chief  Administrative  Officer  such 
function  would  be  handled  through  the  Real  Estate  Department  and  this 
department  has  stated  that  assumption  of  this  activity  would  require  a 
minimum  of  two  additional  enployees  at  an  annual  cost  in  excess  of 
$20,000,    This  would  cover  routine  functions  only  and  provision  would 
still  have  to  be  made  for  a  substitute  hearing  body  with  its  attendant 
costs.    Additionally,  should  these  functions  be  assigned  to  the  Ihiblic 
Utilities  Corrsnlssion  there  could  be  a  possibility  of  a  conflict  of 
Interest  if  it  wore  to  administer  both  a  public  transit  system  and  the 
Parking  Authority. 

In  essence  it  is  not  an  economical  move  to  dissolve  the  Parking 
Authority  which  presently  operates  on  a  minimal  budget  if  the  duties  and 
responsibilities  are  to  be  continued.    It  has  already  been  determined  that 
parking  Is  a  public  purpose  and  there  is  no  diminution  of  this  requirement. 

It  appears  that  the  present  method  of  a  central  agency  to  clear 
and  coordinate  matters  relating  to  parking  is  the  most  practical  and  pro- 
ductive way  of  handling  this  situation  and  I  am,  therefore,  recommending 
the  approval  of  these  requested  funds  by  the  Parking  Authority, 

With  evejcy  beet  wish,  i:  am 

Sincerely  yours. 


Ji:iM:db 


John  r.  Shelley 
Mayor  j 


October  17,  1967 


TO:  MR.  JAMES  K.  CARR 

General  Manager  of  Public  Utilities 


FROM:  V.  W.  ANDERSON 

General  Manager 

San  Francisco  f4unicipal  Railway 


SUBJECT: 


SAN  FRANCISCO  MUNICIPAL  RAILWAY 
MONTHLY  REPORT 


PASSENGER  TRAFFIC  AND  REVENUE 

REVENUE  PASSENGERS: 

1967  1966  Difference 


July  12,463,582  12,089,730  +  373,852  +  3.09 

August  12,749,411  12,724,344  +    25,067  +0.20 

September  12,217,134(1)  12,131,004  +    86, 130 (T)  +0.71 

The  following  comparative  information  is  taken  from 
the  most  recent  available  statistics  from  the 
American  Transit  Association. 

July  1967:    Average — Cities  over  500,000  population  -  1.28 

Average--All  City  Transit  Systems  -  1.85 

PASSENGER  REVENUE: 

1967  1966  Difference 


% 


July  1,744,708  1,720,599  +  24,109  +  1.40 

August  1,812,429(T)  1,808,811  +  3,618(T)  +  0.20 

September  1,709,967(T)  1,697,951  +  12, 016 (T)  +  0.71 

(T)  Tentative 


i 
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REVENUES  AND  EXPENDITURES 

Adult  fare  passenger  revenue  for  the  first  three  months  of  fiscal  year  1967-1968 
was  0.76%  more  than  for  the  corresponding  period  last  year.    Total  revenues  for 
the  period  from  July  1,  1967,  through  September  30,  1967,  were  $263,166  more  than 
budget  estimates,  and  total  expenditures  during  the  same  period  were  approximately 
$3,830  less  than  budget  estimates. 

MARKET  STREET  SUBWAY  CONSTRUCTION 

The  work  on  the  temporary  ''shoe-fly"  track  in  the  Powell  Street  Station  area 
has  been  completed.    Track  connections  with  the  regular  Market  Street  tracks 
was  accomplished  between  7:00  p.m.  Friday,  September  15,  and  inidnight  Sunday, 
Septem.ber  17.    During  this  period  streetcars  were  turned  back  at  11th  §  Market, 
and  shuttle  coaches  operated  between  Van  Ness  Avenue  and  East  Bay  Terminal. 
Motor  coaches  were  substituted  for  trolley  coaches  on  Line  No.  30  during  this 
period  to  increase  maneuverability  when  crossing  the  construction  site  at  4th  ^ 
Market . 


STREETCAR  AND  BUS  STOPS  --  MARKET  STREET 

Due  to  the  subway  construction  projects  it  has  been  necessary  to  relocate  and, 
in  some  instances,  to  eliminate  passenger  stops  on  downtown  Market  Street. 

An  improvement  in  identification  of  stops  has,  however,  been  effected  to  assist 
transit  patrons.    At  streetcar  loading  islands  sigi  s  have  been  attached  to 
trolley  span  wires  reading,  for  example,  'CAR  STOP--NEXT--VM  NESS.'  Black 
lettering  is  used  on  a  yellow  background.    Appropriate  signs  are  also  placed 
at  bus  stops.    The  feasibility  of  placing  bus  stop  signs  on  span  wires  where 
they  can  more  readily  be  seen  is  also  being  explored. 

A  weekly  report  is  being  submitted  to  the  General  Manager  of  Public  Utilities, 
with  copies  for  distribution  to  the  Commissioners,  outlining  the  regular  streetcar 
and  coach  stops  on  Market  Street  east  of  Van  Ness  and  the  temporary  changes  in 
effect. 


IMPROVEMENTS  TO  Vmi  PROPERTY 

Work  is  continuing  on  the  program  to  improve  the  appearance  of  the  Municipal 
Railway  properties.    The  following  projects  are  proceeding  satisfactorily: 

Contract  521  -  Sandblasting  and  Painting  -  Washington-Mason  Cable  Car  Barn 
(Completed) 

Contract  498  -  Cable  Car  Barn  Visitors'  Facility 

Contract  516  -  Concrete  Floor  Topping  at  Ground  Floor  of  Cable  Car  Barn. 
(A  large  section  is  being  redone  at  the  contractor's  expense  because  of 
the  new  material  not  adhering  to  the  base.) 
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Contract  513  -  Kirkland  Yard,  Operations  Buildin;:^,  Gilley  Room--Acoustical 
Treatment . 

Contract  512  -  Fencing,  Roofing,  and  Repairs  at  Ventilation  Shaft  cf  Twin 
Peaks  Tunnel 

Contract  519  -  Exterior  Painting  24th      Utah  Garage,  Stevenson  Street  Sub- 
Station,  Bryant  Street  Substation  and  Warehouse. 

Refinishiii(7  of  two  benches  located  in  front  of  f!unicipal  Railway  office 
at  2600  Geary  (Completed.) 

NEW  DRAINAGE  SUMPS 

Two  new  drainage  sumps  have  been  installed  between  the  inbound  and  outbound 
streetcar  rails  at  Ocean  and  Ashton  and  connected  same  with  6"  pipe  t*-^  the 
main  sewer  at  that  location.    This  work  required  nne  week's  time  of  a  full  track 
crew.    The  work  was  required  because  of  continuous  complaints  of  excessive  pool- 
ing of  rainwater  in  this  area  during  the  winter  months. 

TROLLEY  PROJECTS 

Forty-one  hundred  feet  of  4/0  trolley  on  the  outbound  track  between  Eureka  and 
Forest  Hill  were  replaced.  This  section  of  trolley  was  severely  worn,  and  the 
work  was  done  on  the  Muni's  regular  planned  preventive  maintenance  schedule. 

Two  trolley  poles  were  installec',  tcgether  with  the  necessary  guy  wires  and 
changes  in  trolley  lines,  at  Mission  and  Spear  Streets  in  conjunction  with  the 
construction  '^f  the  new  building  at  that  location.    The  work  was  done  by  Muni 
forces  at  the  ccntract'-r ' s  expense.  ^ 

Two  new  trolley  poles  were  installed,  together  with  the  necessary  rearrangement 
of  trolley  and  guy  wires,  in  conjunction  with  the  new  sidewalk  rearrangement  cn 
Fillmore  Street  between  Geary  and  Post  Streets  for  the  building  being  erected 
at  that  location  as  part  of  the  Japanese  Cultural  Center.    This  work  was  done 
under  work  order  from  the  Department  of  Public  Works. 

HYDE  CABLE  STRAND 

At  11:15  p.m.,  Friday,  Septem.ber  29,  the  Hyde  line  cable  suffered  a  major  strand 
extending  from  North  Point  to  Greenwich  on  the  inb'^und  track.    This  occurred  in 
the  m.ain  hoC.y  of  the  cable  and  was  not  in  the  vicinity  of  the  splice.  There 
was  a  short  shutdovm  of  the  cable  car  system  to  remove  the  Hyde  cable  from  the 
propulsion  machinery.    Crews  worked  all  nioht  and  until  9:00  a.m.  on  Saturday, 
September  30,  removing  the  strandec^  secticn.    Rather  than  shutting  down  the 
other  cable  lines  for  five  hours  to  install  a  new  Hyde  cable  after  9:00  a.m. 
Saturday,  it  was  determined  that  the  proper  course  would  be  to  defer  that  work 
until  the  regular  night-time  shutdown  period.    Normal  service  was  resumed  early 
Sunday  morning. 
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The  Hyde  line  cable  had  been  in  service  for  121  days.    The  averac^e  lenf^th  of 
service  for  Hyde  line  cables  is  125  days. 

CFJ\NGES  IN  ROUTING- -LIME  NO.  10 

Due  to  construction  of  a  new  scier.ce  buildine,  the  Recreation  and  Park  Department 
closed  Concourse  Drive  in  the  vicinity  of  the  Aquarium  in  Golden  Gate  Park 
commencing  at  noon,  September  26.    This  necessitated  reroutinfT  Line  No.  10 
coaches  via  Tea  Garden  Drive,  which  passes  in  front  of  the  De  Young  Museum,  in 
the  area  involved. 


WASHINGTON-M.'\SON  DIVISION  SIGN-UP 


The  regular  quarterly  sien-up  was  held  at  Washington-Mason  Division,  and  the 
schedules  involved  became  effective  October  15,  1967.    Adjustments  were  made  to 
meet  post-summer  season  changes. 

WIND-UP  OF  BASEBALL  SEASON  AT  CANDLESTICK  PARK 

On  Sunday,  October  1,  1967,  the  San  Francisco  Giants  pl?yed  their  last  game  of 
the  season  at  Candlestick  Park  before  an  attendance  of  33,615.    There  were  after- 
game ceremonies,  and  by  3:30  p.m.,  64  Municipal  Railway  coaches  had  accommodated 
66  loads  of  fans  in  returning  to  their  destination  for  the  last  time  in  1967. 

COIT  TOWER  BUS  #062 

Coach  No.  062,  normally  assigned  to  Line  No.  39,  has  been  brought  into  the  shop 
for  body  work  and  repainting  in  a  new  and  experimental  col-^r  scheme- -cable  car 
maroon  and  gold. 

ONE-WAY  STREETS 

On  September  18,  1967,  the  San  Francisco  Board  of  Supervisors  approved  making 
Haieht  a  one-way  street  westboun  1  between  Masonic  and  Stanyan,  as  well  as  making 
Waller  a  one-way  street  eastbound  between  Stanyan  and  Central. 

As  the  Municipal  Railway  must  conform  to  the  legally  a-^^opted  new  traffic  pattern, 
it  will  be  necessary  to  reroute  Lines  7,  33,  and  43  as  follows: 

Line  7  --Eastbound  via  Waller  instead  of  Haight  between  Shrader  and 
Masonic . 

Line  33--Westbound  via  Haight  instead  of  Waller  between  Ashbury  and 
Stanyan . 

Line  43--Eastbound  via  Waller  instead  of  Haight  between  Cole  and 
Masonic . 
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To  accomplish  this  change  the  installati'^n  -^f  one  block  of  trolley  wire  will  be 
required  northbound  on  Ashbury  from  Waller  to  Hai^ht  and  connecting  with  the 
outbound  Haic^ht  Street  trolley  wires.    The  installation  of  by-nass  trolley  wires 
will  also  be  required  southbound  cii  Stanyan  between  Haij^ht  and  Waller,  as  well 
as  for  a  short  distance  on  Waller  east  of  Stanyan.    This  will  permit  having 
separate  terminals  for  Line  7  and  Line  33  trolley  coaches  and  permit  coaches  on 
one  line  to  by-pass  coaches  ^-n  the  other. 

TROLLEY  COACH  HEATERS  ' 

A  total  of  53  of  the  new  heaters  have  been  installed  in  trolley  coaches  to  date. 

MUNI  MAM  OF  THE  MONTH  ^-  ■ 

Operator  Joseph  J.  Basilc,  Cap  850,  became  the  195th  >!uni  Man  of  the  Month  at 
ceremonies  conducted  at  Geneva  Divisi<^n  on  September  28,  1967.    Mr.  Jam.es  J.  Finn 
Secretary  and  Assistant  General  Manac^er  of  Public  Utilities,  Administrative, 
presented  the  Certificate  of  Merit  to  Operator  Basile. 
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PHILADELPHiA,  PA.  -  New  features  for  passenger  comfort  and  convenience  were  highlighted 
rececently  when  Budd ,  designer  and  builder  of  the  high-speed  New  York  to  V/ash i ngton,D.C. 
corridor  cars,  unveiled  them  publicly  at  its  Railway  Division  facility  in  Philadelphia. 
The  cars,  capable  of  speeds  up  to  160  mph,  will  begin  operation  next  Spring  on  the 
Pennsylvania  Railroad.    The  United  States  Department  of  Transportation  is  cooperating 
in  the  project. 

SACRAMENTO,  CALIFORNIA  -  William  D.  Bourne,  general  manager  of  the  Sacramento  Transit 
Authority,  noted  In  a  report  before  the  Authority's  board  of  directors  that  the  transit 
system  had  lost  $204,000  for  the  period  1966-67.    This,  however,  was  $100,000  less  than 
anticipated.    The  city  of  Sacramento  bought  the  bus  line  from  a  private  company  in  \953* 

SPOKANE,  WASHINGTON  -  During  the  recent  forest  fire  emergency  In  the  states  of  Oregon, 
Idaho,  Washington  and  Montana,  the  U.S.  Forest  Service  mobilized  22  Spokane  City  Lines' 
coaches  to  transport  fire  f ighters  throughout  the  Pacific  Northwest. 

BETHESDA,  MD.  -  "The  good  old  days"  when  streetcars  clanged  their  way  around  the  V/ash- 
ington,  D.C.  area  are  being  brought  back  to  life  in  the  woodlands  of  Montgomery  County ,Md. 
The  National  Capita!  Trolley  Museum  plans  to  open  next  spring  with  a  display  of  transit 
mementos  of  the  I890's.    One  of  the  new  structures  planned  for  the  museum  is  a  visitors' 
center,  designed  to  represent  an  oldtime  train  station,  where  members  are  building  an 
indoor  model  railroad  occupying  an  entire  room.    Realism  is  the  keynote,  and  It  Is 
planned  for  completion  this  winter  so  that  members  can  operate  their  model  trains^  one 
of  several  free  exhibits  when  the  museum  opens  to  the  public, 

NEW  YORK,  N.Y.  -  A  fleet  of  200  buses  equipped  with  exterior  backlighted  Transit 
advertising  is  starting  to  roll  throughout  metropolitan  Northern  New  Jersey.  Earlier 
in  1967,  Miami's  Metropolitan  Transit  Authority  announced  purchase  of  roof  line 
Illuminated  advertising  equipment  for  buses  that  criss-cross  the  massive  Dade  County 
market. 

The  backlighted  display  Is  described  as  "a  full  color  advertisement  printed  on  a 
translucent  sheet,  rather  than  on  conventional  paperboard.    When  placed  at  the  roof  line 
of  a  bus,  special   lighting  behind  the  display  turns  it  Into  a  dramatic  color  slide." 

MONTREAL,  QUE.  -  Automotic  ticket  issuing  machines  are  gaining  increasing  popularity. 
This  is  because  these  machines  offer  high-speed  ticket  issuance,  customer  convenience, 
automatic  cash  control  and  a  comparison  of  tickets  Issued  with  receipts.    The  General 
Register  Co.  demonstrated  these  efflciences  with  Its  100  Automaticket  MG  Register, 
used  at  Expo  67.    During  the  first  weekend  alone,  eight  million  tickets  were  issued, 
averaging  40,000  tickets  a  machine  per  day. 

SAN  DIEGO,  CALIF.  -  San  DIegans  showed  an  overwhelming  preference  for  blue  buses  as 
the  result  of  a  public  opinion  poll  recently  conducted  by  the  San  Diego  Transit  Corp. 
Of  the  4,202  ballots  cast  in  the  poll,  66  percent  favored  a  combination  of  blue.  Some 
1,658  indicated  blue  and  gold,  1,102  suggested  two  shades  of  blue  and  white,  75! 
suggested  yellow  and  white  and  692,  green  and  white. 

C  i  NC  i  NNAT  i ,  OH  1 0  -  Passengers  on  Montreal's  Metro  rapid  transit  system  are  being 
speeded  on  their  journeys  with  80  transfer  ticket  machines,  built  by  Cincinnati  Time 
R©i2©ridfer  Gig>k    Th^  trensfer  tIok©t  machine  dispenses  b  timed  and  coded  ticket  for  use 
of  the  transit  passenger  when  he  transfers  to  public  surface  transportation.  The 
machines  work  automotica I ly  to  Issue  the  transfer  at  the  wish  of  the  rider  by  push 
botton  control . 
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MEMORANDUM 
of 

PUBLIC  UTILITIES  C0MI4ISSIQN 
AND 

CITY  PLANNING  COMMISSION 


SPECIAL  JOINT  iVlEETING  OF  OCTOBER  24,  1967 

Room  2  82  -  City  Hall 
2200  p.m. 


PUBLIC  UTILITIES  COMl^lISSION 

Presents     Commissioner  Thomas  P.  White,  President 

Commissioner  Thos.  F.  Stack,  Vice  President 
Commissioner  Oliver  M.  Rousseau 
Commissioner  Richard  N.  Goldman 
Commissioner  Joseph  I.  Kelly 

James  K.  Carr,  General  Manager  of  Public  Utilities 
William  J.  Dwyer,  Acting  Secretary  and  Assistant 

General  Manager 


Absent: 


None 


CITY  PLANNING  COi#iISSION 


Presents     Coiranissioner  William  M.  Brinton,  President 
Commissioner  Mrs.  Charles  B,  Porter 
Commissioner  James  S.  Kearney 
Commissioner  Sherwood  Stockwell 

Ex-Officio  Member,  Virgil  Elliott,  representing 

Chief  Administrative  Officer  Thomas  J.  Mellon 

Ex-Officio  Member,  James  K.  Carr,  General  Manager  of 
Public  Utilities,  and  his  representative, 
Walter  Wight 

Allan  B.  Jacobs,  Director  of  Planning 
Lynn  E.  Pio,  Administrative  Secretary 

Absent:      Commissioner  Orris  Wilson  Willard,  Vice  President 


PRESIDING  OFFICER 

Thomas  P.  White,  President,  Public  Utilities  Commission 
William  M.  Brinton,  President,  City  Planning  Commission 


CONSIDERATION 


Presentation  of  a  progress  report  for  information 
purposes  on  the  alternative  Municipal  Railway  Transit 
Plans  being  developed  jointly  by  the  staffs  of  the 
Public  Utilities  Commission  and  the  City  Planning 
Commission „ 


ACTION g      Under  submission. 

No  action  required  at  this  time. 
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Allan  B.  Jacobs,  Director  of  Planning,  opened  the  presentation  by 
explaining  the  purpose  of  the  study  undertaken  by  the  two  City 
departments.  Public  Utilities  Commission  and  City  Planning,  was 
twofold: 

1)  To  plan  for  the  future  of  the  Municipal  Railway  in 
relation  to  a  bond  issue? 

2)  And  to  plan  for  the  immediate  relationship  between 
the  Municipal  Railway  and  the  Bay  Area  Rapid  Transit 

The  preliminary  proposals,  jointly  prepared  by  the  two  staffs,  were 
presented  on  two  topographic  maps  of  San  Francisco.  One  showed  the 
Optimum  Long  Range  Plan,  and  the  other  pictured  a  Municipal  Railway 
system  that  could  be  built  by  1975. 

The  1975  plan  would  include  an  express  bus  line  along  Geary  Blvd, 
and  another  express  bus  service  through  North  Beach  and  the  Marina 
to  the  Golden  Gate  Bridge.     On  this  plan  all  of  the  streetcar  lines 
but  the  N  (Judah)  would  be  replaced  by  express  buses  feeding  the 
subway , 

The  Long-range  plan  went  further  in  several  instances.     It  included 
rail  rapid  transit  on  Geary  Street  and  bus  rapid  transit  along  the 
downtown-iSlorth  Beach-Marina-Golden  Gate  Bridge  route. 

Mr.  Jacobs  pointed  out  that  assumptions  had  to  be  used  in  the  plans; 

a)  Assuming  that  BARTD  system  will  be  operating  as 
planned  in  addition  to  Muni; 

b)  Assuming  that  Muni  will  be  provided  with  a  completed 
subway  running  up  Market  Street  to  St.  Francis  Circle, 
including  certain  underground  stops; 

c)  Assuming  running  times  as  taken  from  BARTD  studies  and 
Muni  scheduling  departments; 

d)  Assuming  90  second  headway  on  subway  units  under 
Market  Street; 

e)  Assuming  existing  kinds  of  people  in  given  areas. 

The  staff  then  explained  six  drawings,  depicting  the  various 
possibilities  for  adjusting  the  existing  streetcar  lines  in  relation- 
ship to  the  tunnel  that  will  run  from  the  Ferry  Building  up  Market 
Street. 

The  possible  solutions  went  from  putting  all  five  street  car  lines 
(J-Cnurch,  K-Ingleside,  L-Taraval,  M-Ocean  View,  and  N- Judah)  into 
the  BARTD  subway  under  different  plans,  to  doing  away  with  them  one 
by  one  and  replacing  them  with  feeder  buses,  to  see  what  the  effects 
would  be  under  various  changes. 

Mr.  Jacobs  said  the  joint  staff  had  come  to  the  conclusion  that,  for 
a  number  of  reasons,  either  plan  #4   (subway  +  Lines  L  &  N  under 
Market  Street)  and  Plan  #5   (Subway  +  Line  N  under  Market  Street) 
tended  to  be  most  reasonable. 

The  members  of  the  two  commissions  asked  questions  about  the  various 
plans . 
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In  answer  to  the  question  of  whether  any  change  in  the  population 
between  now  and  1975  was  anticipated  in  devising  the  plans,  Mr. 
Jacobs  said  generally  speaking  they  assumed  existing  kinds  of  people 
in  the  areas «      He  said  they  recognized  that  two  things  are  going 
to  happen:     First,  the  population  will  change  by  itself  if  you 
don't  do  anything.    And  second,  there  is  a  feed-back  situation 
where  the  impact  of  the  facility  will  change  the  population.  He 
said  staff  has  taken  the  study  to  the  point  now  of  where  it  has  to 
get  some  detailed  kind  of  testing  to  work  the  thing  out. 

CoiTunissioner  Wnite  was  concerned  that  sufficient  attention  be  given 
the  transit  needs  of  the  Potrero  Hill,  Butchertown,  and  the  industri- 
al tracts  now  being  contemplated. 

The  importance  of  regional  services  in  the  future  and  connection  of 
Municipal  Railway  lines  with  lines  to  run  into  the  different  areas 
of  San  Mateo  County  was  discussed  by  Commissioner  Stack. 

Mr.  John  C.  Lilly,  Director,  of  the  West  Bay  Transit  Authority,  was 
present  as  an  interested  observer. 

Commissioner  Brinton,  noting  the  use  of  the  Southern  Pacific  right  of 
way  in  the  plan  showing  an  express -way  system  in  the  south  of 
Market  area,  asked  Mr.  Lilly  if  there  were  some  suggestion  that  the 
track  of  the  Southern  Pacific  Company  be  used  concurrently  as  a 
rapid  transit  corridor  to  the  airport  and  farther  south. 

Mr.  Lilly  said  the  West  Bay  Rapid  Transit  Authority  is  considering 
five  or  six  different  concepts.     One  is  the  extension  of  the 
Southern  Pacific  Railroad  facilities,  up-grading  it  to  some  type 
of  equipment  better  than  that  in  service,  past  the  Third  &  Townsend 
station  area  in  San  Francisco  to  the  vicinity  of  2nd  and  Market 
Streets.    However,  at  the  present  time  Southern  Pacific  is  unre- 
ceptive  to  any  type  of  financing  program  outside  of  its  own,  and 
is  satisfied  with  the  existing  alignment  and  service,  he  said. 
West  Bay  is  also  studying  extension  of  the  BARTD  system  from  Daly 
City  down  through  the  Peninsula  with  stops  along  the  line — including 
stations  ats     1)  the  Airport,  2)  southern  boundary  of  San  Mateo 
County,  and  3)  Santa  Clara  County. 

Mr.  Carr  said  there  were  no  cost  estimates  available  on  the  plans. 
Many  more  details  have  to  be  studied,  including  the  forthcoming 
origin  and  destination  study  of  the  International  Airport. 

Mr.  Carr  estimated  the  1975  plan  could  cost  about  $300  million, 
and  the  long-range  plan  about  $500  million,  with  $50  million 
additional  for  new  equipment  under  each  plan, 

Mr,  Carr  said  the  next  step  is  an  immediate  engineering  study  to 
put  two  or  three  of  the  possible  solutions  on  the  computer  to  find 
out  certain  answers  and  Accounts  Bureau  Director  William  J.  Dwyer 
is  investigating  sources  of  funds  for  this . 

He  said  further  that  serious  attention  must  be  given  to  a  subway  or 
rapid  transit  system  through  the  Bayview  area  to  the  Airport.  As 
far  as  coordinating  San  Francisco  transit  lines  with  the  West  Bay 
Rapid  Transit  Authority,  Mr.  Carr  said,  the  real  problem  will  be  a 
governmental  one — who  will  do  the  job?    Will  San  Mateo  ask  the 
Muni  to  do  it,  or  will  San  Francisco  ask  BARTD  to  take  over  and  do 
the  West  Bay  job? 
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The  equipment  matter  is  an  importemt  one?  it  has  to  be  decided  what 
type  of  Municipal  Railway  equipment  is  to  be  used  under  Market  Street 
and  on  the  surface  lines  entering  the  tunnel,  and  how  it  should  be 
financed  over  a  period  of  years.    Mr,  Carr  said  he  hoped,  by  the  end 
of  the  year,  to  come  before  the  PUC  with  some  definitive  plan  as 
soon  as  the  study  is  completed. 

The  Planning  Commission  cind  Public  Utilities  Commission  thanked  Mr. 
Jacobs  and  the  joint  staff  for  the  presentation. 


No  action  was  taken  by  the  PUC,  as  the  plans  were  presented  as  a 
progress  report  for  information  purposes  only. 
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PLAN   6.      SUBWAY  UNDER  MARKET 

EXTENSION    ST.   FRANCIS   CIRCLE    TO  HOLLOWAY 
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MINUTES 
PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
John  F.  Shelley,  Mayor 

Room  282  —  City  Hall 

2:00  p.m. 
October  24,  1967 

COMMISSIONERS 

Thomas  P.  White,  President 
Thos.  F.  Stack,  Vice  President 
Oliver  M.  Rousseau 
Richard  N.  Goldman 
Joseph  I.  Kelly 


DEPARTMENTS 

Municipal  Railway 
Hetch  Hetchy  Project 
Airport  Department 
Water  Department 


BUREAUS 

Public  Service 
Accounts 

Utilities  Engineering 
Personnel  &  Safety 


James  K.  Carr 
GENERAL  MANAGER  OF  PUBLIC  UTILITIES 

James  J.  Finn 

SECRETARY  AND  ASSISTANT 
GENERAL  MANAGER,  ADMINISTRATIVE 
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Call  to  Orders  3s25  P.Mo 

Presents  Commissioners  Thomas  P.  White,  Thos .  Fo  Stack, 

Oliver  M.  Rousseau,  Richard  N.  Goldman, 
Joseph  I »  Kelly 

Absents  None 

President  Thomas  P.  White  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Oliver  M.  Rousseau 

Minutes  of  the  Public  Utilities  Commission  meeting  held  October  10, 
1967,  were  approved. 

On  motion  of  Commissioner  Stack,  seconded  by 
RESOLUTION  Commissioner  Goldman,  the  following  resolutions 

NOo  were  adopted? 

67-0930    H  .     Completion  of  Professional  Services  Contract  - 

Ferguson  and  Burdell,     $100,229.30,  as  modified. 

67-0931    H  Approving  collections,  and  transfer  of  damage 

claims  by  Bureau  of  Light,  Heat  &  Power,  month 
of  September,  1967. 

67-0932    H  Professional  Services  Agreement  between  City 

and  R.W.  Beck  and  Associates. 

67-0933    A  Authorizing  tenant  work  -  install  new  LOGO 

mounting  -  Philippine  Air  Lines.  Estimated 
cost,  $175. 

67-0934    A  Authorizing  tenant  work  -  construct  temporary 

employees  dining  room  -  United  Air  Lines . 
Estimated  cost,  $10,000. 

67-0935    A  Revocable  Permit  to  Enterprise  Shipping 

Company . 

67-0936    A  Revocable  Permit  to  Pacific  Air  Lines,  Inc. 

67-0937    A  Authorizing  tenant  work  -  convert  existing 

shop  space  into  new  office  space  -  United 
Air  Lines.     Estimated  cost,  $800,000. 

Vote:     Ayes -Commissioners  White,  Stack, 
Rousseau,  Goldman,  Kelly 
Absent-None 

Commissioner  Rousseu  was  excused  from  the  meeting  at  3s 50  p.m. 

On  motion  of  Commissioner  Stack,  seconded  by 
Commissioner  Goldman,  the  following  resolutions 
were  adopted: 

67-0938    A  Approving  estimated  expenses  -  $500  -  for 

attendance  at  Prehearing  Conference  before 
Civil  Aeronautics  Board,  Washington,  D.C. 
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67-0939    A  Revoking  Space  Permit  to  Emery  Air  Freight 

Corporation  under  Resolution  No.  65-0848,  dated 
October  26,  1965  and  issuing  new  permit. 

67-0940    A  Travel  Expense  Voucher  -  $486.52  -  James  K. 

Carr,  General  Manager  of  Public  Utilities? 
trip  to  Washington,  D.C.  and  Boston,  Mass. 

67-0941  Bid  call,  AD  Contract  No.  511 — Water  and  Drain- 

age Lines  Extension  to  Road  R-21. 

MR  Contract  No.  535 — Repaving  Presidio 
Trolley  Coach  Yard.     Estimated  cost, 
$71,000. 

67-0942    A  Revoking  Space  Pesnnit  to  Harper,  Robinson  and 

Company,  under  Resolution  No.  66-0919,  dated 
November  22,  1966,  and  issuing  new  permit. 

67-0943    A  Award  of  Lease  of  Room  102A.1  -  United  Air 

Lines,  Inc.     Rental;     $8,412  per  annum,  rental 
after  August  31,  1969,  to  be  determined  in 
accordance  with  the  lease  provisions , 

67-0944    W  Cancelling  Revocable  Permit  to  Robert  Abbott 

issued  under  Resolution  No.  65-0641,  dated 
August  17,  1965. 

67-0945    W  Revocable  Permit  to  County  TV  Cable. 

67-094  6    W  Completion  of  WD  Contract  No.  1304— Laying  of 

6"  Ductile  Iron  Mains  in  Harrison  and  19th 
Streets,     $7,648.78,  as  modified. 

67-0947    W  Completion  of  WD  Contract  No.  1258 — Laying  of 

6"  Ductile  Iron  Main  in  Madison  and  Pioche 
Streets.     $3,434.20,  as  modified. 

67-0948    W  Completion  of  WD  Contract  No.  1308— Painting 

exterior  of  Water  Department  Building,  425 
Mason  Street. 

67-0949    W  Authorizing  execution  of  renewal  lease  to 

Peter  Bellino. 

67-0950    W  Revocable  Permit  to  Club  View  Apartments. 

67-0951    W  Authorizing  execution  of  new  lease  to  James 

Corona. 

67-0952    W  Authorizing  execution  of  new  lease  to  Sunol 

Gardens,  Inc.,  and  revoking  Permit  issued  to 
Donald  Hays,  under  Resolution  No.  24576,  dated 
December  29,  1964, 

67-0953    W  Approving  write-off  of  uncollectible  accounts 

receivable,  month  of  September,  1967,  $1,159,36. 

67-0954    M  Travel  Expense  Voucher  -  $517  -  Vernon  W. 

Anderson,  General  Manager,  Municipal  Railway; 
trip  to  Boston,  Massachusetts;  Montreal, 
Canada,  and  New  York,  New  York,  September  13-19, 
1967. 


67-395 


67-0955  M 


Modification  of  Municipal  Railway  Contract 
No,   498  -  Debit  $625.10. 


67-09  56    M  Authorizing  scheduling  of  additional  service 

on  Line  No,  80, 

67-0957    M  Travel  Expense  Voucher  -  $738.25  -  William  J. 

Dwyer,  Director,  Bureau  of  Accounts,  trip  to 
Gatlinburg,  Tennessee,  and  Chicago,  Illinois 
and  New  York,  on  September  24  to  27,  1967, 

67-09  58    M  Authorizing  City  Attorney  to  intervene  and 

participate  without  carrier  preference  in 
CAB  Docket  No.  19023. 

67-0930    MR  Approving  payment  of  claims  against  Municipal 

Railway  -  total  amount  #3,067.04. 

Votes     Ayes -Commissioners  White,  Stack, 
Goldman,  Kelly 
Absent-Commissioner  Rousseau 


Copies  of  the  above-adopted  resolutions  are  on  file  in  the  office 
of  the  Secretary  and  Assistant  General  Manager,  Administrative. 


****** 


67-396 


The  following  new  Public  Utilities  appointments  were  introduced! 

Arnold  W.  Baker,  Contract  Compliance  Officer.  Appointment 
effective  November  1,  1967. 

John  H.  Barry,  30-year  Municipal  Railway  veteran,  named  to 
serve  as  Superintendent  of  the  newly-created  Cable  Car 
Division.     Appointment  effective  October  24,  1967. 

****** 


With  regard  to  Resolution  No,  67-0932,  extending  the  term  of 
the  Professional  Services  Contract  between  R,  W,  Beck  and  Associates 
for  negotiation  of  Pacific  Gas  &  Electric  wheeling  rates,  Mr.  Carr 
explained  the  need  for  the  extension,  as  stated  in  his  memorandum 
to  the  Commission  dated  October  10,  was  because  of  prolonged  delays. 
He  said  the  three  main  reasons,  which  were  not  the  fault  of  the  Beck 
people;  were? 

1)  The  problem  of  cost  allocations  as  to  applicable  portions 
of  the  total  PG&E  plant  within  the  City  and  an  analysis 
of  the  cost  elements,  is  exceedingly  difficult  and  time- 
consuming; 

2)  PG&E  has  been  slow  in  furnishing  data.    They  are  reluctant 
to  compile  and  furnish  data  on  wheeling  costs  for 
municipal  service  other  than  Water  Department  and  Municipal 
Railway  until  agreement  has  been  reached  for  these  classes; 

3)  The  third  delay  has  been  the  present  interpretation  of  the 
Raker  Act  restrictions  on  power  sales  by  the  Department 

of  Interior.     City  has  been  attempting  to  obtain  some 
liberalized  interpretation  of  Raker  Act  restrictions  from 
the  Department  of  Interior  to  strengthen  City's  hand  in 
negotiations  with  PG&E. 

Resolution  No,  67-0938,  approving  attendance  by  the  City  Attorney 
and/or  Deputy  City  Attorney  at  a  prehearing  conference  before  the 
Civil  Aeronautics  Board  in  Washington,  in  the  matter  of  the  Southern 
Tier  Competitive  Nonstop  Investigations 

Commissioner  Kelly  requested  the  General  Manager  of  Public  Utilities 
to  investigate  the  cost  comparison  and  feasibility  of  hiring  special 
counsel  to  protect  City's  interest  in  the  Southern  Tier  Investigation 
as  in  the  Transpacific  Investigation  case.     It  may  well  be  to  City's 
advantage  to  hire  counsel  in  the  east,  rather  than  to  send  a  Deputy 
City  Attorney  back  and  forth  in  this  instance. 

****** 

In  discussing  Resolution  No.  67-0956 — additional  motor  coach  service 
on  Line  No.  80  for  Russian  Hill  residents  who  have  found  it  difficult 
to  board  crowded  cable  cars  of  the  No.  60  line — Mr.  Ralph  Scott,  of 
2250  Hyde  Street,  spoke  on  behalf  of  the  people  who  peitioned  for 
this  relief.    He  expressed  appreciation  to  the  Municipal  Railway 
staff  for  the  cooperation  given  them  in  this  matter. 


67-397 


Mre  Scott  pointed  out  that  the  main  problem  is  during  the  summer 
months,  when  tourists  are  visiting  San  Francisco,     That  is  when 
the  cable  cars  of  Line  No.  60  have  been  most  crowded,  and  that  the 
trial  period  should  include  these  months  in  order  to  get  a  true 
picture. 

Mr.  Carr  said  the  desire  is  to  get  this  additional  service  started 
now.     Supervisor  John  A.  Ertola  has  been  very  prominent  in  urging 
the  additional  service,    Mr,  Carr  said  six  months  is  the  standard 
period  for  testing,  but  that  all  factors  will  be  taken  into  consider 
ation.    The  trial  period  can  be  extended;  or  if  the  need  is  demon- 
strated the  service  may  be  made  permanent. 

isleicicifk 

Commissioner  Stack  was  excused  from  the  meeting  at  4:08  p.m. 

4r  4r  A  4c  4t  4r 

Communications  t 
None 

,  ****** 


General  Manager  of  Public  Utilities  Calendar  Items g 

Junipero  Serra  Freeways     Mr.  Carr  said  Lowell  K,  Bridwell,  Federal 
Highway  Administrator,  returned  to  his  office  yesterday  in  Washington 
and  told  Mr.  Carr  there  would  be  a  reply  in  the  mail  this  week  as 
a  result  of  Mayor  Shelley's  latest  letter. 


****** 


International  Airport  Men's  Rooms;     Mr.  Carr  commented  on  the  recent 
remarks  made  by  Supervisor  William  C.  Blake  during  a  radio  program, 
on  the  maintenance  of  the  men's  rooms  at  the  International  Airport. 
Mr.  Carr  said  Supervisor  Blake  was  in  error;  this  was  not  a  question 
of  additional  money  needed,  but  a  matter  of  supervision  and  mainte- 
nance. 


****** 


Roll  Call; 

Commissioner  Kelly  requested  that  the  press  and  Commissioners  be 
furnished  with  copies  of  the  drawings  used  in  the  presentation  of 
the  alternative  transit  plans  for  the  Municipal  Railway  being 
developed  jointly  by  the  staffs  of  the  City  Planning  and  Public 
Utilities  Commissions, 

Mr.  Carr  stressed  again  that  there  were  many  assumptions  involved 
in  these  drawings.     He  said  he  felt  the  90  second  headway  was  not 
a  realistic  assumption  from  an  engineering  point  of  view  and  that 
they  were  brought  in  order  to  brief  the  Commission  on  the  discussions 
going  on  between  the  joint  staffs  regarding  transportation  plans  for 
the  City.     He  cautioned  about  the  risk  being  run  that  someone  seeing 
the  plans  may  think  the  figures  accurate,  instead  of  really  as- 
sumptions used  as  a  basis  for  formulating  alternative  plans. 


THEREUPON  THE  MEETING  ADJOURNED. 

67-398 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No^-ZZaI^^M^, 


Resolved,  That  this  Coriiruission  accepts  the, work  as  satisfactorily 
completed  in  accordance  with  requirements  of  professional  contract 
for  services  rendered  as  Special  Counsel  in  connection  with 
Antitrust,  Action,  -  City  arid  County  of  San  Francisco  vs.  Baldwinvj^ 
Lima-Hamilton  Corporation;  approves  a  credit  Modification ,  of 
Contract  in  the  amount  of  $  14,770.70 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
.  us  n.ee,>n,  of  0.^1.0  BFMi.M^..^^.. 


Secretary  and  Assrstant  GenerarManager 


PUQLIC  UTILITIES  COMMISSION , 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTSON  N 


RESOLVED,  That  this  Commission,  on  the  recommendation  of  the  General  Manager 
of  Public  Utilities,  the  General  Manager  of  Hatch  Hetchy  Project,  and  the  City 
Attorney,  hereby  approTes  the  collections,  month  of  September,  196?  for  damages  • 
which  the  Department  has  against  miscellaneous  debtors: 

Bureau  of  Light,  Heat  and  Power  3l8o59 
thru  Bureau  of  Delinquent  Revenue     mxii  Gomulttng  eiaf»itMse>: s  «  873978 

-  -'^  $2,192.37 

and  hereby  approves  transfer  during  the  month  of  September,'' 
1967,  amount  S3,137ol4  by  the  Bureau  of  Light,  Heat  and 
Power  to  the  Bureau  of  Delinquent  Revenue  for  collection. 

.A&ced  &y  wJL5.>  '  th.  said  AptB^WBix^  ^ 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

..«<ng  of^  OCTOBER  24  1967   


Secretary  an)i  Assistcent  General  Manager 


mm 


3CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No!:£j_I_±£i*^^'** 


E:x}iibit 

RESOLVED,  That  this  Commission  hereby  approves  the  extension  of  the  terra  lecef  - 
of  that  certain  Agreement  dated  July  20,  1965,  between  City  and  R.  W.  Beck  been 
and  Associates,  a  firm  of  analytical  and  consulting  engineers,  from  its 
present  termination  date  of  December  31,  1966  to  December  31,  1968,  under  the3d 
terms  of  which  Agreement  R.  W,  Beck  and  Associates  agree  to  continue  to 

render  professional  services  to  City  of  the  nature  of  studies  and  technical 

■  actors  .  peri'onriing  the  . 
advice  relative  to  cost  of  delivering  Hetch  Hetchy  power,  and  it  is  agreed'-r 

that  during  said  extended  period  R.  W.  Beck  and  Associates  may  draw  againstf^^  is 

any  unexpended  funds  appropriated  by  City  in  connection  with  said  Agreement, 

in  accordance  with  the  terms  thereof. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

OCTOBER  24  1957 


at  its  meeting  of^ 


isistant  (E 


Secretary  (mm  Assistant  (Eeneral  Manager 


PUBLIC  UTILITIIS  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION 


RESOLVED,     That  this  Coinmission  hereby  approves  the  drawings,  identified  as  Exhibit 
"A",  submitted  by  Philippine  Air  Lines,  whereby  said  Company,  at  its  own  and  sole 
expense  and  without  rental  credit,  will  install  a  new  LOGO  mounting  and  do  all  neces 
sary  and  related  work  on  the  wall  behind  the  Company's  ticket  counter  in  the  South 
Terminal  Building  at  San  Francisco  International  Airport;     said  drawings  having  been 
approved  by  the  Utilities  Engineering  Bureau  subject  to  comments  noted  thereon;  and 
be  it  further  detaT.!  <:  ■provai  by  the  l-tili- 

RESOLVED,     That  this  Commission  hereby  authorizes  Philippine  Air  Lines  to  proceed 
with  said  work;     and,  be  it  further 

;_"uh 

RESOLVED,     That  this  approval  is  given  on  the  condition  that  this  tenant  of  City 
shall  take  all  reasonable  action  and  precautions  in  its  construction  contracts 
and  on  the  job  to  insure  that  its  contractor  and  subcontractors  performing  the 
above  construction  and  work  shall  not  unreasonably  delay,  or  interfere  with  or 
prevent,  the  construction  and  work  being  done  at  the  same  time,  in  the  same  general 
area  by  City,  and  that  if  such  condition  of  delay  or  interference  or  prevention  is 
brought  to  the  attention  of  this  tenant  by  City's  letter,  it  will  take  immediate 

positive  action  to  remedy  City's  complaint.    .  . 

.  will  take  irti-.  ?: 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

OCTOerR  24  1967 


at  its  meeting  of. 


Secretary  and  Assistav.t  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No!V  ?  X 


RESOLVED,     That  this  Commission  hereby,  approves  the  drawings,  identified  as 
Exhibit  "A",  submitted  by  United  Air  Lines,  whereby  said  Company  at  its  own  and 
sole  expense  and  without  rental  credit,  will  construct  a  temporary  employees 
dining  room^  and  do  all  necessary  and  related  work  at  the  United  Air  Lines  Service 
Center  on  Plot  ^  at  San  Francisco  International  Airport;     said  drawings  having 
been  approved  by  the  Utilities  Engineering  Bureau  subject  to  notations  marked  there- 
on, and  further  subject  to  submission  of  detail  drawings  for  approval  by  the  Utili- 
ties Engineering  Bureau  prior  to  construction  showing  the  temporary  dining  room 
sanitary  waste  system;  and,  be  it  further 

RESOLVED,     That  this  Commission  hereby  authorizes  United  Air  Lines  to  proceed  with 
said  work;  and,  be  it  further  ^>.^^^i.^  ,  v"--vs 

RESOLVED,     That  this  approval  is  given  on  the  condition  that  this  tenant  of  City 
shall  take  all  reasonable  action  and  precautions  in  its  construction  contracts 
and  on  the  job  to  insure  that  its  contractor  and  subcontractors  performing  the 
above  construction  and  work  shall  not  unreasonably  delay,  or  interfere  with  or 
prevent,  the  construction  and  work  being  done  at  the  same  time,  in  the  same  general 
area  by  City,  and  that  if  such  condition  of  delay  or  interference  or  prevention  is 
brought  to  the  attention  of  this  tenant  by  City's  letter,  it  will  take  immediate 
positive  action  to  remedy  City*s  complaint. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  PubUc  Utilities  Commission 

OCTOBER  24  1967   


at  its  meeting  of. 


Secretary  anajAssistant  Gcts 


era]  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION 


liSSOLVED,  That  the  Commission  hereby  revokes,  effective 
on  a  date  as  determined  by  the  Airport  General  Manager,  that 
certain  Airport  Space  or  Use  Permit  previously  issued  to  Enterprise 


Shipping  Company  imder  authority  of  Resolution  No,  66-O588, 

adopted  Jvly  19,  1966,  covering  Sooms  111,  111,1,  Building  C-03,  «. 

25  ' 

Plot  17,  in  the  amount  of  $3^*03  per  month. 


;  I  ;:'  F'  ^S.ES<5I»'^E!B,  tfe^t  this?  Cosassd^sslo^^  hareby  temlsmt@s  m  of 

above  that  cert..:  .'t  Sp«.?:«  or  Urn  Permit 

to  itbova  f&t'rtdttm  ^m4et  mitii^rity  of  Resolution 
May  23, 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Covimission 

OCTOBER  24  1967 

at  its  meeting  of  __  


Secretary  anaj\ssistant  Geh 


eral  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No6V-"'0936 


RESOLVED,  That  this  Commission  approves  the  terms  and  conditions 

t;^';!  vork  In  Build iii 

and  authorizes  the  issuance  of  the  following  Airport  Space  or  Use  Permit :i,onal 

Permittee:    Pacific  Air  Lines,  Inc.*; ,,,, ^.j,,.).^^.]  a.-  . »     ^nd ,  hf^  it  further 

Space:  Central  Tertoinal,  Groun^  ;Floor ,  .floom  33 (Portion)  220  sq.ft.@  .25=  $  55.00 

Pier  D,  1st  Floor,  Room  102A  233  sq.ft.@  .40=  93.20 

(New      Pier  D,  Ground^Ploor,  Room  22  1,^601  sq.ft.®  .25=  400.25 

■"  Footage)  .T"'' [-^ '''-<'  n-^-^--  .  ■  ^^-fy-rr  $548.45 

witii  or 

Monthly  Consideration:    $548.45  tiixe  v.-.j,Ui-;         j  -  saiae 

7     :(3r;  ist©rfe.c^n:ce  fir  pre- 
Effective  Date:    May  3,  1967  '.y«s  letter,  it  mil  take 


BE  IT  FURTHER  RESOLVED,  That  this  Comiid.ssion  hereby  terminates  as  of 
the  effective  date  set  forth  above  that  certain  Airport  Space  or  Use  Permit 
previously  issued  to  above  Permittee  under  authority  of  Resolution  No. 
67-0416  adopted  May  23,  1967. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utihties  Commission 

,  OCTOBFB  2419B7 

at  %ts  meeting  of  LJl_^_ir  '* 


Secretary  arw.  Assistant  General  Mariager 


«  paiL(<:  ufiLitiis  commission 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  Ncv  ^ 


RESOLVED,     That  this  Commission  hereby  approves  the  drawings  and  specifications, 
identified  as  Exhibit  "A",  submitted  by  United  Air  Lines,  whereby  said  Company, 
at  its  own  and  sole  expense  and  without  rental  credit,  will  convert  existing 
shop  space  into  new  office  space  and  do  all  necessary  and  related  work  in  Building 
Mo.  15  at  the  United  Air  Lines  Maintenance  Base  at  San  Francisco  International 
Airport;     said  drawings  and  specifications  having  been  approved  by  the  Utilities 
Engineering  Bureau  subject  to  notations  marked  thereon;     and,  be  it  further 

RESOLVED,  That  this  Commission  hereby  authorizes  United  Air  Lines  to  proceed  with 
said  work;     and,  be  it  further 

©3£p-,  City  .^ttorr}t?v 

RESOLVED,     That  this  approval  is  given  on  the  condition  that  this  tenant  of  City 
shall  take  all  reasonable  action  and  precautions  in  its  eonstruction  contracts 
and  on  the  job  to  insure  that  its  contractor  and  subcontractors  performing  the 
above  construction  and  work  shall  not  unreasonably  delay,  or  interfere  with  or 
prevent,  the  construction  and  work  being  done  at  the  same  time,  in  the  same 
general  area  by  City,  and  that  if  such  condition  of  delay  or  interference  cur  pre- 
vention is  brought  to  the  attention  of  this  tenant  by  City's  letter,  it  will  take 
immediate  positive  action  to  remedy  City's  complaint. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  hv  the  Public  Utilities  Commission 

OCTOBER  24  1967 


at  its  meeting  of. 


Secretary  and  Assistant  General  Ma^,a^er 


PUBLIC  UTSLrTiES  COS^MISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION 


That  tbl»  Gcwissiois  app roves  tbe  terns  and  coaditioas 

Space  or  Use  Fermi ti 
RESOLVED,  That  this  Conmission  approves  in  the 

estimated  amount  of  $500.00  expenses  of  the  City  Attorney 

and/or  Deputy  City  Attorney  to  attend  a  Prehearing  Conference 

/5  year 

before  the  Civil  Aeronautics  Board  in  Washington,  D,  Co  on 
or  about  October  31,  1967,  in  the  matter  of  the  Southern  Tier 
Competitive  Nonstop  Investigation,  Docket  No.  18287^ 

Comii  hereby  ceriaiaates 

.  above  chat  c&tmit^  Airgwrt  Spacs  or  Use 

■  m^.  ^bov^  BtTmi.tte&.  aiider  authority  of  ResolutloKi 

Ctetob®r  26,  1.963, 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 

OCTOBEB  24  19B? 


at  its  meeting  of- 


Secretary  ancrAssistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  ,  '~  >->^*J^O>kJ' 


RESOLVED,  That  this  Coiranission  approves  the  terms  and  conditions 
and  authorizes  the  issuance  of  the  following  Airport  Space  or  Use  Permit: 

Permittee:    Einery  Air  Freight  Corporation  ,  . ,  

Space:.  ApproximatelX^l, 3^5  square  feet  of  paved  area  adjacent  to  ,  ,  . 

Permittee's  Space  in  Cargo  Building  No.l  @  $2.25  sq.  ft.  -  $3,138.75  year 

Monthly  Consideration:  .  $261.56     ,  .  j.  -  ^  •  ^  v  . 

coniei:,  ,-oerai^  lals  on  various  utility  matters 

Effective  Date:    November  1,  1967   ,  ^       x..       -  ai 

BE  IT  FURTHER  RESOLVED,  That  this  Commission  hereby  terminates 
as  of  the  effective  date  set  forth  above  that  certain  Airport  Space  or  Use 
Permit  previously  issued  to  the  above  Permittee  under  authority  of  Resolution 
No.  65-0848  adopted  October  26,  1965. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

OCTOBER  24  1967 

at  its  meeting  of  „.        .  '  ,  — 


Secretary  and  Jflfssistant  Genhal  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANClSCO<v 


RESOLUTION 


RESOLVED,  That  this  Coremission  hereby  approves 
Traveling  Expense  Voucher  in  the  amount  of  $486.52, 
covering  the  expenses  of  General  Manager  of  Public  Utilitie 
James  K.  Carr,  incurred  on  trip  to  Washington,  B.  C.  to 
confer  with  federal  officials  on  various  utility  matters, 

and  thence  to  Boston,  Massachusetts  tq  a,t1;end  the  Airport 

:*  Francisco  If  tiouaX 
Operators  Council  International. 

....    'E/^paving  Prtssidio  TroiXeyCoach 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 

OCTOBFR  24  1967 

at  its  meeting  of  _  —  —  


U7 


Secretar\'  and  Aijistant  Generhl  Manager 


PUILIC  UTILITIES  COMMISSION^ 

CITY  AND- COUNTY  OF  ®AN  FSANC!»CO 


Space  or  Use  Permc 


RESOLVED,  That  this  Commission  approves    -  * 

25,75 

plans  and  specifications,   and  hereby  authorizes 

Bid  Call  as  follows:  .  ._Ji*M. 

$445  w  5 

AD  Contract  No.   511---Water  and  Drainage  Lines 
Extension  to  Road  E-21,  San  Francisco  International 
Airport    i^oveiBbev  a...  lyc- 

MR  Contract  No. 535 — Repaving  Presidio  TrolleyCoach 
Yard 

•  ,.  above  th&: 

Pisriait  pi*fe¥i4>u5^i..y  to  the  above  Permittee  ynder  authority  of 

a  Jfc,  66-0919  adopted  ?l6v^^fcer  22 »  1966. 


I  hereby  certify  that  the  fore  going. resolution  was  adopted. by,  the  Public  Utilities  Commission 

^_*r.  .n^*tv,.g  ^   —  "'O'Cf  O  B\  h-24  lb67 

at  Its  meeung  of   •  !lJlJLJ!lJ!lJ^^  


1^ 


Secretdty  anS^ssistant  Gderal  Manager 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLVED,  That  this  Commission  approves  the  terns  and  conditions 

AiBsLon  hereby  contixtm  'd%&  aw^rd  of  leaae 
and  authorizes  the  issuance  of  the  following  Airport  Space  or  Use  Permit: 

Permittee:    Harper,  Robinson  and  Company  '    '  • 

iest  and  only  bi«.  lease  of  RDosa  aasistlag  ol:  701 

Space:  Cargo  Building  No.  1  ■ 

Room  114A  1,703  sq.  ft.  (a  .25  =  $425.75 

n«.tloii-  m  dkk&m.  o»  Airport  drawing         CA-I2>33s  dated 

(New)  Paved  Area  -  Adjacent  to  and 

Easterly  of  the  above        -     i   200  sq. f  t.-  '(gr    ID"  a  20.00 

$445.75 

Monthly  Consideration:  $445.75 

wrict'H''  nc^?-lce  th?»reof  tc  r^:^^  If^ssee  and  eadiug  on  August  31,  1969, 
Effective  Date:      November  1,  1967 

uaiei»«  utemiaacesd ' or  eu.Usaa»i<i  a. a  accordance  with  lease  provisions. 

the  r«SRtal  for  eacb  year  of  a  Aid  period  being  the  j^ant  of  $8,4-I2«0G 

BE  IT  FURTHER  RESOLVED,  That  this  Commission  hereby  terminates 

as  of  the  effective  date  set  forth  above  that  certain  Airport  Space  or 

^r'ith  the  lease  provislofi«. 
Use  Permit  previously  issued  to  the  above  Permittee  under  authority  of 

Resolution  No.  66-0919  adopted  November  22,  1966, 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

OCTOBER  24  1967 


at  its  meeting  of- 


10^ 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

iGO 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 
BESQLUTION  NoHJ 


qancj^Xs  that 

RESOLVED,  That  this  Commission  hereby  confirms  the  award  of  lease 

made  by  the  Director  of  Property  to  United  Air  Lines,  Inc,  as  the 

bv  Public  tJtilxties  Commission  Biesolution  'f^o ,  65-0641^ 

highest  and  only  bidder  of  lease  of  Room  102A.1,  consisting  of  701 
square  feet  of  space  in  the  Central  Terminal  at  San  Francisco  Inter- 
national  Airport,  as  shown  on  Airport  Drawing  No,  CA- 12733,  dated 
May  5,  1966,  for  the  period  commencing  when  said  space  becomes('^^^ 
lavailable  for  occupancy  and  the  Airport  General  iManager  has  given  I., 
written  notice  thereof  to  the  lessee  and  ending  on  August  31,  1969, 
unless  terminated  or  extended  in  accordance  with  lease  provisions, 
the  rental  for  each  year  of  said  period  being  the  sum  of  $8,412»00 
with  the  rental  after  August  31,  1969  to  be  determined  in  accordance 
with  the  lease  provisions. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

OCTOBER  24  1967 


at  its  meeting  of^ 


Secretary  and  Amstant  Geneml  Manager 


CiTY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Mo.  ^ 


RESOLVED,  That  this  Commission  hereby  cancels  that 
certain  Water  Department  Revocable  Permit,  authorized 
by  Public  Utilities  Commission  Resolution  No.  65-0641, 
adopted  August  17,   1965,  to  Robert  Abbott,   for  the  purpose 
of  additional  parking  on  a  portion  of  the  Hetch  Hetchy 
right  of  way  in  Newark,  Alameda  County   (Water  Department 
Drawing  B-2815) ,  date  of  cancellation  effective  October  1^ 
1967. 


I  hereby  cerUfy  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  

OCTOBFR  24  19f;7 


Secretary  and  Assigtant  GenerafManager 


Generaf 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No  


RESOLVED,  That  this  Coraraission  hereby 
authorizes  issuance  of  a  Water  Department 
Revocable  Permit  covering  use  and  occupancy 
of  property  as  follows: 

TO;     COUNTY  TV.  GABLE 

,OUAt   23^1. •:„■■, V- 

Permit  to  extend  an  underground  TV  cable  along 
a  portion  of  the  Hetch  Hetchy  Bay  Division 
Pipeline  Right  of  ¥ay  from  Alameda  de  las  .-a 
Pulgas  to  Upland  Road  a.nd  from  Hillcrest  Road 
to  Cordilleras  Road,  v/esterly  of  Redwood  City, 
San  Mateo  County.     Subject  to  permit  fee  in 
the  amount  of  $200. 00  plus  an  annual  rental  of 
$100.00. 


( 


I  hereby  certify  that  the  foregoing  resohition  was  adopted  hy  tHe  Public  UtilHies  Cortirriission 

,     ,     ,  0CT08ER2419fi7 

at.  Its  meettng  of   :  


Secretary  and  Askfstdnt  GenerM  Manag'^r 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  MqG?— 0946 


RESOLVED^  That  this  •  Commission     .  ±011 
accepts  the  work  as  satisfs.ctorily  juox'ily 
completed^  approves  Debit  modif icatlo^]^ icaition 
of  Contract  in  the  amount  of  $51.  78 1  ,7/0 
approves  Pinal  Payment  in- .amount  of      '  Qf' 
$6,738.78,  in  favor  R.  B.  McNair  &  Sonser." ' 
under  Water  Department  Contract  No.  13o4, 
Laying  of  6"  Ductile  Iron  Mains  ;in. Harrison 
and  19th  Streets.  ,<j|i@  stre^t^. 


1 'hereby  certify  that  the  foregoing  resolution  ivas  adopted  bv  the  Public  Utilities  Commission 

OCTOBER  24  1967 

at  Its  meeting  of.      — ^  ■    -   -  -  -  - 


Secretary  Und  Aisistavt  Geneml  Manage 


PUBLIC  UTILITIES  COMMISSION 

CITY  ApND  county  OF  SAN  FRANCISCO 
RESOLUTION  NoSTllOM? 


RESOLVED,  That  this  Commission 
accepts  the  work  as  satisfactorily 
completed;  approves  Debit  modification 
of  Contract  in  the  amount  of  $35.70; 
approves  Pinal  Payment  in  amount  of  ^ 
$3,109.20,  in  favor  of  M.  F.  Weber 
under  Water  Department  Contract 
No.  1258,  Laying  of  6"  Ductile  Iron 
Main  in  Madison  &  Pioche  Streets.  j,. 


I  hereby  certify  that  the  fore'going  resolution  was  adopted  h\  the  Public  Utilities  Commission 

OCTOBER  241967 


at  its  meeting  of- 


10^ 


Secretary  and  AssistVpit  General  manager 


PUBLIC  UTILITIES  COMMISSION^ 

CITY'  AND  COUNTYyg^^AN  ''')!^'^^*^ 
R ESOLUTION  No  .  ]  '1  12  


RESOLVED,  That  this  Commission 
accepts  the  work  as  satisfactorily    ^"^"^^  '^^'^  tarms 
completed;  approves  Final  Payment 
of  $4,010.00  in  favor  of  C.  L.  •----^•.aixi  San 

Disheroon  Painting  Go.  under  VJater 

Department  Contract  No.  130b,.3razinq  Lease  to  Peter 
Painting  Exterior  of  Water  Department 

I'i:^^^^^^'  425  Mason^ street,  San         ,      ^^.^^h  of  ' 
Francisco,  California.  ^ 

i^-.Jlp-'l)^  for  a  , 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  bv  the  Public  Utilities  Commission 

,  OCTOBER  24  1967 

at  Ms  meeting  of     


Secretary  and  Assistant  General  Manager  ■ 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No._!  


RESOLVED,  That  this  Conunission  hereby  approves  the  terms 
and  conditions  and  authorizes  issuance  of  that  certain  San      ,  . 
Francisco  Water  Department  Agricultural  Grazing  Lease  to  Peter 
Bellino,   covering  480  acres  in  Santa  Clara  County,   South  of 
Calaveras  Reservoir   (Water  Department  Drawing  B-1831) ,  for  a 
period  of  five  years ^  commencing  January  1,  1968,  at  an  annual 
rental  of  $l,100oOO,  payable  semi-annually  in  advance. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

OCTOBER  241967 


at  its  meeting  of. 


Secretary  and  Assistant  General  Manager 


PUBLJC  UTILITIES  COMMiSSrOM 

CITY  AND  COUNTY  ^fr_^N  F|^]^SS^O 
RESOLUTION  Nof  " 


-■■  RESOLVED,  That  this' ConMissiort-hereby  ^?.nd  authorrzes 
authorizes  issuance  of  Water  Department  Revocable 
Permit  covering  use.  and  occupancy  of  propertycy  neaar' ■Silrid 
as  follovrs: 

TO:     CLUB  Yim  AmRTMENTS 

'''¥etm±t  td^-tjcfciftiy  ^^^pdr  Baden  ■  '^^^^ 

Merced-San  Andreas  Pipeline  right  of  way  for  '  - 

coo.-additional  parking,  landscaping,  and  drivev^ay  ■  vatxng  of  ' 
purposes.     Said  portion  containing  0.  52  acre  and  '  '  '       '■"  ■ 
extending  northwesterly  from  Southvj'ood  Drive, ■  om^Tencing 
San  Mateo  County.     Subject  to  monthly  consideration 
of  i,50.  00, , ,|)?.us,:^l^  taxes  and  assessments..,,^  p^^^  Hnndred 


,  ,  ...m^  Hicasr  delist r^'E^^at  Eevsif0ca.l>la  f^Lk'^\  ' --^.-.i 


I  hereby  certify  that  the  joregoing  resolution  was  adopted  hy  the  PuhUc  Utilities  Commission 

OCTOBER  24  1967 


at  ijs  meetmg 


Secrctarv  and  AssiSiav.t  General  manager-" — ■ 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.llf__J:f±ii£zf 


RESOLVED,   That  this  Commission  approves  and  authorizes 

a  lease  of  approximately  55  acres  of  City  property  near  Sunol 

in  Alameda  County   (Water  Department  Drawing  B-3086),  to 

James  Corona,  copies  of  which  lease  are  on  file  with' 

■.      'M^^pormtLtmt^.  coptms  or;  wnieh  'kmum  are 
Commission's  Secretary,   for  the  planting  and  cultivating  of 

row  crop  vegetables,  .fQi;  .a  term  of  five   (5)  years,  commencing 

November  1,   1967,   for  a  rental  of  Three  Thousand  Five  Hundred 

&  and  Seventy-Five  Dollars   ($3,575.00)  per  year.    'Bmt;^  or  a 
mtjy        Sixty- three  'Thoasanii  Seven  Hundred  m4  Fifty  Dollars 
-u^v-vv,  and  fee  it  farther 

■•;  u  fbMt  this  CoOTission  hmehj  teminate^  that 

..v...,v..-.i„sco  Mater  Department  Eevoeable  Permit  isstied 
to  Donald  Hays  under  authority  of  Resolution  Mo«  24576  adapted 
T>.-,-:^-'Vv-^n'-  7<^.  1964,  which  relates  to  approximately  52*3  acres 
ot  City  property  near  StsBol  in  Alameda  County  which  Is  t©  fee 

a?  a  portton  oi  the  ISO  acres  included  in  the  ^lisr^^* 
•ii.':/i;ve  aierii^iOiied  lease  to  S^aol  Gardens^ 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  ,U  meeun,  0  C  T  0  R  F  R  2  4  1967 


Secretary  and  Assismnt  General  Manager 


PUBLIC  UTILITIES  COMMISSION^ 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No!if„>  if  s/.^Jn.. 


RESOLVED,  That  this  Commission  approves  and  authorizes 
a  lease  of  approximately  150  acres  of  City  property  near  Sunol 
in  Alameda  County  (Water  Department  Drawing  No.  B-3083)  to  ich 
Sunol  Gardens,  Inc.,  a  corporation,  copies  of  which  lease  are 
on  file  with  Commission's  Secretary,  for  the  planting  and  culti- 
vating of  row  crop  vegetables  for  a  term  of  five  (5)  years, 
commencing  November  1,  1967,  for  a  rental  of  Twelve  Thousand 
Seven  Hundred  and  Fifty  Dollars  ($12, 750.00)  per  year,  or  a 
total  of  SiKty-three  Thousand  Seven  Hundred  and  Fifty  Dollars 
($63,750.00);  and  be  it  further 

RESOLVED,  That  this  Commission  hereby  terminates  that 
certain  San  Francisco  Water  Department  Revocable  Permit  issued 
to  Donald  Hays  under  authority  of  Resolution  No.  24576  adopted 
December  29,  1964,  which  relates  to  approximately  52.3  acres 
of  City  property  near  Sunol  in  Alameda  County  which  is  to  be 
included  as  a  portion  of  the  150  acres  included  in  the  herein- 
above mentioned  lease  to  Sunol  Gardens,  InCo 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,  ,     ,    ,  OCTOBER  241967 

at  Its  meeting  oj.  —   


Secretary  and  Assis^nt  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

67-'l953 


RESOLUTION  NO., 


RESOLVED,  That  this  Coramission,  on  the  recoranendat Ion 

:*oves 

©f  the  General  Manager  of  Public  UtilitleSj,  the  Water  Department 

General  Manager  and  Chief  Engineer,  and  the  City  Attorney,  hereby 

approves  the  write-off  of  uncollectible  accounts  receivable  which 

are  more  than  ninety  days  past  due^  month  of  September  1967^  in 

the  amount  ©f  $1,159»36,  per  San  Francisco  Water  Department  list 

of  September  30*  1967. 

...  ..ranglt'Fae  ill  ties  at;'  Montreal , 

Hew  York ^  Septefabe-,  ulirouga 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utihties  Commission 

OCTOBEB  241967 

at  its  meeting  of  


Assistant  General 


Secretary  and  Assii(ant  General  Manager  ^ , 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  no.^  *  ■     -^■^■  ^xj  ' 


EESOLVED,  That  this  Conunission  hereby  approves 

Traveling  Expense  Voucher  in  the  amoimt  of  S517oOO 

covering  expenses  of  V,  W,  Anderson,  General  Manager, 

San  Francisco  Miinicipal  Railway,  incurred  on  trip  to 

to  p.  it  Ion  a  I  voxk-  • 

Boston,  Massachusetts,  to  attend  meeting  re  design  of 

rail  cars  suitable  for  subway  or  subway- surface  operation; 

and  inspection  of  Rapid  Transit  Facilities  at  Montreal, 

Canada,  and  New  York  City,  New  York,  September  13  through 

September  19,  1967»  '  ■ 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

i  us  m«.(ng  of  PCTQBIR  24  1967  


Secretary  and  AssKtant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO  . 


RESOLUTION  No>^  *  -■•.y^U'ia^-.'.k.S/ 

rtai  bus  dm, 
is  iiiacjie  to  m^id  i 


RESOLVED,  That  this  Commission  approves  a  debit  modificatioi^ l^-^^ 
in  the  amount  of  $625.10  to  provide  funds  for  additional  work 
all  as  set  forth  in  Modification  No.  2  of  Contract  No.  MR-498/ 
Visitiors'  Facility  Cable  Carbarn. 


-if}Trte-^  mtd  directs  tht- 


CO 


.^.asigaated  iaiprov©ifsmt  i?s. 
3,         ,  fotj^  six-isonths*  trial  period. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

OCTOBER  241987  " 

at  its  meeting  oj  :  .  1'^^ 


Secretary  and  Assistant  General  Manage 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No: 


IVHEREAS,  Transit  patrons  using  Municipal  Railway  cable  car  service 
on  a  portion  of  Hyde  Street  have  requested  suppleinental  bus  service  due 
to  the  heavy  loads  carried  on  Powell-Hyde  cable  cars;  and 

WHEREAS,  Although  definite  effort  is  made  to  avoid  interruptions 
to  cable  car  service,  certain  delays  inevitably  occur;  and 

IVHEREAS,  Close  vicinity  Municipal  Railway  service  is  not  available 
in  a  sector  of  Hyde  Street  as  an  alternate  means  of  travel;  now,  there- 
fore, be  it  ctic 

RESOLVED,  That  this  Commission  hereby  authorizes  and  directs  the 
scheduling  of  additional  service  on  Line  No.  80,  with  alternate  trips 
being  routed  to  the  present  outer  terminal  on  Jackson  at  Fillmore,  and 
to  a  new  motor  coach  terminal  at  or  near  Hyde  §  Chestnut— with  motor 
coaches  to  the  latter  terminal  being  routed  from  Jackson  §  Hyde  via 
Hyde,  Lombard,  Larkin ,  and  Chestnut  to  Hyde^-and  returning  via  Hyde  to 
Washington;  and,  be  it 

FURTHER  RESOLVED,  That  the  designated  improvement  in  service  take 
effect  November  19,  1967,  for  a  six-months'  trial  period. 


I  herehv  certify  that  the  foregoing  resolution  was  adopted  bv  the  Pnhhc  Utilities  Commission 

,    "     ,  OCTOBER  24  1967 

at  Its  meeting  of  


Secretary  and  AssisUmt  General  Manager 


PUBLiC  UTiLITiES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  NcStL^  ..J-' v.,^  # 


RE'SDLYED,  That  this  Conmiission  hereby  approves 
the  Travel  Expense  Voucher  of  Williaxa  J.   Dv/yer,  Accounts 
Bureau  Director ^  Public  Utilities  Commission  in  the  amount 
of  $738.25  for  expenses  incurred  in  connection  \^7±th 
attendance  at  the  American  Public  Power  Accounting  and 
Finance  Workshop  in  Gatlinburg,  Tennessee,  September  24  to  27, 
1967?  and  conferences  with  airport  officials  and  representa- 
tives of  automobile  rental  agencies  in  Chicago,  Illinois 
and  Kew  York  in  connection  v/ith  airport  financial  matters. 

'■■my 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  


Secretary  and  AssUiant  GenerallMana^er 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Nn;-    "        ^  *^  ^ 


WHEREAS,  the  Civil  Aeronautics  Board  on  September  22, 
■1967,  issued  order  No»  E-25721  wherein  it  instituted  an  inves-, 
tigation  designating  the  Memphis/Huntsville/Birmingham-Ijos ^ 
avralAngeles  Service  Investigation,  Docket  No,  19023,  to  consider 
new  or  improved  air  service  between  Los  Angeles  and  Memphis, 
vHuntsville,/ Birmingham;  and 

WHEREAS,  Birmingham  "arid  Memphis  have  filed  requests"^ 
with  the  Civil  Aeronautics  Board  for  inclusion  of  their  improved 
air  service  needs  to  San  Francisco  and  have  asked  that  those 
service  needs  be  considered  in  the  Memphis/Huntsville/Birmingham- 
Los  Angeles  Service  case;  and 

WHEREAS,  San  Francisco  traffic  to  the  southeastern 
cities  mentioned  above  is  substantial  and  deserves  attention  in 
this  service  inve s t igat ion ,  now,  therefore,  be  it      i .  #t 

RESOLVED,  That  the  General  Manager  of  Public  Utilities 
is  hereby  authorized  to  request  the  City  Attorney  to  participate 
in  the  Memphis /Hunt sville /Birmingham- Los  Angeles  investigation 
by  filing  an  answer  supporting  the  requests  of  Memphis,  Hunts- 
ville,  and  Birmingham  for  inclusion  of  their  service  needs  to 
San  Francisco  in  the  above  named  proceeding;  and 

FURTHER  RESOLVED, That  this  Commission  authorizes  inter- 
vention in  said  proceeding,  as  expanded ,  in  support  of 
competitive  single  plane  service  without  carrier  preference. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  h\  the  Public  Utilities  Commission 

,     ,  OCTOBER  24  1967 

at  \ts  meeting  of  ^_  ._.   ^.   .  


Secretary  and  AssisMnt  General  Manager 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


Resolution  No.  67~0930-MR 

RESOLVED,  That  on  recommendation  of  the  General  Manager 
of  Public  Utilities,  the  General  Manager,  Municipal  Transit  System, 
the  General  Claims  Agent  thereof,  and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  Municipal  Railway. 


Claimant 

Non-litigated  Settlements 

TC    David  and  Gloria  Pass 
aka 

Mr.  and  Mrs.  David  Pass 
MC    William  M.  McManus 


Date  of  Accidents 


Settlements 


March  17,  1967  $1,300.00 
September  11,  1967  517.04 


Litigated  Settlements 

CC    Fred  Collier 
aka 

Fred  E.  Collier 


September  26,  1966 


1,250,00 


Judgments 
None 


APPROPRIATION  NO.   7.735,804.000  $3,067.04 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  its  meeting  of  October  24,  1967. 


Secretary  and  Assistant  General  Manager 


,  Administrative  > 


}) 
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CITY  AND  COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UTILITIES  COMMISSION 


MUNICIPAL  RAILWAY 


949  Presidio  Avenue 
San  Francisco,  Calif.  94115 


September  27,  1967 


MEMOR-AiNDUM 


TO: 


Mr.  James  K.  Carr 

General  Manager  of  Public  Utilities 


FROM: 


V.  W.  Anderson,  General  Manager 
San  Francisco  Municipal  Railway 


SUBJECT:    Request  for  Motor  Coach  Service  to  Relieve 
Heavy  Loading  of  Powell  Street  Cable  Cars 


At  the  August  15  meeting  of  the  Public  Utilities  Commission,  Commissioner 
Goldberg  called  attention  to  a  recent  article  in  the  press  about  heavy  loading 
of  cable  cars  and  the  suggestion  made  by  a  citizen  that  motor  coaches  supple- 
ment cable  car  service  on  Hyde  Street.    That  proposal  involved  modifying  Line 
No.  80  so  that  it  would  have  two  outer  legs --one  via  Jackson-Washington  as  at 
present  and  the  other  via  Hyde  to  Chestnut. 

Mrs.  Ralph  W.  Scott,  2250  Hyde  Street,  has  since  transmitted  a  petition  to  you 
on  the  same  general  subject.  Her  letter  of  transmittal  is  dated  September  12, 
and  Mr.  Finn  sent  a  letter  of  acknowledgment  to  her  on  September  20. 

The  "No.  1"  proposal  outlined  in  the  petition  is  similar  to  that  described  in 
the  first  paragraph  of  this  memorandum. 

While  the  petition  outlines  two  alternate  proposals,  the  latter  appears  to 
be  presented  for  consideration  in  the  event  that  their  first  proposal  is  not 
deemed  feasible. 

An  investigation  has  been  conducted  by  the  Municipal  Railway  staff.    The  findings 
are  covered  in  a  report  with  drawing  by  Mr.  M.  F.  Ittig,  Jr.,  Transit  Traffic 
Superintendent,  to  me,  dated  September  22,  1967,  a  copy  of  which  is  attached. 

The  staff  investigation  indicates  that  augmenting  service  on  Line  No.  80  with 
alternate  trips  to  the  present  terminal  and  to  a  terminal  at  or  near  Chestnut 
5  Hyde  is  feasible.    The  inauguration  of  this  service  is  recommended  on  a  trial 
basis  to  obtain  actual  operating  experience  as  to  whether  or  not  such  service 
will  be  sufficiently  patronized  by  residents  in  the  vicinity  of  Hyde  Street  to 
warrant  its  continuance. 


This  solution  offers  the  most  effective  and  immediate  means  of  relief. 


Mr.  James  K.  Carr 
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September  27,  1967 


Their  Proposal  No.  2  does  not  present  as  feasible  a  solution  as  that  covered 
in  No.  1. 

As  to  Proposal  No.  3,  the  Municipal  Railway  staff  is  investigating  improving 
cable  car  loading  procedures  at  Powell  §  Market.    This  is  proceeding  in  addition 
to  the  changes  recommended  for  Line  No.  80. 

Supervisor  Ertola  also  wrote  to  you  regarding  Mrs.  Scott's  comments  to  him  about 
the  loading  of  cable  cars  at  Powell  §  Market.    A  separate  report  is  now  under 
preparation  on  that  subject.     I  believe,  however,  that  the  adjustment  of 
Line  No.  SO  will  provide  the  relief  sought  by  Mrs.  Scott  and  her  neighbors  so 
that  they  will  not  be  as  concerned  as  they  otherwise  would  be  with  the  cable 
car  terminal  problem. 


V.  W.  A. 


VWA:of 


Enc . 


Public  Utilities  Commission 
City  and  County  of  San  Francisco 

SAN     FRANCISCO    MUNICIPAL  RAILWAY 

949   P  R  ES  i  D I O  A  V  EN  U  E  ^     :     ■       '  ^ 

SAN  FRANC8SCO.  CALIF,  94ni 

-^'y..:'.:-'.-'      September  22^  1967  : 

Swbjact: 

MEMORANDUM  ■ 


MRo   Vo  W.  ANDERSON  J,  GENERAL  MANAGER 

Mpo  M„  Fo  Ittigj  Jr„p  Transit  Traffic  Superintendent 

Cable  Car  Line  Noo  60  Service 

Line  Noo  80  -  Northerly  Terminal  Loop 


As  instruct edj  an  Investigation  was  conducted  rela- 
tive to  the  adequacy  of  service  on  cable  car  Line  Noo  on 
Hyde  Street  between  Chestnut  &  Washingtono 


GENERAL  COMMENTS g  ' 

During  the  past  several  years 3  patronage  on  Line  Noo 
59  send  Line  No„  60  cable  cars  has  steadily  increased  due  mainly 
to  more  tourist  trade ^   large  conventions  and  the  construction 
of  high  rise  apartment  houses*     Additional  cable  cars  ha,ve  been 
scheduled  to  meet  this  demand^,  however^  certain  safety  and  op- 
erational restrictions  limit  the  Intervals  between  which  cable 
cars  can  be  operated„ 

This  is  particularly  true  on  Line  No.  60  because  of 
the  limited  storage  capacity  available  at  the  Victorian  Gardens 
at  Beach  &  Hyde  and  the  steep  grade  which  requires  cars  to  re- 
main at  Hyde  &  Chestnut 3  four  blocks  from  Beach  Street 5  until 
the  preceding  car  has  entered  the  terminalo     As  cable  cars  are 
very  susceptible  to  delay 5,  a  backlog  of  passengers  sometimes 
occurs  causing  cars  to  be  filled  to  capacity  when  leaving  the 
terminal  which  results  in  a  pass-up  of  passengers  along  the 
route„     The  most  critical  area  is  on  Hyde  Street  between 
Francisco  and  Washington  where  there  are  certain  sections  where 
vicinity  service  is  not  conveniently  available^ 

With  the  extensive  construction  in  the  Fisherman's 
Wharf -Aquatic  Park  Area 5   it  is  reasonable  to  assume  that  patron- 
age will  continue  to  increase  and  that  some  means  must  be  found 
to  provide  transportation  that  will  fill  the  need  of  both  the 
local  residents  and  the  tourists o 


TO: 

FROM; 

SUBJECT: 


MR.  V.  We  ANDERSON™  Cab3.e  Car  Line  No«  60  Service  -2™ 

Line  Noe  80      northerly  terminal  loop 

Sept,  22 5  1967 

SUPPLEMENTING  LINE  NO,   80  SERVICE  TO  RELIEVE  LINE  N0„  6O 


After  investlgatlonj,  the  Rallx^ray  Staff  concurred 
that  the  most  efficient  and  economical  manner  of  providing 
this  Service  is  to  make  a  revision  in  the  operation  of  the 
northerly  portion  of  Line  80~  Leavenworth.  This  line  is 
presently  routed  over  a  portion  of  Line  Noo  60  in  the  vi- 
cinity of  Hyde  &  Jacksono  The  inner  terminal  is  at  Market 
Street^  one  "block  from  the  cable  car  terminal^ 

Traffic  checks  indicate  that  by  scheduling  addi- 
tional equipment  J  alternate  trips  can  be  operated  to  Hyde 
&  Chestnut  while  still  maintaining  adequate  service  in  the 
present  northerly  terminal  areao     Service  would  also  be 
improved  for  patrons  on  Leavenworth  and  Jones  StreetSo  The 
revised  service  on  Line  Noo  80  would  additionally  tend  to 
relieve  the  loading  of  cable  cars  on  the  Powell-Hyde  line^ 

Consideration  was  given  to  operating  via  Larkin 
instead  of  Hyde  Street  north  of  Washington-Jacksono  Line 
No*  19  is  operated  on  Polkj,  just  one  block  westo  However 
that  may  be,   it  is  believed  that  the  Hyde  Street  routing 
is  preferable  in  this  area  for  a  more  favorable  load  dis- 
tributiono 

POSSIBLE  HYDE  ST.  SHUTTLE  COACH  (Augmenting  Line  Noo  80) 

Operation  of  a  shuttle  bus  between  Chestnut  & 
Hyde  and  Line  No^  80  would  not  provide  service  directly  to 
the  Downtown  area^     Addltionallyg  passenger  checks  indicate 
that  it  would  be  necessary  to  supplement  the  service  on 
Line  No.  80  to  accommodate  the  Hyde  Sto  Shuttle  passengers*, 
At  least  one  additional  coach  would  be  required  on  the 
shuttle  line.     This  together  with  additions  to  Line  No^  80, 
would  increase  the  cost  of  operation  and  would  not  provide 
service  compa.rable  to  direct  service  to  Market  Street. 

SUGGESTED  QUEUE  LINES  AT  INNER  CABLE  CAR  TERMINAL 

The  suggestion  that  queue  lines  be  provided  at 
Powell  &  Market  was  discussed  at  the  August  19^7  meet- 

ing of  the  Interdepartmental  Staff  Committee  on  Traffic  and 
Transportation  prior  to  receiving  the  recent  petition^  At 
the  time  the  staff  agreed  that  the  Department  of  Public 
Works  vjould  investigate  the  feasibility  of  prohibiting 
through  traffic  on  Powell  between  Ellis  a.nd  Eddy^  The 
Municipal  Railway  is  conducting  a  separate  study  on  this 
subject  and  a  separate  report  will  be  submitted  as  soon  as 
possible  as  to  conclusions  reachedo 


SAH  FRMCISCX)  MtiNICIPiL  RAILWAT 
Sohedial#  and  Traff i©  Departfm©2&t 

BROPOSED  HYDE    StPREEf?  EMENSIOW 
Liae  80  Leavenworth 

(Alternate  trips  to  preisent  terminal  at 
Jackson  &  Fillmore  and  t@  Chestnut  h  Hjd@) 

Line  60 
Terminal 
Beach  &  ^yde 


^  yioinity  Lin© 
Septembe.-^  22  ^  1967 
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MEMORANDUM 


October  19,  I967 


TO:    James  K.  Carr 

PROM:     Arthur  H.  Frye^  Jr. 


SUBJECT: 


SAN  FRANCISCO  WATER  DEPARTMENT 

MONTHLY  REPORT  to  the 

GENERAL  MANAGER  OP  PUBLIC  UTILITIES 


SAN  FRANCISCO  WATER  DEPARTMENT 


MONTHLY  REPORT 
TO  THE 

GENERAL  MANAGER  OF  PUBLIC  UTILITIES 

October  2k,  I967 


HIGHLIGHTS  - 

Centennial  commemoration  of  Pilarcitos  Dam  is  scheduled 
for  October  27th. 

Water  Department  personnel  discovered  crashed  light  plane 
on  watershed  land  and  assisted  in  rescue  of  survivors. 

Major  water  main  break  on  Laguna  Honda  Blvd.  promptly 
controlled  and  trafic  restored. 

Pilarcitos  Dam  Centennial.     The  centennial  of  the  comple- 
tion of  Pilarcitos  Dam  is  to  be  commemorated  on  October  27th. 
The  "family  type"  ceremony  will  include  public  officials 5 
historical  societies  and  other  interested  persons  from  San 
Francisco  and  San  Mateo  Counties.     Mr.  Carr  will  dedicate  a 
plaque  commemorating  the  centennial  of  the  construction  of 
Pilarcitos  Dam  which  became  the  first  link  in  the  chain  of  lakes 
developed  to  supply  water  for  both  San  Francisco  and  Peninsula 
communities.     This  chain  now  extends  across  the  Bay  to  Alameda 
County  and  to  the  Hetch  Hetchy  project  in  the  High  Sierra. 

Plane  Crash  on  Watershed .    A  light  plane  crashed  in  an 
inaccessible  area  of  watershed  land  during  evening  hours  of 
September  24th  and  was  discovered  early  in  the  morning  of  September 
25th  by  Watershed  Keeper  Matthes  who  reported  the  discovery^  then 
made  his  way  to  the  plane^  removed  two  injured  and  unconscious 
passengers  so  they  could  be  rescued  by  a  Coast  Guard  helicopter. 
A  third  passenger  had  left  the  plane  to  seek  aid  and  had  become 
lost.    Watershed  personnel  also  located  this  passenger  and 
assisted  other  agencies  involved  in  accidents  of  this  type. 

16"  Water  Main  Break.     About  7»00  p.m.  on  October  9th, 
the  Department  was  informed  of  unusual  noise  in  the  water  pipes  of 
a  customer  and  independently  of  water  in  the  street  at  Laguna  Honda 
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Blvd.  and  Clarendon  Avenue^  followed  by  numerous  reports  of  "poor 
water  pressure"  or  "no  water".     These  calls  indicated  there  was  a 
main  break  in  the  Summit  pressure  zone.    By  7:35  p.m.  the  shutdown 
was  completed  and  routine  procedures  restored  water  supply  to 
affected  consiAmers  through  other  connections.    The  street  was 
opened  to  traffic  both  ways  by  10:00  p.m. 


WATER  QUALITY 

Flushing  of  water  mains  in  the  Sunset  and  Parkside  service 
area  started  on  September  iSth^  as  i'eported  last  month.    A  total 
of  266^200  feet  of  4-inch  through  8-inch  diameter  mains  were 
flushed  by  the  end  of  September.    A  total  of  127  gate  valves  were 
checked  and/or  operated  and  40  blowoff  valves  were  operated  during 
this  operation. 

During  September^  only  four  individual  flushing  operations 
were  performed  in  response  to  complaints  of  dirty  water  or  chemical 
taste.    An  average  of  nine  such  complaints  per  month  have  been 
received  since  December  I966.     Ten  scheduled  flushing  operations 
were  carried  out  to  prevent  the  occurrence  of  dirty  water  conditions. 

Lower  Crystal  Springs  Lake  and  San  Antonio  Reservoir  were 
each  treated  with  copper  sulfate  during  September  to  control  algae 
growths .     The  bacteriological  quality  of  water  in  the  Peninsula 
reservoirs  remained  essentially  unchanged  during  the  month.  No 
change  in  chlorine  dosage  was  required  and  all  dechlorination 
stations  were  in  operation  throughout  September.    All  treated  water 
remained  well  within  the  limits  of  the  U.  S.  Public  Health  Service 
Drinking  Water  Standards. 


WATER  CONDITIONS 

On  October  17th ^  there  was  a  total  of  25^957  mg  of  water 
stored  in  Peninsula  reservoirs  to  supply  northern  San  Mateo  County 
and  San  Francisco  consumers  during  planned  shutdowns  previously 
reported.    From  October  l6th  to  December  Ist^  only  sufficient  water 
will  be  put  into  the  Bay  Division  pipelines  to  supply  consumers 
served  from  these  lines  as  Pulgas  Tunnel  will  be  shutdown  during 
this  construction  period.    Approximately  one-third  of  the  system- 
wide  average  consumption  is  taken  from  these  pipelines  before  they 
connect  to  Pulgas  Tunnel. 
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WATER  COM)ITIONS  (continued) 


GROSS  CONSUMPTION  OF  WATER 
Million  Gallons  Per  Day  Average 


1.6$^  More 

266.1 


0.3fo  Less 
218.4 


Oct  .1 

1966 


y__  217/7 


Oct.l 
1967 


MONTH  OP  SEPTEMBER 


12  MONTHS  PRECEDING 


WATER  STORED  IN  LOCAL  RESERVOIR 
ON  OCTOBER  17 
MILLION  GALLONS 


91.0%  More 

_  _4  34,393 


52.5^. More 


72  More 
 \|/  60,530 


35.127 


151^ 
of 
10-yr . 
Average 
Storage 


ALAMEDA 


+    PENINSULA  (combined)  = 


TOTAL 


Water  was  transported  from  Hetch  Hetchy  sources  at  an  aver- 
age rate  of  2l8.7  MGD  during  September,  and  the  draft  of  Calaveras 
water  through  Sunol  Valley  Filtration  Plant  averaged  49.4  MGD. 
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A.S,C.E.  CONVENTION 

Mr.  Frye  attended  the  National  Convention  of  the  American 
Society  of  Civil  Engineers  held  in  New  York  City  during  the  week 
of  October  l6th. 

BAY  AREA  RAPID  TRANSIT 

The  extensive  construction  activities  of  B.A.R.T.D.  has 
sharply  increased  the  services  of  Water  Department  forces  required 
for  shutting  off  services  and  mains  and  reconnecting  services  to 
temporary  mains  provided  in  the  various  construction  zones. 

Front  and  Davis  Street  Station.     Cost  estimates  of  alter- 
ing Water  Department  facilities  for  two  alternate  plans  of  the 
station  structure  are  being  prepared. 

Glen  Park  Station.     Plans  and  specifications  for  the 
relocation  of  the  diamond  valve  vault  are  being  revised  to  make 
the  relocation  a  permanent  installation  instead  of  temporary. 

Mission  Line  -  Colonial  Way  to  Ottawa  Avenue.  Tracings 
and  specifications  to  be  included  in  B.A.R.T.D. 's  contract  were 
completed  and  transmitted  to  their  engineers  for  their  final 
review. 

METER  REPAIR  PROGRAM 

During  the  month  of  September  the  meter  shop  repaired  a 
total  of  569  meters.     In  addition^  402  meters  were  packaged  and 
shipped  to  Neptune  Meter  Company  to  be  repaired  in  their  shops 
under  a  special  meter  change  program  beyond  the  capacity  of  the 
Department's  present  personnel  to  perform. 

RENEWAL  PROGRAMS 

During  September  a  total  of  609  old^  corroded  or  under- 
sized service  pipes  were  replaced^  bringing  the  total  for  fiscal 
year  1967-68  to  19^4  services  renewed  during  the  first  three 
months . 

FINANCES 

During  September  net  paying  sales  totaled  $138935 536  and 
cash  collections  were  $1^ 5483753 •    Cash  collections  for  the  first 
three  months  of  fiscal  year  I967-68  totaled  $55  795>311  which  is 
$238^514  greater  than  was  collected  during  the  first  quarter  of 
the  prior  fiscal  year. 
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WATER  MAINS 

In  addition  to  the  major  raain  break  reported  above ^  there 
were  two  leaks  on  the  Crystal  Springs  44-inch  pipeline^  one  leak 
on  the  Baden-Merced  pipeline^  and  a  bad  section  on  the  54-inch 
San  Andreas  pipeline  kept  Peninsula  Division  leak  crews  busy  for 
the  first  15  days  of  September.     In  the  City^  the  48-inch  diameter 
University  Mound  downtown  feeder  main  developed  a  leak  at  Bayshore 
and  Oakdale^  and  the  36-inch  diameter  University  Mound  feeder  main 
leaked  at  Potrero  and  Division  Street^  and  the  l6-inch  diameter 
cast  iron  College  Hill  feeder  main  split  a  full  length  of  pipe  in 
the  100  block  of  Valencia  Street^  causing  considerable  damage. 

1961  BOND  FUND  PROJECTS 

Crystal  Springs  bypass  tunnel  is  53^  completed  within 
34^  of  the  scheduled  time.     On  October  l6th5  Pulgas  timnel  was 
shut  down  to  permit  this  contractor  to  make  the  connection  between 
Pulgas  tunnel  and  the  bypass  tunnel. 

San  Antonio  and  Sunol  pumping  stations  are  completed 
within  100^  of  the  scheduled  time. 
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MINUTES 
PUBLIC  UTILITIES  COAAMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 
John  F.  Shelley,  Mayor 

Room  282  —  City  Hall 
2:00  p.m. 

October  31,  1967 

COMMISSIONERS 

Thomas  P.  White,  President 
Thos.  F.  Stack,  Vice  President 
Oliver  M.  Rousseau 
Richard  N.  Goldman 
Joseph  I.  Kelly 


DEPARTMENTS 

Municipal  Railway 
Hetch  Hetchy  Project 
Airport  Department 
Water  Department 


BUREAUS 

Public  Service 
Accounts 

Utilities  Engineering 
Personnel  &  Safety 


James  K.  Carr 
GENERAL  MANAGER  OF  PUBLIC  UTILITIES 

James  J.  Finn 

SECRETARY  AND  ASSISTANT 
GENERAL  MANAGER,  ADMINISTRATIVE 


67-399 


Call  to  Orders 


2:05  p.m. 


Presents  Commissioners  Thomas  P.  White,  Oliver  M.  Rousseau 

Richard  N.  Goldman,  Joseph  I,  Kelly 

Absents  Commissioner  Thos.  F.  Stack 

Commissioner  Thomas  P.  White  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Oliver  M.  Rousseau. 


Approval  of  the  minutes  of  the  regular  meeting  held  October  17  and 
24,  1967  was  put  over. 

RESOLUTION  On  motion  of  Commissioner  Rousseau,  seconded  by 

N0»  Commissioner  Kelly,  the  following  resolutions 

were  adopted s 

67-0959    H  Approving  settlement  of  claim  of  Healy-Tibbitts 

Construction  Company,  Superior  Court  No.  562306, 

67-0960  Bid  Call,  AD  Contract  No.  517— Station  B  and 

4  KV  Addition,  Central  Terminal 
Building.    Estimated  cost,  $114,000 

WD  Contract  No.  1252— Laying  of  6" 
Ductile  Iron  Main  in  Santa  Barbara 
Avenue  and  Head  Street.  Estimated 
cost,  $10,916. 

WD  Contract  No.  1325 — Excavation  and 
Repaving  for  Water  Service  Renewals. 
Estimated  cost,  $88,595. 

WD  Contract  No.  1333— Laying  of  12" 
Ductile  Iron  Main  in  Army  Street 
Circle  between  Army  and  Marin  Street 
Estimated  cost,  $19,339. 


WD  Contract  No,  1341 — Laying  of  6" 
Ductile  Iron  Mains  in  Lincoln  Way 
between  5th  &  7th  Avenues  and 
Arguello  Blvd.  between  Carl  Street 
&  Lincoln  Way.    Estimated  cost, 
$25,553. 


67-0961    A  Award  of  AD  Contract  No.  507 — Mechanical  Improve- 

ments to  Parking  Garage  -  Beta  Mechanical 
Contractors  of  Oakland  -  $10,450. 

67-0962    A  Extension  of  time  for  award  of  AD  Contract  No. 486 

to  December  5,  1967 — Pavement  for  Taxiway  G  Exten 
sion  and  Pavement  Reconstruction  -  Taxiway  F. 

67-0963    A  Authorizing  tenant  work  -  drawings  of  proposed 

signs  to  be  installed  Plot  17  -  Flying  Tiger 
Line,  Inc.    Estimated  cost,  $20,000. 


67-400 


67-0964    A  Revoking  Space  Permit  issued  Wings  and  Wheels 

Express,  Inc.  under  Resolution  No.  66-0915, 
adopted  November  22,  1966. 

67-0965    A  Approving  sublease  of  space  by  United  Air  Lines 

to  Del  Monte  Aviation,  Inc. 

67-0966    A  Approving  sublease  of  space  by  Butler  Aviation- 

San  Francisco  to  Rick  Helicopters , 

67-0967    A  Authorizing  City  Attorney  to  intervene  and 

participate  in  the  Omaha-Des  ftoines  Transconti- 
nental Service  Investigation,  without  carrier 
preference  -  CAB  Docket  19073. 

67-0968    W  Award  of  WD  Contract  No.  1259 — Relocation  of  12" 

Feeder  Main  in  Buchanan  Street  between  Geary 
Blvd.  and  Post  Street,  Associated  Pipe  Line,  Inc. 
$13,408.00 

67-0969    W  Authorizing  execution  of  State  Division  of 

Highways  Utilities  Agreement  No.  446.41.  Estimated 
cost,  $19,800. 

67-0970    W  Completion  of  WD  Contract  No.  1272 — Laying  of  16" 

Ductile  and  24"  Steel  Mains  in  Junipero  Serra, 
Garfield,  Randolph  and  Other  Streets  -  $368,488.90, 
as  modified. 

67-0971    W  Completion  of  WD  Contract  No.  1309— Laying  of  6" 

Ductile  Iron  Mains  in  2  3rd  Avenue,  between  Fulton 
and  Geary  Streets  -  $34,547.80,  as  modified. 

67-0972    W  Traveling  Expense  Voucher  -  Robert  M«  Desky, 

Deputy  City  Attorney  -  trip  to  San  Diego  - 
September  5-11,  1967  -  $199.49 

67-0973    M  Modification  of  MR  Contract  No.  498 — Visitors' 

Facility  Cable  Car  Barn;  F.  W.  Jones,  Inc., 
contractor  -  Debit,  $664.50 

67-0974    M  Approving  settlement  of  cross-complaint  in 

Municipal  Court  Action  #554286,  "City  vs  Hans 
Slizyk  and  Phoenix  of  Hartford  Insurance  Companies 

67-0959    MR  Approving  payment  of  claims  against  the  Municipal 

Railway  -  total  amount  $42,189.40 

Votes    Ayes-Commissioners  White,  Rousseau, 
Goldman,  Kelly 
Absent-Commissioner  Stack 

Copies  of  the  above-adopted  resolutions  are  on  file  in  the  office  of 
the  Secretary  and  Assistant  General  Manager  of  the  Public  Utilities 
Commission. 


67-401 


Deputy  City  Attorney  Jerome  Cohen  gave  a  detailed  explanation  of 
the  facts  pertaining  to  the  litigated  claim  of  Healy-Tibbitts 
Construction  Company,  Superior  Court  No.  562306,  against  the  Hetch 
Hetchy  Project,  and  the  City  Attorney's  reasons  for  the  settlement 
recommendation  as  contained  in  Resolution  No,  67-0959. 

The  claim  arose  out  of  Hetch  Hetchy  Contract  No.  364 — Construction 
of  San  Joaquin  Pipeline  Wo.  3,  under  which  Healy-Tibbitts  Construc- 
tion Company  contracted  to  furnish  and  install  a  3-mile  section  of 
pipeline  across  the  San  Joaquin  River  and  State  Highway  Route  132 
in  Stanislaus  County. 

The  plaintiff  filed  suit  for  damages  in  amount  of  $111,863.97,  plus 
recovery  of  liquidated  damages  in  sum  of  $24,000  withheld  by  City 
and  accrued  interest  to  date  for  said  withheld  money. 

Mr.  Cohen  said  that  after  extensive  negotiations  the  contractor, 
through  its  legal  counsel,  offered  to  settle  the  case  for  $35,000, 
including  all  accrued  interest.     Under  the  circumstances,  said  offer 
of  settlement  appeared  to  be  very  reasonable  and  most  advantageous 
to  the  City,  Mr,  Cohen  advised.     The  $35,000  settlement  includes 
$24,000  plus  $4,000  accrued  interest  to  date  for  the  money  withheld 
by  City?  the  balance  of  $7,000  applies  to  the  damages  claimed  by 
the  contractor. 


****** 

In  discussing  MR  claim  settlements  under  Resolution  No.  67-09 59-MR, 
Public  Utilities  Counsel  William  F.  Bourne  explained  the  facts  of 
the  Vivienne  Miller  case  and  the  reasons  for  the  proposed  settle- 
ment , 

Commissioner  Goldman  commented  on  the  recent  report  of  losses  of 
the  Municipal  Railway  (40%  over  last  year) .     In  view  of  the  operator's 
contention  the  Miller  accident  occurred  as  a  result  of  faulty  equip- 
ment, he  asked  for  a  report  from  the  Municipal  Railway  on  its  record 
of  the  investigation  of  the  case  with  regard  to  the  vehicle.  The 
Commission  requested  they  be  furnished  this,  for  information  purposes 
only — in  order  to  learn  of  the  procedures  followed  in  accidents 
where  claim  of  faulty  equipment  has  been  made. 


****** 

Communications ; 
Hone 


****** 

General  Manager  of  Public  Utilities  Calendar  Items; 

International  Airport :     Mr.  Carr  stated  that  the  Airport  has  issued 
notice  that  effective  October  31,  1967,  all  valet  parking  deliveries 
will  be  made  at  a  central  point  midway  between  the  South  and  Central 
Passenger  Terminal  Buildings.    The  change  is  in  the  interest  of  pro- 
viding greater  convenience  to  the  majority  of  Valet  Parking  Service 
customers . 


****** 


67-402 


Mr.  Carr  reported  the  first  non-stop  flight  from  San  Francisco  to 
San  Antonio,  Texas,  will  take  place  on  November  12,  1967. 


****** 

Pilarcitos  Dam;    iyir,  Carr  commented  on  the  centennial  celebration 
held  at  Pilarcitos  Dam  on  October  27,  1967,     San  Mateo  County 
Supervisor  T.  Louis  Chess  was  one  of  the  principal  speakers,  as  well 
as  George  J.  Davis,  Superintendent  of  the  Water  Department  Peninsula 
Division  from  1913  until  he  retired  in  1956. 


****** 

Neighborhood  Youth  Corps  program;     The  Neighborhood  Youth  Corps 
projects  conducted  by  the  Public  Utilities  Commission  have  the 
distinction  of  being  given  national  recognition  in  the  "Congressional 
Record"  of  October  11,  1967,  Mr.  Carr  announced.     Congressman  Hugh  L. 
Carey,  representative  from  district  in  Brooklyn,  New  York,  in  his 
statements,  said  he  was  particularly  impressed  with  the  conservation 
aspects  of  the  program. 


****** 

Mr.  Carr  said  the  United  States  Forest  Service  is  cooperating  in 
this  program  with  a  supply  of  trees,  and  the  Park  &  Recreation 
Department  is  assisting  through  nursery  material. 


****** 

Muni  Man  of  the  Month  ceremony;     Mr,  Carr  spoke  of  the  importance  to 
the  recipients  of  the  Muni  Man  of  the  Month  award  to  have  Commissioners 
present  at  the  ceremony.     It  means  a  lot  to  the  men,  and  he  urged  the 
Commissioners  to  attend  as  often  as  they  can.    Commissioner  White 
has  been  a  regular  attendant,  and  this  has  been  very  much  appreciated. 


****** 

Cable  Car  Barn  ceremonies;    Arrangements  are  being  concluded  for 
ceremonies  Friday,  November  10,  1967,  at  10; 30  a.m.,  on  the  occasion 
of  the  dedication  of  San  Francisco's  newly-restored  Cable  Car  Barn. 
Secretary  of  Transportation  Alan  S.  Boyd  will  be  the  key  spesiker. 


****** 

Junipero  Serra  Freeway;     No  word  has  been  received  from  the  Mayor's 
office  relative  to  an  answer  from  Federal  Highway  Administrator 
Lowell  K.  Bridwell,  in  connection  with  the  four-mile  disputed  section. 


****** 

Tomorrow,  November  1,  1967,  will  mark  the  first  opening  of  the  Junipero 
Serra  Freeway  on  San  Francisco  Water  Department  land  in  San  Mateo 
County,    This  section  of  the  freeway,  Mr.  Carr  said,  is  that  10 -mile 
portion  made  available  to  the  State  without  court  action  by  means  of 
Water  Department  Revocable  Permit.     The  San  Francisco  Public  Utilities 
Commission  did  not  receive  an  invitation  to  attend. 


****** 


67-403 


Granite  Rock  Company  (Torpey  property) ;     Mr.  Carr  reported  that  he 
and  Water  Department  General  Manager  Arthur  H.  Frye,  Jr.,  personally 
made  a  tour  of  inspection  in  the  vicinity  of  the  Torpey  property 
quarry,  which  is  adjacent  to  City  land  on  the  Peninsula  watershed. 
A  detailed  report  is  being  prepared  for  submission  to  the  Commission 
Mr.  Carr  told  the  Commission  Mr,  Frye  is  having  additional  surveys 
made  in  the  area  to  show  City's  ownership  with  special  reference  to 
drainage . 


Roll  Call; 

Commissioner  Goldman  asked  if  San  Mateo  County  Planning  Commission 
had  been  informed  of  the  Water  Department's  decision  with  regard  to 
granting  Granite  Rock  Company's  request  for  a  permit  to  pave  the 
road  leading  into  its  property. 

He  said  he  understood  that  one  of  the  twenty-odd  conditions  to  be 
met  before  San  Mateo  would  issue  a  permit  to  Granite  Rock,  was  that 
they  secure  authorization  from  San  Francisco  to  pave  the  road  in 
the  watershed  land.    Mr.  Carr  said  staff  is  still  working  on  the 
matter;  final  decision  has  not  been  reached  as  yet. 


Commissioner  Goldman  asked  if  the  construction  of  the  downtown 
heliport  was  on  schedule.    Wesley  F.  Getts,  Principal  Engineer, 
Utilities  Engineering  Bureau,  reported  the  heliport  itself  was  on 
schedule.    The  building  was  slightly  behind,  as  the  contractor  was 
delayed  at  the  start  until  the  wharf  area  was  prepared;  however, 
it  is  expected  the  time  will  be  made  up. 


In  answer  to  Commissioner  Goldman's  inquiry  as  to  the  basis  for 
determination  of  replacement  of  pipes  and  mains  by  the  Water  Depart- 
ment— whether  by  regular  schedule,  emergencies,  age,  or  combinations 
Mr.  Carr  explained  the  engineering  study  presently  being  conducted, 
the  fundmental  purpose  of  which  is  to  determine  whether  there  are 
certain  sections  of  the  City  which  should  be  concentrated  upon  as 
against  others.     Until  the  study  is  concluded  the  Water  Department, 
depending  upon  the  emergencies  at  the  moment,  endeavors  to  carry  on 
a  regular  program  based  on  age. 


THEREUPON  THE  MEETING  ADJOURNED. 


****** 


****** 


****** 


67-404 


PUSLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTSON  Ntfc^  '7'^'<J^^'^" 

RESOLVED,     That  on  recoinraendation  of  the  General 
Manager  of  Public  Utilities,  the  General  Manager  of  the 
Hetch  Hetchy  Project  and  Utilities  Engineering  Bureau, 
and  the  City  Attorney,  this  Commission  approves  settlement 
of  the  litigated  claim  of  Healy-Tibbitts  Construction  Co. , 
Superior  Court  No.  562306,  against  the  Hetch  Hetchy  Project 
in  the  amount  of  $35,000^,00;  and  be  it  further 

RESOLVED,     That  this  Commission  hereby  requests  the 
Controller  to  allot  funds  and  to  draw  a  warrant  against  such 
funds  as    are  or  will  be  legally  available  in  payment  of  said 
claim  against  the  Hetch  Hetchy  Project, 

•>vixig  ©f  l/^'^Inch  Ductile  Iron 

;  between  hmf  and  Marin  Streets 

tving  of  6-™ Inch  Dviotile  Iron  Malas 
7  th  Av  ,  arid  ArguelXo 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hv  the  Public  Utilities  Commission 

OCTOBER  31  1967 


at  its  meeting  of_ 


Secretary  arm  Assistant  C^neral  Manager 


mUiilC  UTIilTIES  COMMISSION 

ceiTYsAMO  COUNTY  OF  SAN  FRANCISCO 


RESOLVED,  That  this  Commission  approves  plans 
and  specifications,   and  hereby  authorizes  Bid  Call: 


AD  Contract  No.  517 — Station  B  and  4  KV  Addition,  Central 
Terminal  Building,  San  Francisco  International  Airport 


WD  Contract  No.  1252 — Laying  of  6-Inch  Ductile  Iron  Main 
in  Santa  Barbara  Avenue  and  Head  Street 


WD  Contract  No.  1325 — Excavation  and  Repaving  for  Water 
Service  Renewals 


WD  Contract  No.  1333 — Laying  of  12-Inch  Ductile  Iron 
Main  in  Army  Street  Circle  between  Army  and  Marin  Streets 


WD  Contract  No.   1341— Laying  of  6-Inch  Ductile  Iron  Mains 
in  Lincoln  Way  between  5th  and  7th  Avenues,  and  Arguello 
Blvd.  between  Carl  Street  and  Lincoln  Way 


I  hireby  certify  that  the  foregoirtg  resolution  was  adopted  by,.,the  Public  Utilities  CommtMion 

« i,s  sum  o  c  T'd  WVs  i  igCT  

Secretary  anA/ Assistant  G&ieral  Ma-naget 


PUBLIC  UTILITIES  COMMISSION 

CSTY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  NoTf  


of  i 

RESOLVED,     That  this  Coranission  hereby  awards  to  Beta  Mechanical  Contractors, 
321  East  12th  Street,  Oakland,  California,  as  the  lowest  regular  and  responsible 
bidder.  Airport  Department  Contract  No.  50 7?  Mechanical  Improvements  to  Parking 
Garage  at  San  Francisco  International  Airport,  in  the  amount  of  $10,-^50  0  00;  and 
the  other  bid  for  the  above -de scribed  work  is  hereby  rejectedo 


I  htfehy  certify  that  the  fofigdifig  resolution  was  adopted  hv  the  Public  Utilities  Commission 

.    ™e«,ng  0,  ^  OCTOBER  31J967  


Secretary  arJi  Assistant  C^neral  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

lis' 

RESOLUTION  NorLl 


RESOLVED,     That  the  Board  of  Supervisors  of  the  City  and  County  of  San  Francisco 
is  hereby  requested  to  adopt  a  resolution  extending  the  time  within  which  an  award 
of  contract  by  the  Public  Utilities  Commission  may  be  made  for  Airport  Department 
Contract  No.  4-86,  Pavement  for  Taxiway  G  Extension  and  Pavement  Re<bonstruction  - 
Taxiway  F,  to  and  including  December  5>  19^75  in  order  to  allow  the  Federal  Aviation 
Administration  sufficient  time  to  process  their  authorization  for  award  of  this 
contract  o  ,a 


iLger  bi.ne,  .uic,»  i  .. 

ineeririg 

"        ■'  1.% 


■  -.  J 
•on- 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 

«  ft.  m«tmg  of  OCTOBFR  311967  


ant  Ge^e 


Secretary  anahssistant  Gef^eral  Manager 


PUELiC  UTiLITiES  COyMiSSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  Ni6  '--^96 ''J  ■ 


RESOLVED,     That  this  Commission  hereby  approves  the  drawings,  identified  as  Exhibit 
A,  submitted  by  The  Flying  Tiger  Line,  Inc.,  whereby  said  Company,  at  its  own  and 
sole  expense  and  without  rental  credit,  will  install  Company  signs  and  emblem  and 
do  all  necessary  and  related  work  at  the  Company's  office  and  air  cargo  facilities 
on  Plot  17  at  San  Francisco  International  Airport;     said  drawings  having  been  ap- 
proved by  the  Utilities  Engineering  Bureau  subject  to  notations  marked  thereon  and 
subject  to  submission  and  approval  by  the  Utilities  Engineering  Bureau,  of  complete 
wiring  diagrams  and  proof  of  structural  adequacy  of  existing  sign  supports;  and, 
be  it  further 

RESOLVED,     That  this  Commission  hereby  authorizes  The  Flying  Tiger  Line,  Inc.,  to 
proceed  with  said  work  subject  to  the  requirements  of  the  Utilities  Engineering 
Bureau  and  the  Art  Commission  of  the  City  and  County  of  San  Francisco;     and,  be  it 
further 

RESOLVED,     That  this  approval  is  given  on  the  condition  that  this  tenant  of  City 
shall  take  all  reasonable  action  and  precautions  in  its  construction  contracts  and 
on  the  job  to  insure  that  its  contractor  and  subcontractors  performing  the  above  con- 
struction and  work  shall  not  unreasonably  delay,  or  interfere  with  or  prevent,  the 
construction  and  work  being  done  at  the  same  time,  in  the  same  general  area  by  City, 
and  that  if  such  condition  of  delay  or  interference  or  prevention  is  brought  to  the 
attention  of  this  tenant  by  City's  letter,  it  will  take  immediate  positive  action 
to  remedy  City's  complaint. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

OCTOBFR  31  1967 


at  its  meeting  of- 


Secretary  ana^Assistamt  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No!ltl_!  ^ 


RESOLVED,  That  this  Commission  does  hereby  revoke 
effective  December  1,  1967  that  certain  Airport  Space  or  Use 
Permit  previously  issued  to  Wings  and  Wheels  Express,  Inc. 
under  authority  of  Resoiutiori  No.  66-0915  adopted  November  22, 
1966,  covering  Room  200,  Cargo  Building  No. 2,  in  the  amount  of 
$45.00  per  month. 


•Sit 


\  hzr&h-j  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Cummission 

OCTOBER  31 1867 


at  its  meeting  of. 


Secretary  and\^ssistant  Geiferal  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No.^jg .  f ,^t>^3^ 


RESOLVED,  That  this  Commission  approve  that  certain  form 
of  sublease  dated  August  21,  1967,  wherein  UNITED  AIR  LINES, 
INC.  sublets  to  DEL  MONTE  AVIATION,  INC,  a  portion  of  sublessor's 
rooms  and  space  in  Pier  C  of  the  Terminal  Building  at  San 
Francisco  International  Airport,  'designated  as  Room  120,  consist- 
ing of  approximately  70  sq.  ft,,  to  be  used  as  an  information 
counter  in  connection  with  sublessee  "^s  operations  as  an  air  taxi 
operator,  the  term  to  commence  on  May  1,  1967,  and  continuing 
during  the  duration  of  the  basic  lease  unless  terminated  by  either 
party  giving  30  days*  advance  written  notice,  the  monthly  rental 

<■? 

payable  by  sublessee  being  $50,  with  the  sublease  subject  to  all  * 

■•  .«tr«     J$ 500 00")  r«"f'n^^l'^^ ..       th  the  *'ubl%2ase 
the  terms  and  conditions  of  the  basic  lease  between  City  and 

UNITED  AIR  LINES,  INC.,  dated  May  1,  1967,  covering  said  premises. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted. -h^.  lki  Public  Utilities.  Commission 

OCTOBER  31  1967   

at  its  meeting  of  .   ^  ^  ^'   


Secretary'  andj 

Assistant  General  Manager 

t^UBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No:ti>  iif  ^'■,„|'t>f> 


,  ?^^...i.^t  .o0:ri^  ''tM  t>cto!"^*t*       1967 >  Issued 

RESOLVED,  That  this  Commission  approves  that  certain  form  of  Pj-^.. 
sublease  dated  October  13,  1967,  whereby  puJ^lgr.A^  Francisco, 

.  Inc, ; sublets  to  Rick  Helicopters,  Inc*  a  portion  of  the  premises  in 
sublesispr's  hangar  located  on  the  North  Half,  of  Plot  No*,  7  at  San  } 

..Francisco  International  Airport,  consisting  of  Rooms  #6,  #7,  #9  and  jj/ 
#10  as  designated  pn  the  Hangar  and  Office  Building  Floor  Plan  Sheet 
Noo  2  of  18,  dated  July  23,  1953,  and  in  addition,  an  area  of  hangar 
space  approximately  2220  square  feet  for  helicopter  repair  purposes 

^and  small  scale  helic:opter  flight  operations,  similar  to  that  -^gf,^^j^|., 

sublessor,  for  a  six  month  or  longer  term  commencing  October  10,  1967, 

at  a  rental  of  Five  Hundred  Dollar?  ($500 «.00)  monthly,  with  the,  sublease 

subject  to  the  terms  of  the  lease  covering  said  premises  between  City 

and  Butler  Aviations -San.  Francisco,  Inc„,  dated  February  10,  1954,,^ 1 4^ 

amended  August  31,  1967*  ,       .  , 
^  '      ...^  my  4r@a;  and 

hmB  tbat  teaM«0€S  .HDlmes-SaE  Fraael-f co  traffic 

r:;-^tttle;--  mmstop  air  servlc©  to  Oamha         ^iugl©  pla?^,  one 

.■-■^Ic^  to  Des  Maimes  aBti  w^uld  i^rove  the  air  traaaportatloii 

rf  :it^  nf  S«m  ^raBcisco  aad  tfee  tey  Mxm;  aow^  tli^refore.,  be.  it 

i^.^ua^,u^i^,  'L^u^         Oetieral  mnagiar  of  Ft^ lie  Utilities  is  hereby 

:.  the  City  kttovtmf  to  iBtervene        fully  part  lei* 

i^lnm  Txm^cQntln@ntml  Service  iBwstlgation., 

i  by  Civil  Aeroimwtlcs  Beard  Order  Mo* 

pertalalag  thereto;        be  it  further 

Uslon  supports  ao'cistop        ■■etltive  service, 

"Ive  Bm-^i.ce  .-ai;  carrier  preference. 


f  ... 


I  hereby  certif>i  that  the  foregoing  resolution  was  adopted  by  the  PuUic  Utilities  Commission 

OCTDRFR  31  1987 


dt  its  meeting  of_ 


anj  Assistant  G%n 


Secretary  and  Assistant  G%nera!  Manager 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  UCy£l  '■J^..S\.<i  f 


WHEREAS,  the  Civil  Aeronautics  Board  on  October  3,  1967,  issued 
Order  No.  E-25771,  wherein  it  instituted  an  investigation  designated 
the  Omaha-Des  Moines  Transcontinental  Service  Investigation,  Docket  No. 
19073,  to  determine  whether  the  public  convenience  and  necessity  require 
the  alteration,  amendment  or  modification  of  carrier  authorization  so 
as  to  authorize  service  in  the  following  markets,  among  others:  (1) 
Omaha-San  Franc is co/Oakland/San  Jose,  and  (2)  Des  Moines-San  Francisco/ 
Oakland/San  Jose;  and 

WHEREAS,  the  City  and  County  of  San  Francisco  has  a  vital  property 
and  financial  interest  both  in  the  present  and  the  future  air  trans- 
portation route  structure  under  investigation  in  this  proceeding  which 
cannot  be  adequately  represented  by  other  parties;  and 

WHEREAS,  the  City  and  County  of  San  Francisco  has  consistently 
advocated  competitive  air  ca^crier  service,  without  carrier  preference, 
in  domestic  air  markets  where  it  is  to  the  best  interest  of  the  people 
of  San  Francisco  and  the  Bay  Area;  and 

WHEREAS,  it  appears  that  Omaha-Des  Moines-San  Francisco  traffic 
justifies  competitive  nonstop  air  service  to  Omaha  and  single  plane,  one 
stop  air  service  to  Des  Moines  and  would  improve  the  air  transportation 
requirements  of  San  Francisco  and  the  Bay  Area;  now,  therefore,  be  it 

RESOLVED,  That  the  General  Manager  of  Public  Utilities  is  hereby 
authorized  to  request  the  City  Attorney  to  Intervene  and  fully  partici- 
pate in  the  Omaha-Des  Moines  Trans c ont inent a 1  Service  Investigation, 
Docket  No.  19073 ,  as  indicated  by  Civil  Aeronautics  Board  Order  No. 
E-25771,  or  subsequent  orders  pertaining  thereto;  and  be  it  further 

RESOLVED ,  That  this  Commission  supports  nonstop  competitive  service, 
without  carrier  preference,  in  the  Omaha- San  Francisco  market  and 
single  plane,  one  stop,  competitive  service,  without  carrier  preference, 
in  the  Des  Moines-San  Francisco  market. 

I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 


at  its  meeting  of. 


OCTOBER  31  1967 


PmUC  UTItiTIES  COMMi$SiPN 


,CI,Ty  ,AND  COUNTY  OF  SAN  FRANCISCO 


RESOLVED,  That  this  Commission 
hereby  awards  to  the  lowest  regular  eby 
and  responsible  bidder,  the  follow-  Manager 


San  Francisco  Water  Department 
Contract  No.  1259  -  Relocation  of 
12- inch  Feeder  Main  in  Buchanan 
Street  between  Geary  Blvd.  and  Post 
Street,  to  Associated  Pipe  Line,  Inc. 
in  the  net  amount  of  $13,4o8.00,  and 
all  other  bids  for  the  above  described 
work  are  hereby  rejected. 


ing  contract: 


of 


•;i 


I  herpky  certify  thcit  the  foregoing  resoltition  was  adopted  by  the  Public  Utilities  Qgrrimissipn 


OCTOBER  31  1%7 


1^: 


Secretary  o-nd  rissistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 


RESOLVED^  That  this  Commission  hereby 
authorizes  the  Water  Department  General  Manager 
and  Chief  Engineer  for  and  on  behalf  of  the 
Public  Utilities  Commission  of  the  City  and 
County  of  San  Francisco,  to  execute  that 
certain  State  of  California,  Department  of 
Public  Works,  Division  of  Highways  Utilities 
Agreement  No,  446,41  covering  the  estimated 
cost  to  the  State  to  relocate  eight-inch 
water  mains  on  the  east  and  west  sides  of 
6th  Street,  between  Bluxome  and  Brannan,, 
Streets,  San  Francisco,  to  accommodate 
State's  freeway  construction,  Road-o4-SF- 


87(280)  4.6-5.3„ 


at  its  meeting  of. 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  ^Mtl^i^l^ 


RESOLVED J  That  this  Commission  accepts 
the  work  as  satisfactorily  completed^  approves 
Debit  Modification  of  Contract  in  the  amount 
of  $16,038.90^  approves  Pinal  Payment  in  amount 
of  $47^424.90,  in  favor  of  McGuire  &  Hester 
under  Water  Department  Contract  No,  1272, 
Laying  of  16"  Ductile  &  24"  Steel  Mains  in 
Junipero  Serra,  Garfield,  Randolph  &  Other 
Streets. 


di  its  meeting  of. 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  Nc|>' f '^^f^  J. 


RESOLVED,  That  this  Commission 
accepts  the  work  as  satisfactorily    ^''^^  ^citcher  iii  th« 
completed;  approves  Credit  Modification 
of  Contract  in  the  amount  of  $1, 852085;    ^  ^® 
approves  Pinal  Payment  in  amount  of 
$24, 90b. 36,  in  favor  of  Lowrie  Paving  '^^  ^'^^  ^^^^-^ 
Company  imder  Water  Department  Contract 
No,  1309,  Laying  of  6"  D.  I.  Mains  in       ^^*»  ^* 
23rd  Avenue,  between  Fulton  and  Geary 
Streets. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 

0CT0BE8  31  1367 


at  its  meeting  of- 


Secretary  and  )dssistant  GerSt 


ral  }\ianaoer 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  no^^  ^  it^ 


RESOLVED,  That  this  Commission  hereby  approves  Travel  Expense  Voucher  in  the 

amount  of  $199»^9  iJicurred  by  Robert  Desky,  Deputy  City  Attorney,  on  a  trip  to  San 
Diego,  California  September  5-11 »  196?  for  attendance  at  Conferences  on  water  pipe 

anti-trust  cases,  City  and  County  of  San  Francisco  vs  U«  S,  Steel  et  alo,  U»  S.  Da 

la  i  s  »  i  o  p  «.pp  r <;  i^'e  s-.  mx!:  i  ^ 

#if3729o 

I     !,       ■  ^  '    '  I,','   ^       !  -        \      i         8     <  % 

.  "...  'ti      ■.:.!<  .'.-rii.& 


I  hereby  certify  thai  the  foregoing  resolution  ioas  ddopied  hy  the  Public  Utilities  Comrttission 

OCTOBER  31  1967 


at  its  meeting  of. 


Secretary  and  Assistant  General  Mana-gcr 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION 


rAissiiu  iiyatem,  the  General  Ci-^tims  A^mit 

RESOLVED,  That  this  Commission  approves  a  debit  modification 
in  the  amount  of  $664.50  to  provde  funds  for  additional  work 
as  set  forth  in  Modification  No.  3  of  Contract  No.  MR-498, 
Visitors'  Facility  Cable  Carbarn,     This  work  is  necessary  in  ^ 
order  to  provide  natural  ventilation  to  the  public  area. 

paiales,*'  by  tl^  accept: atice  of 
....  a  Manieif^l  Eallway  bus  a^d  th^a 
■>  cross «eciB|>Iaifit:  of  Fhoenlx  of  Hartford 

P"^-        :^co  4ii  ■  jfeuicip^l  Court  Action.  Wo , '  5542S6 .    „  /  ..  •  ■  ■ 


■  J  -11 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Pubhc  Utilities  Commission 
0,  i«  »ee«ng  of  OCTOBER  31  1967  


Secretary  and  Assistant  General  Manager 


PUBLk!' UttliTICS  COMMiSSIdN 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  NcMj^  ■y^.-f  ^ 


f.  th^  General  !ia,nager 
.••'iui'iicipai  'Transit  System, 

RESOLVED,  that  on  the  recoimnendation  of  the 
General  Manager  of  Public  Utilities,  the  General  M^ihdge'f  " 
of  Municipal  Transit  System,  the  General  Claims  Agent 
thereof,  and  the  City  Attorney,  the  City  Attorney  is  hereby 
authorized  and  directed  to  settle  the  cross -complaint  in 
Municipal  Court  Action  No.  554286,  entitled  "City  and 
County  of  San  Francisco  v.  Hans  Slizyk  and  Phoenix  of 
Hartford  Insurance  Companies,"  by  the  acceptance  of 
$112.53  for  damage  to  a  Municipal  Railway  bus  and  the 
■ihiS.:  dismissal  of  the  cross -complaint  of  Phoenix  of  Hartford 

Insurance  Companies  against  the  City  and  County  of  San^*#C* 
Francisco  in  Municipal  Court  Action  No.  554286.  ^^^a-uO.GO 


Helen  Caasi^ 
aka  Bel  in  C^m'\ 


May  12,  1966  800,00 
(co-*def«&iidant  will  pay  $800  also) 


Paui 
Hisako 


hnquBt  31,  1966 

December  4^  1963 
January  4,  1964 


4,750,00 
If  150.00 


er  4,  1965  1,539.40 

Cof  *^liich  $789*40  is  P.D*) 

S#pt@mb^r  4,  196S  6,500.00 

Cof  which  $1,000.00  is  P.D.) 


73S.804.000 


$42,189-40 


ilikrihy  cerf if^/^tlti^  tHc  foregoing  resolution  was  adopted  by  the  Pubh 

ic  uri..! ties  OCTOBER  31  mi 

at  its  meeting  of  ■■  —  


c  Utilities  Comrmssion 


Secretary  and  Amstant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


Resolution  NOc  67-0959-MR 


RESOLVED,  That  on  recommendation  of  the  General  Manager 
of  Public  Utilities,  the  General  Manager,  Municipal  Transit  System, 
the  General  Claims  Agent  thereof,  and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  Municipal  Railway. 


Claimant 

Non-litigated  Settlements 

MC    Mary  Lee  Hays ,  Mother  and 
Natural  Guardian  of 
Wanda  Hays,  a  Minor 

MC    Golden  Jacobs,  Mother  and 
Natural  Guardian  of 
Catherine  Jacobs ,  a  Minor 


Date  of  Accidents 


November  4,  1966 


November  4,  1966 


Settlements 


$  1,500.00 


2 ,500.00 


Litigated  Settlements 

TC    Maria  A.  Castillo 

SC    Vivienne  Miller 

MC    Helen  Caasi, 

aka  Belin  Caasi 

CC    Michael  Kramer 

MC    Pauline  Mi eke Is on 

MC    Hisako  M.  Asano 

MC    Tigran  Kirakosian 


December  9,  1966 
January  29,  1966 
May  12,  1966 


950,00 
22,500.00 
800.00 


(co-defendant  will  pay  $800  also) 

August  31,  1966  4,750.00 

December  4,  1963  or  1,150.00 
January  4,  1964 

September  4,  1965  1,539.40 
(of  which  $789.40  is  P.D.) 

September  4,  1965  6,500.00 
(of  which  $1,000.00  is  P.D.) 


Judgments 
None 


APPROPRIATION  NO,  7.735.804,000 


$42,189.40 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  its  meeting  of  October  31,  1967, 

Secretary  and  Assistant  General  Manager,  Administrative 


MINUTES 
PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 
John  F.  Shelley,  Mayor 

Room  282  —  City  Hall 
2:00  p.m. 

November  1,  1967 

COMMISSIONERS 

Thomas  P.  White,  President 
Thos.  F.  Stack,  Vice  President 
Oliver  M.  Rousseau 
Richard  N.  Goldman 
Joseph  I.  Kelly 


DEPARTMENTS 

Municipal  Railway 
Hetch  Hetchy  Project 
Airport  Department 
Water  Department 


BUREAUS 

Public  Service 
Accounts 

Utilities  Engineering 
Personnel  &  Safety 


James  K.  Carr 
GENERAL  MANAGER  OF  PUBLIC  UTILITIES 

James  J.  Finn 

SECRETARY  AND  ASSISTANT 
GENERAL  MANAGER,  ADMINISTRATIVE 


67-405 


Call  to  Order; 
Presents 


2:00  p.m. 

Commissioners  Thomas  P.  White,  Thos.  F.  Stack, 
Richard  N.  Goldman,  Joseph  I.  Kelly 


Absent:  Commissioner  Oliver  M.  Rousseau 

President  Thomas  P.  White  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Goldman. 

The  minutes  of  the  regular  meeting  of  the  Commission  held  October  17, 
1967,  were  approved 

Approval  of  the  minutes  of  the  regular  meetings  of  October  24,  1967, 
and  October  31,  1967  were  put  over  one  week. 


RESOLUTION 
NO. 


67-0975 


67-0976  H 


67-0977  H 


67-0978  A 
67-0979  A 


67-0980  A 


67-0981  A 


On  motion  of  Commissioner  Kelly,  seconded  by 
Commissioner  Stack  the  following  resolutions 
were  adopted: 

Bid  Call,  HH  Contract  No.  405 — Repaving  streets 
Lower  Moccasin  Village.  Estimated 
cost,  $9,000. 

WD  Contract  No.  1349— Laying  of  4" 
and  6"  Ductile  Iron  Mains    in  North 
Point,  Lily  and  Cedar  Streets. 
Estimated  cost,  $23,195. 

Traveling  Expense  Voucher  -  Wesley  F.  Getts, 
Principal  Civil  Engineer,  Utilities  Engineering 
Bureau  -  trip  to  the  A. E.G.  Pleuit  (Allgemeine 
Elektricitas  Gesellschaft)  in  West  Berlin  - 
July  19-August  20,  1967. 

Completion  of  professional  services  contract  - 
Dames  &  Moore  -  foundation  exploration  for  the 
replacement  of  Moccasin  Powerhouse  -  $24,760.58 
as  modified 

Space  Permit  to  Pacific  Southwest  Airlines 

Revoking  Space  Permit  issued  Flying  Tiger  Line, 
and  permission  to  share  said  space  with  F.  P. 
Dow  Company  under  Resolution  18,389.  adopted 
July  29,  1958. 

Award  of  lease  of  Plot  12A  -  Qantas  Empire 
Aiirways  -  Rental,  $14,492.50  per  annum  for 
the  first  10-year  period  at  $2,750  per  acre 
per  cuinum. 

Authorizing  tenant  work  -  modify  existing 
facilities  in  the  Central  Terminal  -  Unite  ii 
Air  Lines.-  Estimated  cost,  $9,000. 


67-406 


67-0982    A  Corporate  name  change  from  Slick  Airways  to 

Airlift  International,  Inc.,  San  Francisco 
Base. 

67-0983    A  Authorizing  tenant  work  -  will  install 

additional  lighting  on  the  ground  floor  of 
the  Pier  C  hexagon  -  United  Air  Lines  - 
Estimated  cost,  $3,000, 

67-0984    W  Authorizing  execution  of  renewal  lease  to 

Augustine  Williaitis 

67-0985    W  Authorizing  execution  of  Professional  Services 

Agreement  with  The  Pitometer  Associates 

67-0986    W  Completion  of  WD  Contract  No.  1291— Laying  of 

6"  and  8'*  Ductile  Iron  Mains    in  Polk,  Beach 
and  Fillmore  Streets  -  $27,608.10,  as 
modified 


Vote:     Ayes -Commissioners  White,  Stack,  Goldman, 
Kelly 

Absent-Commissioner  Rousseau 


On  motion  of  Commissioner  Kelly,  seconded  by 
Commissioner  Stack,  the  following  resolutions 
were  adopted: 

67-0987    W  Award  of  WD  Contract  No.  1336— Laying  of  12" 

Ductile  Iron  Mairs  in  Post  Street  between  Kearny 
and  Montgomery  Streets,  to  R.  B.  McNair  Sons 
of  Berkeley  -  $11,276.30,  net 

67-0988    W  Completion  of  WD  Contract  No.  1322— Laying  12" 

Ductile  Iron  Mains  in  Newhall  Street  from 
Williams  Avenue  to  south  of  Carroll  Avenue  - 
$8,406.14,  as  modified 

67-0989    W  Approving  collections  of  damage  claims  against 

miscellaneous  debtors  -  month  of  October  1967  - 
Water  Department  -  $5,977.62 

67-0990    M  Completion  of  MR  Contract  No.  512 — Fencing, 

Roofing  and  Repairs  at  Ventilation  Shaft  of 
Twin  Peaks  Tunnel  -  Original  amount,  $6,835. 

67-097 5-MR  Approving  payment  of  claims  against  the 

M'-^nicipal  Railway  -  total  amoxint,  $53,807.38 

Vota:     Ayes -Commissioners  White,  Stack,  G^lr^'nix\ 
Kelly 

Absent-Commissioner  Rousseau 


Copies  of  the  above  adopted  resolutions  are  on  file  in  the  office 

of  the  Secretary  and  Assistant  General  Manager  of  the  Public  utilities 

Commission. 


67-407 


Regarding  Resolution  No,  67-0976,  the  Commission  complimented  Wesley 
F.  Gettts,  Principal  Civil  Engineer,  Utilities  Engineering  Bureau, 
on  the  comprehensive  report  he  submitted  on  his  trip,  particularly 
with  reference  to  the  various  transit  systems  visited  in  Western 
Europe  o 

Commissioner  White  commended  Mr,  Getts  for  the  excellence  of  the 
material  contained  in  the  report  and  the  intelligent  manner  of 
presentation,  and  both  he  and  Commissioner  Goldman  pointed  out  the 
importance  of  this  information  being  utilized  in  the  development  of 
transit  plans — both  Muni  and  BARTD. 


ic-klcielclc 

In  discussing  Resolution  No.  67-0980,  Commissioner  T'^hite  was  interested 
whether  the  award  of  lease  of  Plot  12A  to  Qantas  Empire  Airways  at 
San  Francisco  International  Airport  would  mean  increased  employments 
at  the  airport.     George  F.  Hansen,  Airport  General  Manager,  said 
Qantas  plans  to  construct  a  center  for  servicing  of  its  aircraft  as 
well  as  BOAC's.     It  will  not  be  a  full  maintenance  base,  however? 
that  work  is  being  done  in  Australia.    He  estimated  the  increased 
employments  would  amount  to  20  or  30. 


In  discussing  Resolution  No.  67-0985,  Arthur  H.  Frye,  Jr.,  Water 
Department  General  Manager  &  Chief  Engineer,  explained  the  waste  water 
survey  program  being  conducted  by  the  Water  Department  within  the 
City  of  San  Francisco. 

Surveys  have  been  conducted  yearly  since  1961.     In  these  six  years, 
during  which  the  whole  City  has  been  covered,  557  leaks  were  found 
and  repaired.    The  leakage  was  estimated  at  5.5  MGD.     The  estimated 
annual  value  of  this  water  is  $327,000.     In  addition  to  the  value 
of  the  v/ater,  there  is  an  important  indirect  benefit  to  the  Water 
Department  of  reducing  damage  claims  due  to  leaks . 

Mr,  Frye  said  the  present  contract  is  to  go  over  the  area  around 
Pier  48  and  Fishermen's  Wharf  again.    This  was  revealed  as  one  of 
the  worst  areas  during  the  previous  survey.     Commissioner  White 
asked  the  General  Manager  of  Public  Utilities  to  look  into  means  of 
speeding  up  the  program  of  replacement  of  worn-out  or  defective  meters . 
This  could  mean  an  increase  of  anywhere  from  3  1/2  to  10  per  cent  in 
revenues  for  the  same  amount  of  water  being  delivered,  he  said, 

Mr,  Carr  said  he  thought  this  could  be  done  through  a  non-profit 
corporation  which  might  provide  the  equipment.     William  F.  Bourne, 
Public  Utilities  Counsel,  advised  this  could  be  done  by  contract. 
Hiring  of  experts  in  a  particular  field  for  the  purpose  of  enhancing 
City's  water  revenue  is  permissible. 

Mr.  Frye  reported  that  under  the  current  program  of  the  150,000 
residential  and  10,000  commercial  meters,  60,000  are  over  20  years 
old.    The  Water  Department  plans  to  catch  up  in  water  meter  replace- 
ments in  about  4  to  5  years.    After  that  the  Department  will  have  to 
have  a  continuous  program  so  as  not  to  fall  behind  again. 


67-408 

i 


i1 


In  adopting  Resolution  Wo.  67-0985,  award  of  WD  Contract  No,  1336, 
for  Laying  12"  Ductile  Iron  Main  in  Post  Street  between  Kearny  and 
iVlontgomery  Streets,  the  Cononission  requested  that  no  unnecessary 
disruption  of  Post  Street  during  the  Christmas  Holiday  season  be 
caused  by  this  contract,  in  line  with  the  policy  established  by  the 
Board  of  Supervisors. 

Mr.  Carr  will  have  a  report  for  the  Coinmissix>n  next  week  as  to  the 
status  of  Post  Street,  and  whether  or  not  the  contract  can  be  delayed 
until  after  Christmas.    Mr.  Frye  said  this  is  a  15-day  contract, 
and  the  work  ties  into  the  new  Crocker  Building. 

Commissioner  Goldman  asked  to  be  informed  as  to  how  staff  relates 
these  pipe-laying  contracts  to  other  circumstances,  and  also  the 
cooperation  with  the  telephone  company  and  PG&E. 


****** 

Commissioner  Goldman  expressed  considereible  concern  over  the  frequency 
of  accidents  and  the  cost  to  the  Municipal  Railway  of  claims.    He  said 
preventive  steps  must  be  found  to  cut  down  the  number  of  accidents 
and  number  of  claims. 

Commissioner  White  said  over-age  and  condition  of  the  buses  was  a 
contributing  factor. 

The  Commission  discussed  preventive  measures  to  be  taken  as  speedily 
as  possible  to  eliminate  accidents.  They  recognized  that  conditions 
on  Market  Street  and  Mission  Street  were  difficult  for  the  Municipal 
Railway  operators  during  the  subway  construction  period,  but  pointed 
out  the  operators  must  cooperate  by  strict  observation  of  traffic 
regulations . 

Commissioner  Stack  pointed  out  the  necessity  for  jitney  drivers  to 
cooperate  while  stopping  in  the  bus  zones;  that  they  must  be  warned 
again  about  leaving  space  available  in  the  zone  for  the  Municipal 
Railway  vehicles  so  as  not  to  tie  up  traffic. 

Commissioner  Goldman  said  more  attention  should  be  paid  to  the  illegal 
parking  of  vehicles  in  the  bus  zones  in  the  residential  districts. 
He  felt  the  Municipal  Railway  inspectors  and  mobile  police  should 
concentrate  on  clearing  this  situation  up. 

Mr.  Carr  said  he  would  have  Municipal  Railway  General  Manager  Vemon 
W.  Anderson  and  W.  A.  McRobbie,  Director,  Bureau  of  Personnel  &  Safety, 
follow  through  on  the  points  discussed  by  the  Commissioners. 


****** 

Communications  s 

From  Mrs.  Charles  Webster  Doe  of   Walnut  Creek,  California,  thanking 
the  Commission  for  including  her  husband  and  her  in  the  Pilarcitos 
Dam  centennial  dedication  ceremonies  last  Friday. 

From  Samuel  Sokobin  of   Atherton,  California,  commending  Commissioner 
White  for  his  stand  as  reported  in  The  Chronicle  that  attention  be 
paid  to  the  transit  needs  of  the  people  on  Potrero  Hill,  Visitacion 
Valley,  Hunters  Point,  etc. 


****** 


67-409 


General  Manager  of  Public  Utilities  Calendar  Items; 


Airport  Departments    Mr,  Carr  spoke  of  the  continuing  progrcim  of 
enhancing  the  Airport  terminals  and  concourses  with  wall  displays 
and  plants.    Through  the  courtesy  of  the  San  Freincisco  Convention 
and  Visitors  Bureau,  several  San  Francisco  scenes  are  now  on  display 
in  the  customs  clearance  area,  with  welcome  messages  in  various 
languages . 

Commissioner  Stack  requested  Mr.  Carr  to  look  for  a  suitable  place 
to  mount  the  plaque  used  to  dedicate  the  first  stage  of  the  airport 
garage  in  1965.    He  suggested  the  South  Terminal  concourse.    He  also 
said  he  would  like  to  see  potted  plants  along  the  garage  corridors 
to  improve  the  area. 

Commissioner  White  asked  Airport  General  Manager  George  F.  Hansen 
about  the  status  of  the  plans  for  baggage  handling  in  the  garage, 
iXir.  Hansen  said  the  work  being  done  with  the  architect-engineers  on 
the  plans  for  expansion  of  the  airport  facilities  and  garage,  and 
in  the  technical  committee  meetings  with  the  carriers,  has  progressed 
to  the  point  where  it  may  be  desirable  to  put  a  total  baggage  check- 
ing facility  into  the  garage.    But  until  this  plan  has  been  evolved 
to  the  point  where  some  decisions  can  be  reached,  it  has  been  agreed 
with  the  airlines  to  hold  off  for  the  moment. 

Commissioner  Goldman  noted  that  the  airport  garage  lease  expires 
October  15,  1968.     He  said  he  wished  to  suggest  that  in  preparing 
the  new  lease  it  should  be  determined  on  a  two-basis  bid:     1)  With 
valet  parking?     2)  Without  valet  parking.    He  said  in  his  opinion 
this  would  be  a  very  important  factor  of  the  bidding  next  time  around. 

Commissioner  White  said  consideration  should  be  given  to  the  advisa- 
bility of  having  a  parking  consultant  to  take  care  of  the  parking 
problems  at  the  airport  and  relieve  Mr.  Hansen  and  others  from  the 
responsibility  for  this  operation.    Mr.  Carr  said  previously  it  was 
decided  it  was  not  feasible  for  City  to  operate  the  garage  itself 
and  it  was  put  out  to  bid.    He  agreed,  in  view  of  the  problems 
encountered  and  the  severity  of  the  shakedown  period,  it  is  now  time 
to  take  another  good,  hard  look. 

Commissioner  Stack  said  it  would  only  be  fair  to  the  present  operator 
to  reflect  that  in  the  two  years  he  has  been  there,  the  operation  of 
the  garage  itself,  and  its  facilities,  has  been  with  a  minimum  of 
complaint.    It  is  not  a  case  of  being  displeased  with  the  lessee, 
said  Commissioner  Stack. 


****** 

Airport  Traffic  Surveys    Mr.  Carr  said  the  Airport  traffic  survey 
report  should  be  in  the  Commissioners'  hands  by  the  end  of  the  month. 
Preliminary  figures  reveal  some  assumptions  in  certain  areas  will 
have  to  be  revised;  e.g.,  a  greater  percentage  of  people  go  to  the 
Airport  on  business,  sight-see,  etc.,  than  first  thought. 


****** 

Junipero  Serra  Freeway;    l-'ir.  Carr  requested  the  Commission's  approval 
to  ask  the  Mayor's  Office  to  send  a  letter  directly  to  the  State 
Highway  commission  on  the  Junipero  Serra  Freeway  route  matter 
presenting  the  same  proposal  as  presented  to  Lowell  K,  Bridwell, 
Federal  Highway  Administrator.    The  record  shows  there  is  nothing 
directly  from  the  City  to  the  Highway  Commission  in  this  regard, 
he  said. 


******* 
67-410 


Schematic  Design  for  Market  Street,  Powell  Station  Plaza 
and  Civic  Center  Station  Plaza;    Mr.  Carr  said  he  will  send  a  letter 
to  the  Board  of  Supervisors  and  also  make  an  appearance  to  present 
the  Utilities '  views  on  Market  Street  in  relation  to  the  transit 
problems . 

Commissioner  Goldman  said  he  wished  to  go  on  record,  as  stated 
previously,  that  there  is  an  unrealistic  attitude  with  regard  to 
35  foot  sidewalk  on  lower  Market  Street  and  that  this  would  come 
back  to  plague  us  someday  if  we  do  not  take  another  look. 

Mr.  Carr  pointed  out  that  the  question  was  heard  and  determined  by 
the  Board  of  Supervisors.    They  decided  the  desirability  of  35  foot 
sidewalk  and  established  the  width  as  policy  of  the  City. 


Departmental  Budget  Reviews;    James  J.  Finn,  Secretary  and  Assistant 
General  Manager,  reminded  the  Commission  budget  hearings  will 
Commence  on  Tuesday  morning,  November  14,  at  9:00  a.m.  at  425  Mason 
Street,  on  the  Hetch  Hetchy  Project  and  Water  Department. 


Roll  Call; 

Commissioner  Goldman,  referring  to  the  "Dwyer  Study"  for  modernizing 
the  Municipal  Railway,  said  the  basic  study  today  for  the  Public 
Utilities  Commission  should  be  two-fold;     1)     Revise  the  program  to 
replace  the  equipment  being  used  today  and  at  the  same  time?     2)  Try 
to  revise  the  fare  structure  to  eliminate  the  $20  million  deficit. 
He  felt  concentration  should  be  centered  on  these  critical  points 
and  then  take  care  later  of  the  refinements  like  extension  of  service, 
sale  of  air-rights,  etc. 


Commissioner  Kelly  asked  where  the  City  stood  in  the  Junipero  Serra 
Freeway  matter. 

Mr.  Carr  said  at  present  the  State  Highway  Commission  is  studying 
certain  figures  that  have  been  presented  and  they  are  also  continuing 
their  recreation  study  for   which  they  appropriated  $25  thousand. 

They  have  scheduled  a  meeting  in  December  on  the  matter. 


****** 


****** 


****** 


THEREUPON  THE  MEETING  ADJOURNED. 


67-411 


PUBLIC  UTILBTIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No  67-0975 — . 


RESOLVED,  That  this  Commission  approves 
plans  and  specifications,   and  hereby  authorizes  Bid 


Call: 

ain't 


HHWS  Contract  No,  405 — Repaying  Streets,  Lower 
Moccasin  Village 


WD  Contract  No.  1349--Laying  of  4-Inch  and  6-Inch 
Ductile  Iron  Mains  in  North  Point,  Lily  and  Cedar 
Streets. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  bv  the  Public  Utilities  Commission 

.    ,  NOVEMBER  7   1967   /■)  ^ 

at  Its  meeting  oj  ^  f—4  f\   j,--^^ 

V  *t — /  * 


f  secretary 


cretnry  and  As^is^ant  General  Manager 


PUBLIC  UTILiTIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  NftJ  #.      U  -^Jf  W  <y 


RESOLVED,  That  this  Commission  hereby  approves  Traveling  Expense  Voucher 
as  follows: 


337*35  exjpimpiiit  Wesi^iK'^GiW  $212  Principal  Civil  Engineer  - 
vif^jf^j.  ^S^ftae  kgmeieni  fcetwen  the  City  and  County  of 

Utilities  Engineering  BureEiu,  'incurred^'''bn  trip '  to'  the  A<,E.G,-i  Plant  in  West 
Berlin*  and.  various  transit  installations  in  European  cities,  ^ 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  bv  the  Public  Utilities  Commission 

«  <,s  m.n<«i  .f  NOVEiVldtR  y  1967  '  ^  


Secretary  dUd  Assiitamt  General  Manager 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION 


RESOLVED,  That  this  Commission  accepts  the  professional  services 
performed  under  the  Agreement  between  the  City  and  County  of 
San  Francisco  and  Dames  and  Moore,  for  foundation  exploration 
for  the  replacement  of  Moccasin  Powerhouse,  as  satisfactorily 
completed;  approves  a  credit  Modification  of  the  Agreement  in 
the  amount  of  $13,739.42. 


■■ji>^^;t  ,  General  Manager i 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

«  us  »ee«ng  of  NOVEMe£R?  1967 


( / 


/Secretary  and^s>istant  General  Manager 


iy 


PUILIC  UTILITiES  COMMISSION  4 

CITY  AND  COUNTY  OF  AKH  FRANCISCO 


RESOLUTION  No.___^ 


JiESOLVZS),  That  this  Commission  approves  the  terms  and  conditions 

and  authorizes  the  issuance  of  the  following  Airport  Space  or  Use  Ferrait: 

Permittee:    Pacific  Southwest  Airlines  .,rt  Gfsneral  Ma-Esager^ 

Spaces  Pier  D.  Ground  Floor        ,ic..'u;^v  x;::.^:x-^'i        ..ae  .^...^^i^i-  ■ 

Room  5S  (Partially  finished)      1,796  sq-.  Ft«  iulj 
Boom  37«3  (Partially  finished)  27S 

I.,,,  27Q7^,  sq,  Ft,  €  ,25  sq.  ft.  =  S518.5O  month 

,  ■  -  per  Drawing  CA-12888 , 
mi.sslm.  tiom  dated  July  1967. 1 

Monthly  Consideration:  i^5l8#50 

whieii  &jLxmi0Q.  tlie  Flying  i'lger  i-xij.*?,  t-^; 
Effective  Date:    As  Determined  by  Airport  General  Manager. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

:  N0VEiV13ER  7   1967  ^ 

at  its  meeting  of  L — 1  


f    Secretary  and /assistant  General  Manager 

(  / 


PUBLIC  UTILITIES  COMMISSION  I 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No.-S^A  :!rf '-^^-^  ^ 


jfitESOLVED,  That  this  Commission  does  hereby  terminate, 
effective  on  a  date  as  determined  by  the  Airport  General  Flanager, 
that  certain  Airport  Space  or  Use  Permit  issued  to  the  Flying 
Tiger  Line,  Inc.  under  Resolution  No#  l8,3S9»  adopted  July  29, 
1958,  in  the  amount  of  $978*03)  per  month;  sjnd,  be  it  further 

RSSOLVSD,  That  this  Commission  does  hereby  revoke,  on 
the  above  effective  date,  fiesolution  No»  66-0902,  adopted 

November  22,  I966,  which  allov/ed  the  Flying  Tiger  Line,  Inc.  to 

>'L  Vim  k'k-i  ' 

share  their  space  with       P.  Dow  Company. 

■  r     'i  ,''^2.50  bfiiail,  «^  tXm  t^t%       ,|2,?!>0,00  per  a^.,  ,c 

cMpiml  immtmi&ut  by  le-ss^vi  of  '|44;0,OGO»00  or  s«ore* 


I  hereby'  certify  that  the  foregoing  resolution  was  adopted  bv  the  Public  L/tilities  Commission 

.    "  NOVEMBER?   1967  a 

at  Its  meeting  oj   — ,   ,  i — j  ■  -■-  ■ — Li  


4- 


Secretary  and  Assistant  General  Manager 


^fUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

1* 


EESOLUTION  N<*-^ 


.  Mr- 

RESOLVED,  That  this  Commission  hereby  confirms  the  award  of  lease  i?"ea5.i 


made  by  the  Director  of  Property  td  Qatitas  Empire  Airways,  Ltd,  ias  the 
'highest  and  only  bidder  of  lease  of  Plot  12A,  consisting  of  approximately^©' 


5.27  acres  at  the  San  Francisco  International  Airport,  as  shown  on  Airport 
Drawing  No.  BA- 10801  dated  July,  1966,  for  the  period  commencing  on  th#i 

date  of  confirmation  by  this  Gommiss ion  of  the  award^ Wf^- said  lease  and    "  >' 

or  prevent,  the  aonstriiction  and  work  being  done  at  i 

ending  on  the  day  immediately  preceding  the  10th  anniversary  of  said 
commencement  date  unless  terminated  or  extended  in  accordance  with 
lease  provisions;  the  rental  for  each  year  of  the  first  ten  year  period 
being  the  sum  of  $14,492.50  being  at  the  rate  of  $2,750.00  per  acre  per 
annum;  the  rental  thereafter  to  be  determined  pursuant  to  the  lease  , 
provisions  with  a  capital  investment  by  lessee  of  $400,000.00  or  more. 


'4: 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Pubhc  Utilities  Commission 

at  its  meeting  of  NQVEM8E8  7   1967  ,   


/'  Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 


RESOLVED,     That  this  Cornmission  hereby,  approves  the  drawing,  identified  as 
Exhibit  "A",  submitted  by  United  Air  Lines,  whereby  said  Company,  at  its  •' 
own  and  sole  expense  and  with  rental  credit,  of  not  more  than  $5,-^07.00,  „^.^.^ 
will  perform  alterations  consisting  of  the  construction  of  a  new  interim 
baggage  storage  area  and  porter's  area,  and  construct  additional  office 
space  in  the  Central  Terminal  Building  at  San  Francisco  International  Air- 
port;    said  drawing  having  been  approved  by  the  Utilities  Engineering  Bureau 
subject  to  notations  marked  thereon;     and  further  subject  to  submission  of 
reyised  drawings  showing  present  work  in  Area  3?     and,  be  it  further 

RESOLVED,     That  this  Commission  hereby  authorizes  United  Air  Lines  to  proG3ed 
with  said  work;     and,  be  it  further 

RESOLVED,  That  this  approval  is  given  on  the  condition  that  this  tenant  of 
City  shall  take  all  reasonable  action  and  precautions  in  its  tonstruction 
contracts,  and  on  the  job  to  insure  that  its  contractor  and  subcontractors 
performing  the  above  construction  and  work  shall  not  unreasonably  delay,  or 
interfere  with  or  prevent,  the  construction  and  work  being  done  at  the  same 
time,  in  the  same  general  area  by  City,  and  that  if  such  condition  of  delay 
or  interference  or  prevention  is  brought  to  the  attention  of  this  tenant  by 
City's  letter,  it  will  take  immediate  positive  action  to  remedy  City's  complaint. 


71.4 


-  ■  .          a.cLopted  June.  12,  IWl^  tfhl.ela 

to  Slick  Atn-^ays^  a  n  of  - 

■  authority  of  Cim 
,  X966;  m4 


-aestt-d  tfmt  the  ' 


i  in  tr 


■'if 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


PUBLIC  UTIUTIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  N<P7-l^9B^ 

WHEREAS,  Slick  Airways  (Slick)  is  a  Division  of  Airlift 
International,  Inc,  and  Slick  is  a  permittee  of  City  at  the 
San  Francisco  International  Airport  (Airport) ;  and 

WHEREAS,  Slick  is  the  sublessee  of  Butler  Aviation-San 
Francisco,  Inco  (Butler)  of  an  aircraft  hangar  owned  by  Butler, 
which  sublease  is  dated  December  5,  1961,  and  expires  on  June  30, 
1971,  and  was  approved  by  Resolution  No,  21,714  adopted  December 
5,  1961,  by  City's  Public  Utilities  Commission  (Commission)  and 
which  sublease  was  amended  subsequently  by  authority  of  Commis- 
sion's Resolution  No*  22,133  adopted  June  12,  1962,  and  which 
sublease  was  assigned  to  Slick  Airways,  a  Division  of  Airlift 
International,  Inc  by  authority  of  Commission ''s  Resolution  Noo 
66-0589  adopted  July  19,  1966;  and 

WHEREAS,  Slick  has  advised  City  that  effective  January  1, 
1967,  Slick  will  become  Airlift  International,  Inc,  San  Francisco 
Base  (Airlift)  and  has  requested  that  the  Space/Use  Permits  here- 
tofore issued  to  Slick  be  reissued  in  the  name  of  Airlift  Inter- 
national, Inc.,  San  Francisco  Base  and  that  Commission  consent  to 
said  hangar  sublease  being  assigned  by  Slick  Airways,  a  Division 
of  Airlift  International,  Inc<,  to  Airlift  International,  Inc^ 
San  Francisco  Base;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  authorizes  the  revocation 
of  any  and  all  current  Space/Use  Permits  issued  to  Slick  Airways, 
a  Division  of  Airlift  International,  Inco  and  authorizes  the 
reissue,  concurrently,  of  new  similar  Space /Use  Permits  to  Airlift 
International,  Inc«,  San  Francisco  Base;  and  be  it  further 

RESOLVED,  That  this  Commission  consents  to  the  assignment 
of  said  sublease,  as  amended,  by  Slick  Airways,  a  Division  of 
Airlift  International,  Inc«  to  Airlift  International,  Inc,  San 
Francisco  Base,  but  only  on  the  following  conditions: 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  nS^J  ""  '--^'^^''^-'-^f^^ 


la    That  said  sublease,  as  heretofore  and  hereby  amended, 
and  all  of  its  terms  and  conditions,  shall  continue  in  full  force 
and  effect  and  shall  be  binding  on  Airlift  International,  Inc<,, 
San  Francisco  Base^  as  well  as  be  binding  on  Slick  Airways,  a 
Division  of  Airlift  International 5  Inc.  as  well  as  be  binding  on 
Slick  Airways,^  a  Division  of  Slick  Corporation,  for  the  remainder 
of  the  term  of  said  sublease  or  earlier  termination  of  said  term; 

2o*'^^^TOi|t^  tr^  riot  intended  to 

permit  Airlift  International,  Inc«,,  San  Francisco  Base,  to  further 
assign  said  sublease  without  Commission's  approving  resolution 
therefor;  and  .. 

3,    That  AirliftUCat^rfBat:idii'at^^^  San  B^^nciWbo  Base, 

furnish  forthwith  to  the' iirpbrt  General  Manager  the  insurance 
and  bond  requirements  of  said  sublease  and  of,  current  Space/Use 
Permits*, 


I  hereby  certify  that  the  foregoing  resolution  luas  adopted  hv  the  Public  Utilities  Commission 

NOVEMBER  7  1967 

at  its  meeting  of  _  ■ 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCJSCO 
RESOLUTION  Nn6  3983 


RESOLVED,  That  this  Commission  hereby  approves  the  drawing, 
identified  as  Exhibit  A,  submitted  by  United  Air  Lines,  whereby 
said  Gon5)any,  at  its  own  and  sole  expense  and  without  rental 
credit,  xsrill  install  additional  lighting  and  do  all  necessary  and 
related  work  on  the  ground  floor  of  Pier  C  hexagon  at  San  Firancisco 
International  Airport;  said  drawing  having  been  approved  by  the 
Utilities  Engineering  Biireau;  and,  be  it  further, 

RESOLVED,  That  this  Commission  hereby  authorizes  United  Air  Lines 
to  proceed  with  said  work;  and  be  it  further 

RESOLVED,  That  this  approval  is  given  on  the  condition  that  this 
tenant  of  City  shall  take  all  reasonable  action  and  precautions  in 
its  construction  contracts,  and  on  the  job  to  insure  that  its  con- 
tractor and  subcontractors  performing  the  above  construction  and  work 
shall  not  unreasonably  delay,  or  interfere  with  or  prevent,  the 
construction  and  work  being  done  at  the  same  time,  in  the  same 
general  area  by  City,  and  that  if  such  condition  of  delay  or  inter- 
ference or  prevention  is  brought  to  the  attention  of  this  tenant  by 
City's  letter,  it  will  take  immediate  positive  action  to  remedy  City's 
coii5)laint» 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

N0VEM5ER7  1967 


at  its  meeting  of- 


Sicretary  and  J^sismnt  General  Manager 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  ^    ■  '-'^ 


RESOLVED;,  That  this  Commission  hereby  approves  the 
terms  and  conditions  and  authorizes  the  execution  of  that 
certain  San  Francisco  Water  Department  Sunol  Agricultural 
and  Grazing  Lease  to  Augustine  Williams,  covering  150  acres 
in  Alameda  County   (Water  Department  Drawing  F~343-A) ^  for 
a  period  of  five  years,  commencing  December  1^,  1967^  at  an 
annual  rental  of  $500,00,  payable  semi-annually  in  advance. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,  ,  ,  NOVEMBER  7   1967  - 

at  Its  meeting  of  :  ,  


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

OIW  AND  COUNTY  OF  SAW  FRANCISCO 
RESOLUTION  No^  t^'5IS5 


RESOLVED^   Tnat  this  Commission  hereby 
authorizes  the  General  Manager  of  Public 
Utilities  to  execute  an  Agreement  with  The 
Pitometer  Associates,  an  engineering  firm 
that  specializes  in  waste  water  surveys, 
with  wide  experience  in  many  cities  of  the 
United  States,  under  which  Agreement  said 
engineering  firm  v/ill  conduct  a  vraste  water 
survey  in  designated  districts  of  San 
Francisco,  locate  underground  leaks  and 
other  unaccounted  for  water  in  areas  where 
excessive  waste  is  indicated,  and  will 
determine  "C"  values  for  certain  selected 
water  mains. 

Payment  will  be  based  on  $100, 00  per 
mile  for  all  water  mains  included  in  the 
waste  V'fater  survey,  and  work  performed  solely 
for  the  determination  of  "C"  values  in  selected 
mains  shall  be  compensated  at  $15.00  per  engineer 
man  hour  with  total  payment  for  all  services  not 
to  exceed  $20,000,00. 

All  in  accordance  vrith  an  appropriate 
form  of  Agreement  to  be  entered  into  between 
The  Pitometer  Associates  and  the  Public  Utili- 
ties Commission  through  its  General  Manager  of 
Public  UtilitieSo 


I  hereby  certify  that  the  foregoing  resolution  was.  adopted  by  the  Public  Utilities  Commission 
its  meeting  of  ■  r  *  


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  NoT^TlJ  "^"^  ^ 


RESOLVED,  That  this  Commission 
accepts  the  work  as  satisfactorily 
completed;  approves  Credit  Modifica- 
tion of  Contract  in  the  amoimt  of 
$3160 90;  approves  Final  Payment  in 
amount  of  $3,920.61,  in  favor  of 
V/.  L.  Pairey,  under  Water  Department 
Contract  No,  1291,  Laying  6"  and  8" 
D.  I.  Mains  in  Polk,  Beach  and  Fillmore 
Streets,  and  allows  7  working  days 
unavoidable  delay  due  to  waiting  for 
V/ater  Department  to  make  connections 
and  waive  liquidated  damages . 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

NOYEMBER  7  1967 

at  its  meeting  of  .  :  


PUBLIC  UTiUTiES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  Nd/  ^.    .      '^r^'^^  s 


RESOLVED,  That  this  Commission 
hereby  awards  to  the  lowest  regular 
and  responsible  bidder,  the  following 
contract : 

San  Francisco  Water  Department  Contract 
No.  1336  -  Laying  of  12-inch  Ductile 
Iron  Main  in  Post  Street  between 
Kearny  and  Montgomery  Streets  to 
R.  B.  McNair  Sons,  in  the  net  amount 
of  $11,276.30  and  all  other  bids  for 
the  above  described  work  are  hereby 
rejected o 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  b\  the  Public  Utilities  Commission 

.     '  'NOVEMBER?  196?' 

at  tts  meetmg  oj   —  _ — -j  — 


Secretary  and  Assistant  General  Manaq^er 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY-PJ^$AN-J=|JAjN<;^CO 

RESOLUTION  No.'  


RESOU/ED^  That  this  Commission  accepts 
the  vfork  as  satisfactorily  completed;  approves 
Debit  Modification  of  Contract  in  the  amount 
of  ta^O.  ^k'y  approves  Final  Payment  in  amount 
of  f^7^951.l4j  in  favor  of  ¥.  L.   Fairey^  under 
Water  Department  Contract  No.   1322^  Laying  12- 
inch  Ductile  Iron  Mains  In  Nev/hall  Street  From 
Williejns  Avenue:  iHo^.-Bouth  Of  Carroll  Avenue..,- 

of  eiaisis  for 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,  ,  ,  NOVEMBER  7 

at  Its  meeting  oj  . — .  


Secretary  and  Assist&nt  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLVED,  That  this  Commission  hereby  approves 
collections,  month  of  October  196?,  of  claims  for 
damages  against  misce3^aneous  debtors,  San  Erancisco 
Water  Department,  in  amount  S5i977-62,  per  list  dated 
October  31,  196?.  ^  ^-     .   r  -?  '  : 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  b\  the  Public  Utilities  Commission 

,  ,  ,  NOVEMBER  7  1967 

at  Its  meettno  of  -.  

r/  rr^ 


Stcretary  and  Assistaint  General  Manaaer 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Ho!^J-ll.J±llj^i=^ 


reeoiwendat ion  of  thm  General  Manager 

RESOLVED,  That  this  Commission  accepts  the  work  under  Contract 
No.  MR-512,  Fencing,  Roofing  and  Repairs  at  Ventilation  Shaft 


of  Twin  Peaks  Tunnel  as  satisfactorily  completed;  allows 
total  of  14  calendar  days  of  unavoidable  delay  due  to  inability' 
of  Contractor  to  procure  material;  and  approves  Final  Payment 
in  the  amount  of  $6,835.00  in  favor  of  the  Contractor,  H.  E. 
Rahlmann  Company, 


15,  I96T  3,808.73 

^ipril  17,  1967  600,00 

October  6,  1957'  1,20834 

hu^suBt  29f  1967  ^  5€i.Si 

•/^'■-e                  ^mm^m  14,  1967  '  i.im.m 


18,  ■ 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

cofi^u:  NOVEMdER  y  ..  1S67     j-fi  .  , 


at  its  meeting  oj 


Secretary  and  Assistant  General  Manager 


.J 


PUBLIC  UTILITIES  COiyiMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Resolution  No.  67-0975-MR 


RESOLVED,  That  on  recommendation  of  the  General  Manager 
of  Public  Utilities,  the  General  Manager,  Municipal  Transit  System, 
the  General  Claims  Agent  thereof,  and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  Municipal  Railway. 


Claimant 

Non-litigated  Settlements 

CC    Hoot  Judkins  Paint 
and  Furniture 

CC    Joseph  iA,  Neri 

TC    Lavina  M.  Svejda 

TC    Frank  C.  Keith 

MC    James  Santana  and 
Jacklyn  K.  Santana 

MC    Fung  Shee  Lowe 


Date  of  Accidents 
September  22,  1967 

April  15,  1967 
April  17,  1967 
October  6,  1967 
August  29,  1967 

January  14,  1967 


Settlements 
$  721.23 

3,808.73 
600.00 

1,208.54 
568.88 

1,100.00 


Litigated  Settlements 
MC    James  R.  Ariza 
MC    Manuel  Urbina 


CC    Milton  H.  Rieders, 

Ruth  Rieders,  Ethel  Mortell, 
and  Milton  H.  Rieders,  Guardian 
ad  litem  of  the  following  minors; 
Nancy  Rieders ,  Kenneth  Rieders , 
Daniel  Rieders  &  Joan  Rieders 


March  22,  1966 
August  16,  1964 
August  29,  1964 


800.00 
20,000.00 


MC    Margaret  Murphy, 

aka  ilARGARET  M,  MURPHY 


10,000.00 
(Milton  $2,200   (P,D.  $1,500.) 
(Ruth  $5,000) 
(E. Mortell  $2,250) 
(Nancy  $150) 
(Kenneth  $100) 
(Daniel  $100  and  Joan  $200) 


June  26,  1964 


15,000.00 


Judgments 
None 


APPROPRIATION  NO.  7.735.804.000 


$53,807.38 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  its  meeting  of  November  7,  1967. 


Secretary  and  Assistant  General  Manager,  Administrative 


AIRPORT  DEPARTMENT 
SAN  FRANCISCO  INTERNATIONAL  AIRPORT 

November  7%  196? 

TO:  Mr.  James  K.  Carr 

General  Manager  of  Public  Utilities 

FROM:         Mr,  George  F.  Hansen,  General  Manager 

SUBJECT:    Monthly  Report,  Airport  Department 

HIGHLIGHTS  OF  OCTOBER  ACTIVITIES 

Traffic  STJtmmary  (September): 

The  month's  air  passenger  total  of  l,l6l,443  v;as  I8.8  per  cent  more  than 
for  September  last  year,  and  brought  the  figure  for  the  first  nine  months  of  196? 
to  9,611,85^  —  more  than  the  12-month  total  (9,071,084)  for  I965. 

Shipments  of  U,  S.  Mail  by  air  amounted  to  15 » 953 » 717  pounds,  a  gain  of 
15.1  per  cent  over  September  of  I966;  air  express  volume  declined  by  1.6  per  cent 
to  1,5^8,981  pounds,  and  air  freight  was  up  6,9  per  cent  to  4l, 838, 820  pounds. 
The  freight  volume  for  the  first  nine  months  this  year  was  358,94l»390  pounds 
which  also  exceeded  the  total  (333*351,729  pounds)  for  all  of  I965. 

Aircraft  movements  ~  landings  and  take-offs  —  totaled  29, 91^^  for 
September  as  follows:    scheduled  air  carrier,  2^,180$  military,  ^30,  and  non- 
scheduled  carrier  and  itinerant  or  locally-based  private  and/or  corporate  planes, 
5,304. 

1968-69  Budget: 

Proposed  budget  requests  for  the  I968-69  fiscal  year  were  reviewed  with 
the  General  Manager  of  Public  Utilities. 
Valet  Parking 

Arrangements  viere  completed  for  all  Valet  Parking  deliveries  to  be  made 
from  a  central  point  midway  between  the  Central  and  South  Terminal  Buildings.  Thp 
change  is  designed  to  provide  better  service  to  the  customers  and  to  make  more 
efficient  use  of  areas  adjacent  to  the  terminal  buildings. 


D  ■  0 

Helicopter  Conference: 

Staff  members  from  the  Airport  Department,  the  Public  Utilities  Commission 
and  the  Utilities  Engineering  Bureau  heard  a  presentation  by  representatives  of  the 
San  Francisco  and  Oakland  Helicopter  Airlines  and  of  United  Aircraft  Coopany 
(manufacturers  of  helicopters)  on  the  potential  of  utilizing  helicopters  as  a 
partial  solution  to  the  ground  transportation  of  air  passengers  to  and  from  the 
Airport • 

Snployee  Parking: 

General  Manager  Hansen  met  with  Post  Office  representatives  on  the  matter 
of  assisting  the  Post  Office  Department  to  provide  adequate  parking  for  some  1,200 
employees  of  the  new  Air  Mail  Facility, 
Pictures : 

Throu^  the  courtesy  of  the  San  Francisco  Convention  and  Visitors  Bureau, 
six  mural-size  photographs  depicting  San  Francisco  scenes  are  on  display  in  the 
customs  clearance  area.    Affixed  to  the  jdiotographs  are  "V/elcome"  messages  in 
various  languages. 
Radio  Panel: 

Assistant  General  Manager  Dale  H,  Feam  participated  in  a  radio  panel 
discussion  on  General  Aviation  which  was  broadcast  by  Station  KNBR« 
Highway  Interchange: 

Plans  for  the  use  of  some  Airport  land  area  in  providing  proposed  State 
Highway  l86  with  an  interchange  at  Bayshore  Freeway  were  reviewed  with  agents  of 
the  State  Division  of  Highways.    Tentative  agreement  was  reached  whereby  the 
proposed  amount  of  Airport  lands  required  was  reduced  by  approximately  four  acres* 
Terminal  Design: 

Another  ia  a  series  of  consultations  was  held  with  the  architectural 

firms  awarded  the  contract  for  terainal  design  control.    Staff  members  from  the 

Jhiblic  Utilities  Commission  General  Office,  the  Utilities  Engineering  Bureau  and 

the  Airport  Department    participated  in  the  tonference, 
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i^erlcan  Airlines: 

Propertids  and  facilities  representatives  of  American  Airlines  presented 
projections  of  their  traffic  growth  at  San  Francisco  International  Airport  over 
the  next  decade  and  outlined  their  probable  requirements  for  passengers,  cargo 
and  aircraft  operation. 
Nev/  Hawaii  Service; 

General  Manager  Hansen  attended  a  breakfast  meeting  marking  the  inaugu- 
ration of  direct  airline  service  between  San  Francisco  and  Hilo,  Hawaii, 
Air  California I 

General  Manager  Hansen  met  with  Air  California's  Board  of  Directors  and 
staff  members  for  a  review  of  San  Francisco  International  Airport's  plans  for 
expansion  and  developments 
VIPs; 

Sir  John  Briscoe,  Director  of  Operations  for  the  British  Airports 
Authority  was  briefed  on  SFIA  plans  for  development  under  the  Master  Plan,  and 
Jose  D.  Leon  Guerrero,  Director  of  Aviation  for  the  Territory  of  Guam,  was  given 
a  tour  of  inspection  of  facilities  for  Customs  and  other  federal  inspection 
agencies* 
Fall  Meeting: 

General  Manager  Hansen  attended  the  fall  membership  meeting  of  the 
San  Mateo  County  Development  Association  on  October  26.    General  Manager  of 
Utilities  James  K.  Carr  was  guest  speaker. 

*    *    4t    *    111     *  * 
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MINUTES 
PUBLIC  UTILITIES  COAAMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 
John  F.  Shelley,  Mayor 

Room  282  —  City  Hall 
2:00  p.m. 


November  14,  1967 

COMMISSIONERS 

Thomas  P.  White,  President 
Thos.  F.  Stack,  Vice  President 
Oliver  M.  Rousseau 
Richard  N.  Goldman 
Joseph  I.  Kelly 


DEPARTMENTS 

Municipal  Railway 
Hetch  Hetchy  Project 
Airport  Department 
Water  Department 


BUREAUS 

Public  Service 
Accounts 

Utilities  Engineering 
Personnel  &  Safety 


James  K.  Carr 
GENERAL  MANAGER  OF  PUBLIC  UTILITIES 

James  J.  Finn 

SECRETARY  AND  ASSISTANT 
GENERAL  MANAGER,  ADMINISTRATIVE 


67-412 


Call  to  Order; 


2s00  pcin. 


Present;  Commissioners  Thomas  P.  White,  Oliver  M.  Rousseau, 

Richard  N.  Goldman,  Joseph  I.  Kelly 

Absent;  Commissioner  Thos.  Fo  Stack 

President  Thomas  P»  White  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Kelly 

The  minutes  of  the  regular  meeting  of  the  Commission  held  October  24, 
1967  were  approved. 

Approval  of  the  minutes  of  the  regular  meetings  of  the  Commission 
held  October  31  and  November  7,  1967,  was  put  over. 


RESOLUTION  On  motion  of  Commissioner  Kelly,  seconded  by 

NO.  Commissioner  Goldman,  the  following  resolutions 

were  adopted; 

67-0991    H  Approval  of  Stipulations  re  Sealing  Valle  Shaft 

of  Coast  Range  Tunnel  within  State's  Del  Valle 
Reservoir  site 

67-0992    H  Approving  attendance  at  Statewide  Conference  on 

Undergrounding  Utilities  -  November  29-DecGmber  1, 
1967. 

67-0993    H  Completion  of  professional  services  contract  - 

Woodward-Clyde-She rard  and  Associates  for  con- 
ducting exploratory  soils  investigation,  tests, 
and  recommendations  on  foundation  for  the  Kirk- 
wood  Powerhouse  Penstock  -  $65,426.14,  as 
modified 

67-0994     H  Approving  collectionr5  and  transfer  of  damage 

claims  by  Bureau  of  Liglit,  Heat  &  Power  against 
miscellaneous  debtors  -  month  of  October  1967 

67-0995  Bid  Call,  AD  Contract  No.  520--Exterior  Cleaning 

of  Pier:';  and  Concourses  at  San  Francisco 
IntGunational  Airport  -  Estimated  cost, 
$11-000 

WD  Contract  Ilo.  1317— Rehabilitation 
of  Sewage  System,  Sunol  Headquarters 
(in  Alameda  County)  -  Estimated  cost, 
$9,170 

WD  Cor. tract  No,  1.148 — -Proposal  for 
Cut'-ing  in  Butjsrfly  Valves  in  Various 
Water  Mains  -  Estimated  cost,  $31,550 

67-0996     A  Award  of  AD  Contract  No.  463— InJ^tallc  tion  of 

Load  Piie-^stat  for  1000        Generator,  Field  Light- 
ing Building  at  San  Francisco  International 
Airport  -  Brayer  Electric  Company  -  $23,777.00 


67-413 


67-0997    A  "  Award  of  lease  of  space  in  Air  Cargo  Building  #5- 

i^iinerican  Airlines,  Inc.  -  Rental,  $213,720  per 
annuia  -  period  ending  December  31,  1972  -  $3.25 
per  sq.  ft.  per  annum . 

Votes     Ayes-Commissioners  White,  Rousseau, 
Goldman,  Kelly 
Absent-Commissioner  Stack 

On  motion  of  Commissioner  Kelly,  seconded  by 
Commissioner  Goldman,  the  following  resolutions 
were  adopted? 

67-0998    A  Space  Permit  to  United  Air  Lines,  Inc. 

67-0999    A  Modification  of  Lease  of  Plot  12  -  Western  Air 

Lines  -  to  include  Plot  12 -B,  containing  0.28 
acre  adjacent  to  Plot  12. 

67-1000    A  Space  Permit  to  Butler  Aviation-San  Francisco 


67-1001  A 
67-1002  W 


67-1003  W 


67-1004  W 

67-1005  W 

67-1006  W 

67-1007  W 

67-1008  W 

67-1009  W 


67-1010  M 


67-1011  M 


Airport  Departmental  Request  for  Funds 

Award  of  WD  Contract  No.  1331 — Laying  of  8"  and 
16"  Ductile  Iron  Mains  in  Army  Street  -  Hampshire 
Street  to  Potrero  Avenue  -  McGuire  and  Hester, 
Oakland  -  $27,227.00,  net  amount 

Award  of  WD  Contract  No.  1332 — Laying  of  8" 
Ductile  Iron  Main  in  Pine  Street  between  Hyde 
and  Leavenworth  Streets  -  Lowrie  Paving  Co.  Inc- 
$9,102.50,  net  amount 

Award  of  WD  Contract  No.  1342 — Paving  Road  to 
Pilarcitos  Reservoir  -  C.  F.  Archibald  Paving  Co., 
Redwood  City  -  $22,961.20,  net  amount 

Authorizing  execution  of  State  Division  of  ^ 
Highways  Utilities  Agreement  No.  472.42 

Revocable  Permit  to  Mountain  View  Garden  Homes 
Assn. 

Approving  Travel  Expense  Voucher  -  Kenneth  R. 
Boyd  Assistant  General  Manager  -  trip  to  Chicago, 
Illinois  -  October  22-27,  1967  -  $302.50 

Approving  write-off  of  uncollectible  accounts 
receivable  -  Water  Department  -  month  of  October 
1967 

Approving  Travel  Expense  Voucher  -  Arthur  H. 
Frye,  Jr.,  General  Managers  Chief  Engineer,  Water 
Department  -  American  Society  of  Civil  Engineers 
Conference  -  New  York  -  October  15-22,  1967  - 
$378.45 

Acquisition  of  additional  land  for  new  Municipal 
Railway  turnaround  in  Ferry  Park  area  -  total 
acquisition  price,  $108,353.82 

Approving  payment  of  claims  -  Municipal  Railway 
Revolving  fund  -  month  of  October  1967  - 
$25,543.81 


67-414 


67-1012    M  Approving  compromises  and  collection  of  damage 

claims  against  miscellaneous  debtors  -  Municipal 
Railway  -  $4,258.50 

67-1013    M  Municipal  Railway  Departmental  Request  for  Funds 

67-1014    A  Authorizing  tenant  work  -  Pan  American  World 

Airways  -  will  construct  an  additional  ticket 
counter  in  the  South  Terminal  -  Estimated  cost, 
$6,900. 

Vote:     Ayes -Commissioners  White,  Rousseau, 
Goldman,  Kelly 
Absent-Commissioner  Stack 

On  motion  of  Commissioner  Kelly,  seconded  by 
Commissioner  Rousseau,  the  following  resolution 
was  adopted? 

67-1015  Commending  San  Francisco  Examiner,  the  Hearst 

Newspaper,  for  its  Junior  Diplomat  Program 

Vote;     Ayes -Commissioners  White,  Rousseau, 
Goldman,  Kelly 
Absent-Commissioner  Stack 


On  motion  of  Commissioner  Goldman,  seconded 
by  Commissioner  Rousseau,  the  following 
resolution  was  adopted; 

67-1016  Anti-trust  actions  -  Miscellaneous  -  Amended 

resolution  and  recision  of  prior  resolution 
#67-0815,  adopted  September  5,  1967,  to  delete 
the  name  of  special  counsel  (Joseph  L.  Alioto) 
for  steel  railroad  wheel  litigation  and  to 
merely  provide  that  special  counsel  will  be  as 
designated. 

Vote:     Ayes -Commissioners  White,  Rousseau, 
Goldman,  Kelly 
Absent-Commissioner  Stack 


On  motion  of  Commissioner  Kelly,  seconded 
by  Commissioner  Goldman,  the  following 
resolution  was  adopted; 

67-0991-MR  Approving  payment  of  claims  against  the  Municipal 

Railway  -  total  amount,  $2,080.00 

Vote:     Ayes -Commissioners  White,  Rousseau, 
Goldman,  Kelly 
Absent-Commissioner  Stack 


Copies  of  the  above-adopted  resolutions  are  on  file  in  the  office 

of  the  Secretary  and  Assistant  General  Manager  of  the  Public  Utilities 

Commission . 


67-415 


Suppleraental  Calendar  Item  #1,  authorizing  judgment  of  condemnation 
entered.  Parcel  #6  in  action  City  of  Fremont  v.  City  and  County  of 
San  Francisco,  Alameda  County  Superior  Court  No.  328330,  was  put 
over  one  week  at  the  request  of  the  General  Manager  of  Public 
Utilities . 


****** 

In  discussing  Resolution  No.  67-0991,  O.  L„  Moore,  General  Manager, 
Hetch  Hetchy  Project,  explained  the  terms  and  conditions  of  the 
stipulations  spelling  out  relative  responsibilities  of  the  State 
and  City  in  the  sealing  of  City's  .  Valle  Shaft  of  the  Coast  Range 
Tunnel  v/ithin  the  site  of  the  State's  Del  Valle  Reservoir  currently 
under  construction. 

The  Commission  under  Resolution  No.  67-0471,  adopted  June  6,  1967, 
approved  in  principle  the  State's  proposal  for  sealing  the  shaft, 
subject  to  the  submission  of  a  set  of  stipulations  relative  to  the 
condemnation  action  involved. 


The  terms  included  in  the  stipulations  provide: 

1.  The  state  will  pay  the  City  $794,770  now  for  the  loss  of 
use  of  the  shaft.    This  amount  is  the  present  worth  of  the 
escalated  cost  of  construction  of  a  substitute  shaft  outside 
the  reservoir  area, 

2.  Sealing  the  existing  Valle  Shaft  will  be  at  the  expense  of 
.   the  State. 

3.  The  State  will  provide  the  area  needed  for  the  substitute 
shaft  and  for  a  disposal  area  for  excavated  material  and 
the  necessary  rights  of  access. 

4.  If  ever  in  the  future  it  is  determined  there  is  infiltration 
of  water  from  the  State's  Del  Valle  Reservoir  into  the  Coast 
Range  Tunnel,  State  shall  undertake  remedial  measures  upon 
receipt  oi  notification  from  the  City* 


****** 

Resolution  No.  67-0992,  authorizing  attendance  at  the  Statewide 
Conference  on  Undergrounding  Utilities,  Commissioner  Goldman  stressed 
the  importance  of  accumulating  as  much  information  as  possible  in 
the  direction  of  speeding  up  the  process  of  putting  San  Francisco's 
wires  underground. 


****** 

In  discussing  the  award  of  WD  Contracts,  Resolutions  67-1002,  1003 
and  1C04,  Commissioner  Goldman  asked  whether  there  was  a  City  policy 
on  the  matter  of  giving  preference  to  firms  located  within  the 
jurisdictional  area. 

Public  Utilities  Counsel  William  F.  Bourne  explained  the  contract 
procedures  as  governed  by  State  law,  which  can  be  superceded  by 
Federal  law,  and  as  governed  by  City  Charter  provisions. 


67-416 


He  said  there  is  a  provision  in  the  City  Charter  which  purports 
to  allow  the  Board  of  Supervisors  to  pass  legislation  which  would 
favor  San  Francisco  manufacturers,  not  to  exceed  a  5  per  cent  higher 
bid.    The  Board  of  Supervisors  have  never  done  that  and  the  City 
Attorney's  Office  has  written  advice  in  several  instances  warning 
against  it  because  of  the  potential  of  running  afoul  of  the  Federal 
Constitution  and  treaties,  Mr.  Bourne  stated. 


****** 

Vernon  W.  Anderson,  General  Manager,  Municipal  Railway,  explained  in 
detail  the  location  and  necessity  for  the  acquisition  of  additional 
land  for  the  new  Municipal  Railway  turnaround  in  Ferry  Park  area, 
approved  by  Resolution  No,  67-1010. 

He  explained  that  funds  were  provided  several  years  ago  for  the  Ferry 
Park  and  set  up  under  the  jurisdiction  of  the  Recreation  and  Park 
Department,    The  relocation  of  the  Municipal  Railway  Terminal  is  part 
of  the  project,  and  the  Recreation  and  Park  Department  has  the  funds 
available  in  the  Ferry  Park  Land  Account  for  this  additional  parcel. 
Commissioner  Kelly  asked  who  will  administer  the  property. 

Mr.  Anderson  said  the  project  is  under  the  San  Francisco  Redevelopment 
Agency  now  and  they  will  continue  to  be  in  charge  until  they  eventually 
turn  it  over  for  administration  by  the  Recreation  and  Park  Department. 
The  City  and  County  of  San  Francisco  has  a  cooperative  agreement  with 
San  Francisco  Redevelopment  Agency  which  provides  for  construction 
of  the  Embarcadero  Plaza  and  relocation  of  the  existing  Municipal 
Railway  terminal.    Eventually,  of  course,  the  operation  of  the  transit 
terminal  will  be  under  the  Municipal  Railway,  he  said. 


******  I 

.    ■  .■■  '  ''I 

Communications ; 

The  Secretary  and  General  Manager,  Administrative,  read  an  invitation 
from  the  Council  of  California  Growers,  O.  W.  Fillerup,  Executive 
Vice  President,  containing  an  invitation  to  attend  the  opening  of 
the  displays  installed  in  the  North  Concourse  of  the  International 
Airport,  on  Tuesday,  November  21,  1967,     The  opening  ceremony  is 
scheduled  for  11;30  a.m.,  to  be  followed  by  a  luncheon  in  the  banquet 
room  of  the  International  Room.     The  Council's  invitation  had  been 
sent  to  the  individual  Commissioners,  the  Mayor  and  president  of 
the  Board  of  Supervisors,  as  well  as  to  Mr.  Carr  and  Mr.  Hansen. 


****** 

General  Manager  of  Public  Utilities  Calendar  Items; 

Hetch  Hetchy  Project  Reports    Mr.  Carr  called  attention  to  Page  1  of 
the  report  containing  a  summary  of  the  water  conditions  on  the  Project. 
Due  to  the  record  runoff  last  summer,  water  conditions  are  excellent; 
as  of  November  8,  1967,  Hetch  Hetchy  Reservoir  has  68%  of  capacity. 
Last  year  at  this  time  Hetch  Hetchy  was  only  50%  full,  Mr.  Carr  said. 


****** 


67-417 


San  Francisco  Examiner  Junior  Diplomat  Program;     Mr.  Carr  said  that 
for  the  past  14  years  the  Junxor  Diplomat  Program  of  newspaper 
carrier  boys,  co-sponsored  by  the  San  Francisco  Examiner  and  the 
Hearst  Newspapers,  has  used  San  Francisco  International  Airport  as 
the  departure  point  for  the  group  traveling  to  overseas  destinations. 
He  said  this  year  the  Junior  Diplomats  will  be  departing  on 
December  21  from  San  Francisco  International  Airport  for  Israel,  the 
Holy  Land    and  Rome,  where  they  will  be  the  honored  guests  along 
with  Junior  Diplomats  from  all  of  the  Hearst  Newspapers  throughout 
the  United  States . 

The  Commission  thereupon  adopted  Resolution  No.  67-1015,  commending 
the  San  Francisco  Examiner  and  other  Hearst  newspapers  for  the 
continued  development  of  this  character-building  program  for  the 
young  businessmen  of  the  future. 


Ititie-klcit 

Anti-trust  Actions  -  Miscellaneous;     Mr,  Carr  submitted  to  the 
Commission  for  its  action  a  resolution  rescinding  PUC  Resolution 
No.  67-0815  adopted  September  5,  1967,  which  in  part  provided  for  the 
designation  of  Joseph  L.  Alioto  as  special  counsel  for  the  antitrust 
action  filed  by  City  in  the  product  line  of  steel  railroad  wheels. 

He  said  this  recision  was  being  made  at  the  request  of  the  Mayor's 
Office.    By  reason  of  the  election  of  Mr.  Alioto  as  Mayor  of  the 
City  he  is  unable  to  accept  the  assignment. 

Thereupon  the  Commission  adopted  Resolution  No.  67-1016,  which  deletes 
all  references  to  the  name  of  special  counsel  (Joseph  L.  Alioto)  for 
steel  railroad  wheel  litigation  and  merely  provides  that  such  special 
counsel  will  be  as  designated,  such  designation  to  be  carried  out 
pursuant  to  Charter  procedures  and  in  consultation  with  the  General 
Manager  of  Public  Utilities  and  the  Public  Utilities  Commission, 


****** 

Proposition  A,  Airport  Bond  Issue;    Mr.  Carr  discussed  the  success  of 
the  Airport  Bond  Issue  at  the  November  7  election  and  thanked  the 
Commissioners  and  staff,  the  Citizens'  Committee  and  the  many 
dedicated  workers  for  the  contribution  of  time  and  fine  efforts.  The 
Commission  voted  as  official  action  an  appropriate  letter  of  con- 
gratulations and  thanks  should  be  sent  to  those  designated  as  leaders 
of  the  Citizens  Committee, 


****** 

Airport  Expansion  Program;    Mr.  Hansen  reported  on  the  day-long  meeting 
held  November  3rd  at  the  Airport  for  the  purpose  of  reviewing  the 
Airport  expansion  plans  to  date,  which  is  midpoint  on  the  time  schedule 
He  said  the  Warnecke  group,  Dreyfuss  and  Blackford  group,  and  Quinton 
Engineers  were  all  present. 

iyir.  Hansen  said  a  progress  report  is  being  prepared  of  the  work  to 
date  and  it  will  be  forwarded  to  the  General  Manager  of  Public 
Utilities  within  the  next  two  weeks.    Mr.  Hansen  felt  good  progress 
was  being  made  and  the  report  will  have  something  substantial  to 
present. 


67-418 


In  answer  to  Commissioner  Goldman's  question  as  to  which  year  the 
planners  are  projecting  their  ideas,  Mr.  Hansen  replied  they  are 
projecting  to  a  volume  of  people  rather  than  a  year — 23  to  25  million 
passengers — and  their  first  target  date  aims  at  1971  or  1972. 

Commissioner  Goldman  asked  what  was  being  done  on  the  regional  airport 
plans  with  San  Jose  and  Oakland. 

Mr.  Carr  said  the  Commission  would  have  a  recommendation  from  him  at 
next  week's  meeting  on  some  of  the  material  that  will  form  the  first 
stage  of  the  study  of  a  regional  airport  system.  It  will  not  include 
at  this  point  an  airport  at  Livermore  or  Sonoma,  he  said;  it  will  be 
just  an  inventory  of  what  we  can  do.  Excellent  cooperation  has  been 
received  from  both  San  Jose  and  Oakland. 

Commissioner  Goldman  said  he  was  not  worried  about  a  fourth  airports- 
just  the  first  three.    He  said  time  was  running  out  and  he  was 
concerned  about  the  planned  expansion  of  San  Francisco  International 
Airport  in  relation  to  transportation  of  loads  to  other  airports. 
He  said  he  felt  Sain  Francisco  was  ultimately  going  to  have  to  move 
general  aviation.    He  asked  if  that  was  a  condition  determined  in  the 
study  and  how  it  related  to  the  plans  for  the  regional  airport. 

Mr.  Carr  said  it  was  not  that  black  and  white.     There  are  a  tremendous 
amount  of  planes  on  order  for  next  year,  1969  and  1970 — planes  of  all 
kinds.    This  has  been  a  chief  concern  of  the  FAA  and  one  of  the 
problems  so  far  as  San  Francisco  International  Airport  is  concerned. 
He  said  they  are  talking  about  something  closer  to  town;  this  is 
something  they  are  working  on . 

Commissioner  Goldman  said  if  realistics  are  not  faced  up  to  now,  he 
would  be  blunt  enough  to  say  that  general  aviation  will  in  total  be 
moved  out,  unless  we  are  prepared  to  establish  a  fourth  regional 
airport.    He  said  the  answer  seemed  to  him  there  has  to  be  a  total 
adjustment,  and  if  so  it  ought  to  be  incorporated  into  San  Francisco's 
plans.    Mr.  Carr  said  this  would  require  a  change  in  Federal  laws. 

Commissioner  Goldman  said  San  Francisco  ought  to  take  a  step  forward 
and  help  influence  that  sort  of  thing.     San  Francisco  is  not  in 
position  to  rule;  only  in  position  to  express  its  thoughts.    To  him, 
he  said,  it  would  be  a  realistic  approach  to  the  issue  of  San  Francisco 
International  Airport  that  steps  should  be  taken  through  appropriate 
authorities  to  make  arrangements  to  move  general  aviation  to  other 
airports  in  the  vicinity.    He  felt  that  was  an  area  in  which  the 
Commission  should  speak  up  if  it  believe  it — and  he  believed  it  very 
deeply.    This  seemed  to  him  to  be  the  obvious  direction,  he  said. 

Mr.  Carr  said  this  was  consistent  with  the  policy  of  the  Commission 
when  there  was  discussion  regarding  an  Islais  Creek  airport — ^at  that 
time  the  Commission  instructed  its  staff  to  encourage  general  aviation 
at  other  airports,  without  the  Commission  ruling  general  aviation  out 
because  all  the  facts  and  figures  were  not  available  at  that  time. 
He  said  he  had  no  disagreement  with  Commissioner  Goldman;  that  this 
was  a  very  serious  problem  confronting  all  major  airports  in  the 
United  States . 

Commissioner  Goldman  suggested  a  resolution  be  drafted  to  be  adopted 
by  the  Commission. 

Commissioner  White  cited  the  legal  difficulties  involved  in  taking 
any  overt  action  which  would  say  that  the  airport  is  reserved  for  a 
particular  type  of  aircraft  in  view  of  the  fact  that  San  Francisco 
International  Airport  and  other  airports  of  .like  nature  participate 
in  Federal  funds . 
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Commissioner  Goldman  said  he  did  not  intend  that  the  Commission 
should  direct  the  Federal  authorities — but  should  go  on  record  with 
them  about  the  necessity  of  separation  of  commercial  from  general 
aviation,  particularly  when  there  is  danger  if  some  action  is  not 
taken . 

Mr.  Carr  said  he  thought  a  resolution  could  be  drafted,  using  the 
words  "separation  as  far  as  practicable",  on  one  hand  to  make  maximum 
use  of  available  facilities  and  on  the  other  hand  to  protect  the 
safety  and  rights  of  the  man  flying  the  small  plane. 

Commissioner  Kelly  said,  in  view  of  the  growing  impact  of  general 
aviation  upon  the  airport,  he  wondered  if  the  Commission  should  take 
a  more  active  role  in  finding  a  place  for  general  aviation.     Mr.  Carr 
said  Dale  H.  Fearn,  Assistant  Airport  General  Manager,  Planning  and 
Development,  is  studying  this  particular  problem  in  the  whole  plan, 
as  the  general  aviation  impact  is  coming  to  the  airport  at  the  same 
time  as  the  impact  from  the  747 's  and  super  jets. 

On  motion  of  Commissioner  Kelly,  seconded  by  Commissioner  Rousseau, 
the  Commission  moved  that  the  General  Manager  of  Public  Utilities 
draft  a  resolution  in  the  manner  generally  outlined. 


Public  Service  Director  James  H.  Leonard  reported  on  the  ceremonies 
of  the  dedication  of  the  Visitors '  Gallery  at  the  Washington-Mason 
Cable  Car  Barn  held  Friday,  November  10. 


Roll  Call; 

Commissioner  Goldman  commented  on  the  excellently-planned  cable  car 
dedication  program,  and  agreed  with  the  statement  that  from  an 
interest  angle  the  cable  car  is  important  to  the  press.     He  said 
the  public  is  more  concerned  about  the  new  railway  program,  and  was 
glad  to  see  the  press  comments  about  the  proposed  replacement  of 
antiquated  cars . 


Commissioner  tVhite  announced  that  the  Sound  Abatement  Center  is 
changing  tne  beginning  of  its  fiscal  year  from  February  to  July. 
He  asked  tnat  the  contract  between  City  and  SAC  reflect  that  change 
and  necessary  adjustments  be  made. 

Upon  assurance  from  Deputy  City  Attorney  Jerome  Cohen  that  there  was 
no  legal  obstacles,  the  Commission  approved  said  change. 


****** 


****** 


THEREUPON  THE  i^iEETING  ADJOURNED. 
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PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  » 


MEREAS,  The  State  of  California  has  filed  a  condemnation  action  in  the 
Superior  Court  of  Alameda  County,  Action  No.  341363,  to  acquire  the  necessary 
land  rights  for  its  Del  Valle  Pveservoir  and  in  which  the  City  and  County  of 
San  Francisco  is  named  as  a  defendant;  and 

MIEREAS,  By  its  Resolution  No.  67-0471,  dated  June  6,  1967,  this 
Commission  approved  the  State *s  proposal  of  sealing,  at  State  expense,  _  , 
the  Valle  Shaft  of  the  Coast  Range  Tunnel,  which  shaft  is  located  '  ■ 

within  the  reservoir  area  of  the  State/ s  Pel  Valle  Reservoir,  .currently 
unaer  construction;  and 

T'JHEREAS ,  This  Commission's^  approval  of  the  State's  proposal  was  subject 
to  submittal  by  the  State  of  a  set  of  stipulations  to  be  executed  by  the 
City  and  the  State  which  includes  therein  the  obligations  of  the  State  and 
the  City;  and 

VHEREAS,  The  State  has  now  submitted  said  set  of  stipulations  for  approval; 
rLO\T,  therefore  be  it 

RESOLVED,  That  this  Commission  does  hereby  approve  the  terms  and  conditions 
of  said  set  of  stipulations;  and  be  it  further 

■RESOLVED,  That  the  General  Manager  of  Public  Utilities  is  hereby  authorized 
to  execute  said  set  of  stipulations  on  behalf  of  this  Commission. 


I  hereby  certify  that  tke  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 

«    .e«,ng  NOVEMBER  14  1967         ^  _^ 


§iecretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No6V""' 399^^ 


RESOLVED,  That  this  Commission  hereby  approves  and  authorizes  one  staff 
member  of  the  Ketch  Hetchy  Project,  as  designated  by  the  General  l^Ianager  of 
Public  Utilities,  to  attend  the  Statewide  Conference  on  Under grounding 
Utilities,  to  be  held  in  Los  Angeles,  California,  on  November  ,29-n-peceinber •  1 
1967.     This  is  deemed  to  be  in  the  nature  of  routine  duties  to  learn  the.^ 
latest  and  best  thinking  on  under grounding  utilities. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

N0Vf-:M8ERl4!967 

at  its  meeting  of—  — ,  — — —  ■ — 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 


RESOLUTION  No.. 


PvESOLVED,  That  this  Commission  accepts  the  professional  services 
performed  under  the  Agreement  between  the  City  and  County  of 
San  Francisco  and  Woodward-Clyde-Sherard  and  Associates,  for 
conducting  exploratory  soils  investigation,  tests,  and  making  recom- 
mendations on  foundation  for  the  Canyon  Penstock,  as  satisfactorily 
completed;  approves  a  credit  Modification  of  the  Agreement  in  the 
amount  of  $4,573.86.        ^  -r-. 


I  hereby  certify  that  the  forezoing  resolution  was  adopted  by  the  Public  Utilities  Coynmission 

NOVEMBER  1 1 1967 

at  its  meeting  of  .  '  — '- — 

 ■  ■ '  'iWf^itii«*'X»— ^ 

Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
'RESOLUTION  Nol>  7/~'"" 'J^S'S^ 


RESOLVED,  That  this  Commission,  on  the  recommendation  of  the  General  Manager 
of  Public  Utilities,  the  General  Manager  of  Hetch  Hetchy  Project,  and  the  City- 
Attorney,  hereby  approves  the  collections,  month  of  October,  196?  for  damages 
which  the  Department  has  against  miscellaneous  debtors r 

Bureau  of  Light,  Heat  and  Power  $    96? o9^ 

thru  Bureau  of  Delinquent  Revenue  370»00  ,  v-^^)'}/: 


«1,337.9^ 

and  hereby  approves  transfer  during  the  month  of  October       Ztx^  plans 

1967f  amount  $70o25  by  the  Bureau  of  Light,  Heat  and 

Power  to  the  Bureau  of  Delinquent  Revenue  for  collection,   id  Calli 


520— Exterior  CleaBintg  of  Piers  and 
\n  Francisco  InternatlGnal  Airport 

.■^abilitation  of  Sewage  ni, 
in  Aia«5eda  County)  ■ 

■    •^■4t-«^C\ittiag  in  Bufetvisrfiy.  Valves  in 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

NOVEMBER  14  1967 

at  its  meeting  of  — 


fcrxtary  and  Assismm  General  Manager 


PUSUC  UTILITIES  COMMISSION 

CJTX.  ANP  COUNTY  OF  SAN  FRANCIISCO 


RESOLUTION  No: 


Km  Qm'mri&Mr^  fiaXd 

RESOLVED,  That  this  Cominission  approves  the  plans 
and  specifications,  and  hereby  authorizes  Bid  Call:     -  ' 

AD  Contract  No.  520- — Exterior  Cleaning  of  Piers  and 
Concourses  at  San  Francisco  International  Airport 

WD  Contract  No.   1317 — Rehabilitation  of  Sewage  System, 
Sunol  Headquarters   (in  Alameda  County) 

WD  Contract  No.   1348 — Cutting  in  Butterfly  Valves  in 
Various  Water  Mains 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

NO^^E'"'- 14  1957  ,r-, 

At  its  me^pjng  of  _  " 


0" 


iectetary  and  Ass^usfOt  General  Manager 


puiLic  yriLiTiis  commission 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No. 


67-"  3996 


RESOLVED,    That  this  Commission  hereby  awards  to  Brayer  Electric  Company,  286  «  12th» 
Street,  San  Francisco,  California,  as  the  lowest  responsible  bidder,  Airport  De« 
parteient  Contract  No.  463,  Installation  of  Load  Rheostat  for  1000  KW  Generator,  Field 
Lighting  Building  at  the  San  Francisco  International  Airport  in  the  amount  of  $23>777«00 
and  that  all  other  bids  are  hereby  rejected, 

-  '.re.  feet  at  rarscissco  lateniational 

"  date-  '  ' "  1966 

■m  said  space  becomes  avstllabia  for  occsjip.a.n.cy 

,  1972  unless  csmliiated 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

NOVEMBER  14  1967   

at  its  meeting  of  — —  —  — — 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

4- 


RESOLUTION  #     "  v/.jZiF^f  # 


RESOLVED,  That  this  Coiranission  hereby  confirms  the  award  of 
lease  made  by  the  Director  of  Property  to  American  Airlines,  Inc.  as 
the  highest  and  only  bidder  for  Lease  of  Space  in  Air  Cargo  Building 
No. 5,  containing  65,760  square  feet  at  San  Francisco  International 
Airport  as  shown  on  Airport  Drawing  No.CA~12779  dated  November  10,  1966 
for  the  period  commencing  when  said  space  becomes  available  for  occupancy 
and  the  Airport  General  Manager  has  given  written  notice  thereof  to  the 
Lessee,  and  ending  on  December  31,  1972  unless  terminated  or  extended 

m,  'ft.- 313,048. 80 

in  accordance  with  lease  provisions,  the  rental  for  each  year  of  said 


period  being  the  sum  of  $213,720.00  with  the  rental  after  December  31 
1972  to  be  determined  in  accordance  with  the  Lease  provisions. 


 -.i  by  Airport  General  Onager. 

vat  this  Goj2SBii$sioa  ■>  av*.  >; 

d&te  ■         :rth  above'  tliat  cerc^i.:  -i-. 

■  966  ais  aise.  "fnixck  14, 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utihties  Coynmission 

NOVEMBER  141967 


at  its  meeting  of. 


TT 


$ecYetary  and  Assi^arvi  General  Manager 
1/ 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  N<5i£_l. 


RESOLVED,  That  this  Commission  approves  the  terms  and  conditions 
and  authorizes  the  issuance  of  the  following  Airport  Space" or  Use  Permit: 
Permittee:    United  Air  Lines,  Inc.  daced.  'mdJCCi.  4,:?<,i \t'x.ot 

Space:    Plot  17  '^rm^i.Bro  International  Airport,  be- 

.:Shop  Building  c-10  aua  i^esLam  Airlines,  Inc.,  as  Lessee- 

CRms.  113,  113.1,  114,  114.1,  114.2,  114.3      7,250  sq.  f€F-^SSion*S 
ms^  111,  111.1,  111.2       meui  ;.    .  w...  .^*;.^o3,i90  sq,  ft.  ^' 
(New)        Rms*  117,  118,  118.1  5,871  sq.  ft.  ^» 

.v.vii...  to  an4  COntigli.  V    16,311  sq.  ft.  @  .80  sq.  ft.  =  $13,048.80 


Shop  Building  29  5,326  sq.  ft.  ^1.20  sq.  ft.=$  6,391.20 


Shop  Building  30  14,700  sq.  ft.  (11.20  sq.  ft. =$17 , 640.00 

vShop  Building  11  «^"a,782  sq.  ft.  @1.20  sq.  ft.=$  2,138.40 

' and  the  .coME^  tern,  <;39^218.40 

ail  Lexm..  couaxLlons  cc  the  }■■        ...{^a-^i^  ^ii^U 

Monthly  Consideration:      $3,268,20  ...  • 

and  effect:  without  any  change  or  moditi- 

Vi-*  i  i<-c.        '-v-       ■  ,   ,  . 

Effective  Date:    As  Determined  by  Airport  General  Manager. 


BE  IT  FURTHER  RESOLVED,  That  this  Commission  hereby  terminates  as  of 
the  effective  date  set  forth  above  that  certain  Airport  Space  or  Use  Permit 
previously  issued  to  the  above  Permittee  under  authority  of  Resolution  No,  66-0911 
adopted  November  22,  1966  as  amended  by  Resolution  No.  67-0194,  adopted  March  14,  1967. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.    ,         NOVEMBER  141987 

at  Its  meeting  oj  .   ,   . 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OP  SAN  FRANCISCO 

RESOLUTION  mq        g     .  "^i^'^JU^ 


RESOLVED,  That  this  Commission  approves  that  certain 
form  of  Modification  of  Lease  dated  March  12,  1967  (Plot  12, 
Main  Lease)  at  the  San  B'rancisco  International  Airport,  be- 
tween City,  as  Lessor,  and  ¥estern  Airlines,  Inc.,  as  Lessee. 
Copies  of  said  modification  are  on  file  with  Commission's 
Secretary,  which  supplements  said  lease  by  demising  a  small 
parcel  of  land  (ElQ,t;,  ,12B)  , containing  0.28  acre,  more  or  less, 
which  lies  adjacent  to  and  contiguous  upon  said  Plot  12,  as 
shown  on  drawing  BA  10814,  dated  July  1967,  and  which  because 
of  its  triangular  shape,  size  and  relationship  to  Plot  12  is 
unusable  by  any  prospective  bidder;  and  except  only  for  the 
inclusion  of  Plot  12B  and  the  commencement  date  of  ^i^ts  term, 
all  terms  and  conditions  contained  in  the  Main  Lease  shall 
remain  in  full  force  and  effect  withqut^nj?^  change  o^r^.^^m^^ 
cation  whatsoever .^.^  6/-0S9iJ,  a^opu^d  Octot^er  10,  196/,  muxh  caft 

is  mt.  to  exceed  the  su®  of  Kighteeii  'Fhowsam^ 
m/mO  ($1^5,106.00)  dollars. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 

at  its  m«t.>.g  of  N0VEM:BER14  1967  a  y 


(  S^tretary  and  Asii^nt  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION 


RESOLVED,  That  this  Commission  approves  the  terms  and  conditions 
and  authorizes  the  issuance  of  the  following  Airport  Space  or  Use  Permit: 

Permittee:  Butler  Aviation-San  Francisco,  Inc.  '^:;it£  ,.:J>e 

Space:         Paved  Area  No.l  adjacent  to  and  East  of  Plot  7N  191,000  sq.  ft. 

Paved  Area  No. 2  adjacent  to  and  East  of  Plot  7N  159,000  sq.  ft. 
As  shown  on  Drawings  BA-M)809,  BA- 10810,  marked  exhibits  D  and  E 
attached  to  Amendment  of  Lease  of  N  1/2  of  Plot  7,  dated  August  31,  1967. 

Rental  Credit :  ,  A  Slufficient  number  of,  the  monthly  considerations  payable  under 
that  certain  document  titled  Amendment  of  Lease  of  North  Half 
of  Plot  7  dated  August  31,  1967  shall  be  reduced  by  one  hundred 
-  percent  (100%)  so  as  to  allow  Permittee  to  receive  by  such 

credits  the  amount  of  the  actual  cost  to  Permittee  of  paving  a 
portion  of  above  area  No.l,  drawings  for  which  were  approved  by 
Resolution  No.  6/ -0898,  adopted  October  10,  1967,  which  cost 
is  not  to  exceed  the  sum  of  Eighteen  Thousand  One  Hundred  and 
Six  and  no/100  ($1«, 106.00)  dollars. 
Effective  Date:As  determined  by  Airport  General  Manager. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 

NOVEMBER  14  19B7' 

at  its  meeting  of  ^_   /   <  , 


^^^Secretary  and^^stant  General  Manager 


COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLVED,  That  this  CoMnission ihereby. requests  .the 
Controller's  approval  §fgjlequest  for  Funds  as r follows : 


AIFPORT  DEPARTi-lENT 


$300*00  -  Additional  funds  required  for  maintenance  and  repair 
of  typewriters  and  office  equipment  for  fiscal  year  1967-1968 » 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.    ,  NOVEMBER  14  1967' 

at  Its  meeting  oj  ,  .  


Secretary  and  Assistant  General  Manaeer 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  Noi 


RESOLVED,  That  this  Commission 
hereby  awards  to  the  lowest  regular 
and  responsible  bidder,  the  following 
contract: 

San  Francisco  V/ater  Department  Contract 
No.  1331  -  Laying  of  8-inch  and  l6-inch 
Ductile  Iron  Mains  in  Army  Street  -    , ^ 
Hampshire  Street  to  Potrero  Avenue,  tQ'^r^ 
McGuire  and  Hester,  in  the  net  amount 
of  $27,227.00,  and  all  other  bids  for  qo, 
the  above  descril^ed.  work,  a3?e  hereby 
rejected,  -ber  bias  fcr  the'.       ..  described 

■y  rejected. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  bv  the  Public  Utilities  Commission 

«    ».«.ng  NOVEMBER  14  1967   


Secretary  and  Assistitnt  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  Nfl^^"'""  1 .003 


RESOLViiD,  That  this  Commission  ■ 
hereby  awards  to  the  lowest  regula.r 
and  responsible  bidder,  the  following 
contract : 

San  Francisco  V/ater  Department  Cbntract' 
No.  1332  -  La.ying  of  8-inch  Ductile  Iron  ' 
Main  in  Pine  Street  between  Hyde  and 
Leavenworth  Streets  to  Lowrie  Paving  Co. 
Inc.  in  the  net  amount  of  $9^102.50 
and  all  other  bids  for  the  above  described 
work  are  hereby  rejected. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  bv  the  Public  Utilities  Commission 

,    ^  NOVEMBER  14  t9B7' 

at  Its  meeting  of  i  ^  i—  


Sfcretary  and  A^^st^t  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  t^<^  ^'      ^'  ^^"^ 


RESOLVED,  That  this  Commissiori ■hereby 
awards  to  the  lowest  regular  and  responsible 
bidder J  the  following  contract: 

San  Francisco  Water  Department  Contract  No. 
1342  -  'Paving  Road  To  Pllarcitos  Reservoir 
to  C.  E.  Archibald  Paving  Co. >  in  the  amount 
of  $22/961.20  and  all  other  bids  for  the  above 
described  work  are  hereby  re jected'.^'> 

■  No  ♦  2 ; 
.ant 


ao 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 

,  NOVEMBER  141967 

at  Its  meeting  oj  ,   ■.  


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No: 


RESOLVED,  That  this  Commission 
hereby  authorizes  the  Water  Department  .. 
General  Manager  and  Chief  Engineer  for 
and  on  behalf  of  the  Public  Utilities 
Commission  of  the  City  and  County  of 
San  Francisco  to  execute  State  of 
California,  Division  of  Highways ' 
Utilities  Agreement  No.  472.42  covering 
the  estimated  cost  to  the  State,  to 
encase  the  existing  Sunset  Supply  line 
and  the  Crystal  Springs  pipeline  No.  2j 
and  also  provide  two  78  inch  casement 
pipes  for  future  lines  crossing  Route 
No.  186,  and  a  78  inch  casement  pipe 
for  a  future  line  crossing  San  Bruno 
Avenue,  along  with  engineering  and^^^'^vy,, 
inspection  costs.        ;/  ■  .        ...   ..  per 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

«    »eet,„g  of  NOVEMBER  141967     ,  ^  


Secretarv  and  AssHimt  General  Manager 

/  / 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  N^'rUl  -^'S 


RESOLVED,  That  this  Commission 
hereby  authorizes  issuance  of  Water 
Department  Revocable  Permit  cover- 
ing use  and  occupancy  of  property 
as  follows: 

TO:  MOUNTAIN  VIEl^  GARDEN  HOMS  ^"     "   "'"''^  '"^^^ 
ASSOCIATION  NO.  2  ■  ' 

Permit  to  occupy  a  portion  of       '   ^  -  • 
the  Bay  Division  Pipeline  No,  3 
right  of  way  for  landscaping  and       I  ?  :  ^^  r  '  ^ 
recreational  purposes;  said  portion 
being  approximately  0.964  acres 
extending  westerly  from  Granada 
Drive,  Mountain  View, Santa  Clara  Coimty, 
subject  to  a  consideration  of  $25  per 
month  plus  taxes  and  assessments. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

NOVEMBER  141967  ^„___„ 

at  its  meeting  of  —  


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No.I_L__  


RESOLVED,  That  %}iis  '(>dmmisM)h  fi^f^f '*#^F6Ves  triveiih|"'B<^^^ 
in  the  amouTit-df\l3G2.5G  covering  expenses -c^  inMrred  dri  trip''^^ 

%0'Chi(5ag#:^iimoilf  4o''M%M  SoUricif  Mie^ngheid  '  ^'^^^^Y 

October '22-27,  1967<,  )C^.«^4val>i€ -which 

'%;ter        ^rtment  list 


I  hereby  certify  that  the  foregoinp  resolution  was  adopted  by  the  Public  Utilities  Commission 


gome  resolution  was  adopted 

NOVEMBER  14  1967 

at  its  meeting  of  .  :  \ 


   'v.-  ^      ■  --  .■.■.-CJ^j^^'g^^ 


Sj/gtr^arv  and  Assist^tfGeneral  Manager 


PUBLIC  UTILITliS  COMMISSlbN 

CITY  AND  COUNTY  0_F  SAN  FRANCISCO 

RESOLUTION  ^fi^-fGOS 


RESOLVED^  That  this  Coinmiss ionj,  on  the__Tec0mmendatioii 
of  the  General  Manager  of  Public  Utilities,  the  Water  Department 
General  Manager  and  Chief  Engineer^  and  the  City:,^,Attorney,  hereby 
approves  the  write«off  of  uncollectible  accounts  receivable  which 
are  more  than  ninety  days  past  due,  month  of  October  196?^  in 
the  amount  of  $1,675*29*  per  San  Francisco  Water  Department  list 
of  October  31,  1967»  ,tmm^22, 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

NOVE.^BER  14  1967  " 


at  its  meeting  of- 


Secretary  and  Assi^^(  General  Mamger 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No._ 


RESOLVED,  That  this  Commission  hereby  approves 
the  travel  expense  voucher  of  Arthur  H,  Frye,  Jr., 
General  Manager  and  Chief  Engineer  of  the  San  Francisco 
Water  Department  in  the  amount  of  $378.45  for  expenses 
incurred  in  connection  with  attendance  at  the  American 
Society  of  Civil  Engineers  Convention  in  New  York,  New 
York,  October  15  to  October  22,  I967. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Puhlic  Utilities  Commission 

.  <u  .ee.,ng  NOVEMBER  14  1987  ^  


Secretary  and  Assist^tnt  General  Manager^ 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No 


■  # 


RESOLVED,  That  the  Director  of  Property  is  hereby  requested 
to  prepare  the  necessary  legislation  to  be  presented  to  the  Board 
of  Supervisors  for  adoption  pertaining  to  the  acquisition  from 
the  San  Francisco  Redevelopment  Agency  of  an  additional  66 '-8"  x 
137 '-6"  parcel  of  land,  being  Lot  5  and  a  portion  of  Lot  4,  Block 
3714,  for  the  relocation  of  the  existing  Municipal  Transit  System 
trolley  bus  terminal.    The  total  acquisition  price  of  this 
additional  parcel  is  to  be  $108,353.82,  which  amount  is  available 
in  Appropriation  No.  2.657.607.000,  the  Ferry  Park  Land  Account 
of  the  Recreation  and  Park  Department,  and  be  it  further 

RESOLVED,  That  the  Director  of  Property  is  also  requested  to 
obtain  the  approval  of  this  expenditure  from  the  Recreation  and 
Park  Commission. 


I  hereby  certify  that  the  foregoing  resolution^  was^adopted  by  the  Public  Utilities  Comviission 
at  its  meeting  of.  _^ 


ecretary  and  Asfstam  General  'Manager 


pitBtie  yiiuf us  c0hffMi$sioN 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Mr>  ^  »  '  ••  ^■■-^ 


ons>  ?''ionth.  of  October, 
SESOLTSDj  That  this  Connaission  hereby ' -^"^^^^.7 
approves p  in  accordance  v/ith  Eesolution  Mo.  16^^21  ■ 
adopted  July  16 5  1956 j  rmyment  of  claims  in  amount 
of  125,543*81,  made  by  the  Municipal  fiailway?  aonth 
of  October s  1967,  per  EevolTing  fund  f ayment  teiuest 
lose  2258,  2263,   2273.  2299,  2301,  2308,  2309,  2312, 
2314,   2322,   23235   2271«  C 

'$  $ 

v"         "    *'  'J 

7 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hv  the  Public  Utilities  Commission 

\.    ]  NOVEiViBcR  141967 

at  Its  meeting  of  __:   .  


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.: 


RESOLVED,  That  this  Comiriission  on  the  recommendation 
of  the  General  Manager  of  Public  Utilities,  Department  Managers'' 
and  the  City  iltt  ornery  ^approves  collections,  month  of  Octoher, 
1967,  for  paymeht"-''af  damage  claims  which  the  Municipal  Railway 
has  against  miscellaneous  debtors,,  amount  ^i'^^^^So.^Q  per.  list  ■ 
of  November  1,  1967;  and,  be  it  further 

•RESOLVED,,  That  this  Commission  hereby  approves 
compromise -settlements  of  I-'Iunicipal  Railv/ay  damage  claims, 
month  of  October  1967: 

Compromise 

Debtor  iimount  Billed  Settlement 

Miss  Ting  Chin  $           40o49  $  32.03 

William  Riddell  723.26  722o46 

Betty  Franks  99.7^1-  -  76,64 

John  Wyss  39o48  31.08 

Edwin  Bernard  Heilley  29.97  22.62 

VJilliam  Aveiro  69.  3  36.93 

$    1,002,49  $  9^1.84 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

NOVEMBER  14  1967 

at  its  meeting  of  , —  


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  MoO'  ^?  """.^1  IJ-.k 


Funds  ave'  required  in  order  to  cqia^^te^'^^ii 
unifb^  2  and  3  of  the  Vfashirigton  &  Mason  Car  Barn  Visitors* 

Facility,  therefore  be  it  ...v  ,.,  , 

^  -.liri^^ec  Pasi  Aif^riaan-  -■World  Aii'wa^s  to 

EESOLvED,  That  this  Commission  requests  the 

Controller's  approval  of  Municipal  Eailway's  Requester  City 
for  Funds  for  |2a^pOd'  available  in  Appropriation  " 


/erit, 
area  by 


7o736.724o000  "Restore  Cable  Carrying  Facilities" 
to  Appropriation  6.757.506.000  "Construct  Visitors' 
Gallery  -  Cable  Car  Barn"  <> 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.^^V  -'v^-'  f  NOVEMBER  14  1967      - /■']  ^ 

at  Its  meeting  of  ^  !  . — f — '  _A —  - 


Secretary  and  Assistant  General  Manager 


POBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  NojO  M  -A-  v.g,-f -'dl 


RESOLVED,  That  this  Commission  hereby  approves  the  drawing,  identified  as  Exhibit 
"A",  submitted  by  Pan  American  World  Airways,  whereby  said  Company,  at  its  twn  and 
sole  expense  and  with  rental  credit,  the  amount  of  which  shall  be  $1,695-00,  will 
construct  an  additional  ticket  counter  and  do  all  other  necessary  and  related  work 
in  the  South  Terminal  Building  at  San  Francisco  International  Airport,  and  subject 
to  notations  marked  thereon;  said  drawing  having  been  approved  by  the  Utilities 
Engineering  Bureau;     and,  be  it  further 

RESOLVED,  That  this  Commission  hereby  authorizes  Pan  American  World  Airways  to 
proceed  with  said  work;     and,  be  it  further  hjio.  vVj^ux- 

RESOLVED,     That  this  approval  is  given  on  the  condition  that  this  tenant  of  City 
shall  take  all  reasonable  action  and  precautions  in  its  c®nstruction  contracts, 
and  on  the  job  to  insure  that  its  contractor  and  subcontractors  performing  the  above 
construction  and  work  shall  not  unreasonably  dela^,  or  interfere  with  or  prevent, 
the  construction  and  work  being  done  at  the  same  time,  in  the  same  general  area  by 
City,  and  that  if  such  condition  of  delay  or  interference  or  prevention  is  brought 
to  the  attention  of  this  tenant  by  City's  letter,  it  will  take  immediate  positive 
action  to  remedy  City's  complaint. 


e  gate- 
ause 


the 


'■'■vests 


ties 

by 
■ire  ■ 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 

«  its  ^eems  NOVEMBER  14  1967  ^  


S&cretarv  and  Assistdint  General  Vidrtd^^-^' 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No!! 


WHEREAS,  San  Francisco  International  Airport,  operated 
by  the  Public  Utilities  Commission  for  the  benefit  of  San 
Francisco's  economy,  domestic  and  foreign  commerce  and  tour- 
ism, is  the  transportation  hub  of  the  Pacific  Coast,  and 

WHEREAS,  for  the  past  14  years  the  Junior  Diplomat 
program  of  the  San  Francisco  Examiner  and  the  Hearst  News- 
papers have  utilized  San  Francisco  International  Airport 
as  the  departure  point  for  the  group  of  Junior  Diplomat 
carrier  boys  traveling  to  overseas  destinations,  and 

WHEREAS,  the  Junior  Diplomat  program  is  a  worthwhile 
project  which  has  brough  much  prestige  and  honor  to  San 
Francisco  as  a  developer  of  knowledgeable  young  men  in  the 
field  of  international  relations,  travel,  culture  and  trade, 
and 

WHEREAS,  the  various  foreign  government  and  air  carrier 
co-sponsors  of  the  Junior  Diplomat  program  have  come  to 
recognize  San  Francisco  International  Airport  as  the  gate- 
way to  the  Pacific  and,  in  fact,  all  of  the  world  because 
of  its  many  round-the-world  air  carrier  services ,  and 

WHEREAS,  Junior  Diplomat  newspaper  carrier  boys  of  the 
San  Francisco  Examiner  will  be  departing  on  December  21, 
from  San  Francisco  International  Airport  for  Israel,  the 
Holy  Land  and  Rome  where  they  will  be  the  honored  guests 
along  with  Junior  Diplomats  from  all  of  the  Hearst  News- 
papers throughout  the  United  States  of  the  various  local, 
regional  and  national  governments, 

THEREFORE,  be  it  known  that  the  Public  Utilities 
Commission  of  the  City  and  County  of  San  Francisco  hereby 
commends  the  San  Francisco  Examiner  and  other  Hearst  news- 
papers for  the  continued  development  of  this  character- 
building  program  for  the  young  businessmen  of  the  future 
who  by  their  person-to-person  diplomacy  enhance  the  image 
of  American  youth  at  home  and  abroad. 


ve  « 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

NOVEMBER  14  19B7 

at  its  meeting  of  ■.  


Secretary  and  Assistant  General  Manager 


) 


/  PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No:::l_::  "-^ 


WHEREAS,  the  Public  Utilities  Gonimission  of  the  City  and 
County  of  San  Francisco  desires  to  employ  the  legal  services  of  ^ 
certain  special  counsel  to  assist  and  be  under  the , supervision  or 
the  City  Attorney,  in  connection  with  the  prosecution  ot  the  toi- 
lowing  actions  for  claims  for  damages  under  the  Federal  Antitrust 
Laws,  which  special  counsel  are,  with  the  approval  of  the  Mayor, 
designated  as  follows: 

(1)  Steel  Railroad  Vlheels  -  Special  counsel  to  be  designated. 

Action  by  the  City  and  County  of  San  Francisco 
entitled  "City  and  County  of  San  Francisco  v. 
United  StatisTliirTorp^^  United 
TSHEafe^TJisfr rciniJbuf T""  them  District  of 

California. 

(2)  Copper  Tubing  (Brass  Mill  Pipe  and  Tubing)  - 

Dilworth,  Paxson,  Kalish,  Kohn  &  Levy, 
Philadelphia,  Pennsylvania*   

Participation  of  the  City  and  County  of 
San  Francisco  as  a  claimant  in  copper  tubing  (brass 
mill  pipe  and  tubing)  action  entitled  "City  of 
Philadelphia^  et  al«  v.  Anaconda  American  Brass 
CompTgnyT^^ e t  a^^ ,  / '  No .  41827  ,  tJniteT" States  District 
^urt  ror  ttie  'Eastern  District  of  Pennsylvania; 

and 

WHEREAS,  the  Commission  also  desires  to  request  the  Mayor 
to  recommend  to  the  Board  of  Supervisors  that  supplemental  appro- 
priations be  enacted  to  provide  funds  for  the  prosecution  of  anti- 
trust litigation,  as  follows: 

(1)  Steel  Railroad  Wheels,  as  above  - 

For  costs  and  expenses,  including  costs  and 
expenses  of  special  counsel  as  designated ,  $5,000; 

(2)  Copper  Tubing  (Brass  Mill  Pipe  and  Tubing) ,  as  above  - 

For  costs  and  expenses  of  special  counsel  as 
per  agreement  of  employment  of  special  counsel  on 
file  with  the  Commission,  $2,500;  and 

(3)  Chlor-Alkali  Products  (action  entitled  "City 

and  County  of  San  Francisco  v.  Pennsalt 
Chemic al's  Corporation ^  et al „ , "  ISIo.  "^5^45 , 
United  States  District  Court  for  the 
Northern  District  of  California)  - 

For  costs  and  expenses  attendant  upon  prosecu- 
tion of  said  action  by  the  City  Attorney's  office, 
including  travel  expenses  attendant  upon  attendance 
at  and  participation  in  depositions,  document  inspec- 
tion and  pretrial,  and  document  production,  and  depo- 
sition and  discovery  costs,  inc luding  copies  of 


PUBLIC  UTILITIES  COMMISSION 

OF  SAN  FRA^ 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No! 


depositions,  transcripts  and  other  dociments,  $4,500; 

and  'viOjr>  of  the  ^sene^ai.  . ex* 

WHEREAS,  such  designations  and  appropriations  are  in  the 
public  interest;  hareby  -sts!  tJi.e  Controller  to  allot 

■■'ds  as  are  ©r  will  be 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  this  Commission  ap- 
prove the  employment  of  the  above- designated  special  counsel, for 
temporary  purposes,  in  connection  with  the  previously  designated 
copper  tubing  (brass  mill  pipe  and  tubing)  action;  and 

.  Set t XemetJ t s  -j'atB.  of  ho€Xd-^f\t%  Set^tiePi**nts 

BE  IT  FURTHER  RESOLVED,  That  the  said  employment  and  re- 
tention of  special  counsel  be  subject  to  the  terms  and  conditions 
of  that  certain  form  of  agreement  which  has  been  filed  with  this 
Commission  in  the  instance  of  such  employment,  which  terms  and  con- 
ditions are  hereby  approved;  and 


BE  IT  FURTHER  RESOLVED,  That  this  Commission  hereby 
respectfully  request  the  Mayor  and  the  Board  of  Supervisors  to  make 
the  following  appropriations  in  connection  with  the  prosecution  of 
antitrust  claims,  as  follows: 

(1)  In  the  Steel  Railroad  I-Jheels  litigation,  the  sum 

of  $5,000,  for  costs  and  expenses,  as  here- 
inabove set  forth; 

(2)  In  the  Copper  Tubing  (Brass  Mill  Pipe  and  Tubing) 

litigation,  the  sum  of  $2,500,  for  costs  and 
expenses  of  special  counsel,  as  hereinabove 
set  forth;  and 

(3)  In  the  Chlor- Alkali  litigation,  the  sum  of  $4,500, 

for  costs  and  expenses  of  the  City  Attorney's 
offj-ce,  as  hereinabove  set  forth; 

and 

BE  IT  FURTHER  RESOLVED,  That  the  Commission  further 
respectfully  requests  the  Mayor  and  the  Board  of  Supervisors  to 
include  in  the  ordinance  approving  said  appropriations  for  costs 
and  expenses  of  special  counsel  above  designated,  that  the  per- 
centages of  the  recovery  to  be  paid,  respectively,  to  said  special 
counsel  as  the  contractor  under  the  provisions  of  the  agreement 
hereinabove  referred  to,  are  hereby  authorized  in  accordance  with 
the  provisions  of  Section  4D  of  the  Annual  Appropriations  Ordinance; 

and 

BE  IT  FURTHER  RESOLVED,  that  Resolution  No.  67-0815, 
adopted  by  this  Commission  on  September  5,  1967,  is  hereby  rescindedo 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Piihlic  Utilities  Commission 

.     .  NOVEMBER  14  1967/- 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


Resolution  No.  67-0991-MR 


RESOLVED,  That  on  recommendation  of  the  General  Manager 
of  Public  Utilities,  the  General  Manager,  Municipal  Transit  System, 
the  General  Cl,.aims  Agent  thereof,  and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  Municipal  Railway. 


Claimant  * 

Non-litigated  Settlements  Date  of  Accidents  SgttJt  1  erne n t s 

None 

Litigated  Settlements 
MC    Tillie  Smith 

MG    Amada  M,  Accetta 

Judgments 
None 

Appropriation  No,  7.735.804.000  $2,080.00 


July  20,  1964  $  750.00 

(Of  Which  $300.00  is  P.D.) 

May  3,  1965  1,330.00 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  its  meeting  of  November  14,  1967. 


Secretary  and  Assistant  General  Manager,  Administrative 
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HETCH      HETCHY      WATER  SUPPLY 
POWER      AND      UTILITIES      ENGINEERING  BUREAU 

MEMORANDUM 


TO:  JAMES  K.  CARR  DATE:    November  lA,  1967 

General  Manager  of  Public  Utilities 

FROM:  ORAL  L.  MOORE 

General  Manager 

SUBJECT:    MONTHLY  REPORT  ON  ACTIVITIES  OF  THE  DEPARTMENT 


HETCH  HETCHY  PROJECT 


Hifihli^hts 

Water  conditions  on  the  Hetch  Hetchy  Project  are  excellent  for  this  time  of  year 
due  to  the  record  runoff  last  summer. 

Following  is  a  summary  of  water  conditions: 

Storage  in 

Capacity  in  Acre  Feet  on  Per  Cent  of 

Reservoir  Acre  Feet  November  8,  1967  Capacity 

Hetch  Hetchy                360,400  246,236  68 

Lake  Lloyd                  268,800  180,010  67 

Lake  Eleanor                 27,100  16,468  61 

656,300  442,714 

During  the  month  of  October,  Moccasin,  Dion  R.  Holm,  and  Robert  C.  Kirkwood  Power- 
houses generated  45,065,000,  67,086,000,  and  52,798,000  kilowatt-hours  respectively, 
for  a  total  of  164,949,000  kilowatt-hours,  having  a  value  in  excess  of  $1,154,000. 
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HETCH  HETCHY  ENGINEERING 
New  Moccasin  Powerhouse 

Mitsui  &  Co.  (U.S.A.),  Inc.  has  reported  completion  of  manufacture  of  the  gantry 
crane  for  the  New  Moccasin  Powerhouse. 

Repave  Streets,  Lower  Moccasin  Village 

Plans  and  specifications  for  Hetch  Hetchy  Contract  No,  405,  Repave  Streets,  Lower 
Moccasin    Village,  were  advertised  for  bids.    Estimated  cost  of  the  work  is  $9,000. 

Preliminary  Engineering  ^ 

Field  surveys  have  been  initiated  to  obtain  design  data  for  the  encasement  of  the 
existing  Red  Mountain  Bar  Siphon  due  to  construction  of  New  Don  Pedro  Dam  which 
will  inundate  this  structure,  and  also  for  the  location  study  of  the  proposed  new 
diversion  conduit  at  Moccasin  Reservoir. 

Monuments  and  reference  points  are  being  set  at  Early  Intake  Dam  to  provide  informa- 
tion requested  by  the  State  Division  of  Dam  Safety. 

AIRPORT  ENGINEERING 

Federal  Aviation  Administration 

Ten  bids  were  received  on  October  5,  1967  for  Airport  Contract  No.  486,  Pavement 
for  Taxiway  "G"  and  Taxiway  "F"  Reconstruction.    The  low  bid  for  this  FAA-sponsored 
project  was  submitted  by  the  Lowrie  Paving  Co.  of  South  San  Francisco  in  the  amount 
of  $587,550.00.    High  bid  was  $722,775.00.    Engineer's  estimate  was  $673,000.  Due 
to  the  new  administrative  procedure  required  by  the  Federal  Government  on  compliance 
with  the  Equal  Employment  Opportunity  provisions  by  the  low  bidder,  as  administered 
by  the  Office  of  Federal  Contract  Compliance  (OFCC) ,  a  request  for  extension  of  time 
for  award  of  this  contract  beyond  the  30  day  City  charter  limitations  has  been 
submitted  to  the  Board  of  Supervisors. 
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)  D  .  D 

A  pre-award  conference  was  held  on  October  23,  1967  with  the  FAA,  Contractor,  OFCC, 
Human  Rights  Commission  &  Staff  to  review  the  written  affirmative  action  program 
submitted  by  the  Contractor,    The  Contractor's  program  was  sent  back  for  revision 
to  emphasize  the  methods  by  which  the  company  proposes  to  carry  out  the  affirmative 
action  program. 

Industrial  Waste  Program 

During  the  past  month  the  following  four  reports  on:    (1)  South  Pond  performance, 
(2)  pump  station  effluent,  (3)  quarterly  progress,  and  (4)  tenants*  progress  were 
submitted  to  the  Regional  Water  Quality  Control  Board.    Upon  receipt  of  the  Board's 
commentSj,  a  decision  will  be  made  if  additional  facilities  are  required  to  improve 
our  effluent.    TWA  facilities  were  inspected  because  of  the  high  grease  content 
found  in  the  analysis  of  their  waste  waters*    Another  follow-up  check  will  be  made 
as  a  result  of  the  first  call. 

A  meeting  was  held  with  Airport  management.  South  San  Francisco  and  San  Bruno  to 
discuss  joint  operations  at  the  South  San  Francisco  Sewage  Treatment  Plant,    To  date, 
discussion  has  been  limited  to  the  purchase  of  an  equity  in  the  plant  by  the  Airport. 
South  San  Francisco  feels  that  alternate  arrangements  have  not  been  sufficiently 
explored.    They  will  present  proposals  on  alternative  plans  at  the  next  meeting  in 
November. 

Bids  Received 

Contract  No.  Title  No.  of  Bids  Low  High 

A-463         Installation  of  Load  Rheostat  2"  $23,777.  $27,000. 

for  1000-KW  Generator,  Field 
Lighting  Bldg. 

A-505         Asphalt  Paving  &  Sidewalk  1  2,485.90   

Sawing,  Parking  Garage 

A-507         Mechanical  Improvements  to  2                    10,450.  12,435. 
Parking  Garage 

A-515        Alterations  to  Cargo  Bldg*  11                     3,618.  5,848. 
No.  2,  Areas  209A,B,&C, (Inf .) 
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Plans  &  Specifications  Completed 
Contract  No.  Title 


A-494 


A-510 


A-511 


A-517 


A-520 


A-521 


A-522 


A-524 


Installation  of  Flexible 
Connections,  South  Terminal 

Ccnstrv.ction  of  Mail  &  Cargo 
Cart  Roads 

Water  &  Drainage  Lines 
Extension  to  Road  R-21 

Station  B  &  4  KV  Addition, 
Central  Terminal 

Exterior  Cleaning  of  Piers 
&  Concourses 

Central  Terminal  Bldg.  -  Flags 
&  Poles,  East  Side  (Informal) 

Sandb .lasting  Sidewalks,  South 
Terminal  (Informal) 

Painting  Runway  Markings , 
Runway  1R-19L 


Estimated  Cos t 
$  20,000 

100,000 

130,000 

114,000 

11,000 

1,200 

150 

6,000 


Status 
Bids  due  11/9/67 

Awaiting  funds 

Bids  due  11/16/67 

Bids  due  11/30/67 

Awaiting  advertising 

Bids  due  11/9/67 

Awaiting  advertising 


Tenant  Construction 

Atlantic  Richfield 

Butler  Aviation 

California  Growers 
Diaz,  Joseph 
Flying  Tigers 

Interstate  Hosts 
Pacific  Airlines 
Pacific  Gas  &  Electric 
Pacific-PSA-Delta 
Pacific  Southwest 
Shell  Oil 
Standard  Oil 
Trans  World  Airlines 

United  Airlines 


Aviation  Fuel  Line  Inst, 

Plot  3-D  Development  Fill  and  Tanks 

Pavement  for  New  Operations  Area 

Asphaltic  Pavement  E  of  Plot  7N 

Display  Case  in  North  Concourse 

Sauna  Room,  South  Terminal 

Modification  to  Hangar,  Plot  17 

Asphaltic  Pavement,  Plot  17 

New  Doors,  In-Flight  Kitchen 

Addition  of  Hangar  Doors,  Plot  11 

Gas  Line  SFIA  Cathodic  Protection  (by  PG  &  E) 

Alterations  in  Room  20,  Central  Terminal 

Enlargement  of  Departure  Room 

Satellite  No,  1,  Conference  Room 

Identification  Signs-Satellite  Plant 

Alterations  to  Ticketing  Area 

New  Maintenance  Garage,  Plot  3D 

Modification  to  Hangars  1  and  2 

Pier  C,  Fuel  Hydrant  Relocation 

Expansion  of  Hangars  10  and  11 

Blast  Fence,  Gate  21 

New  Power  Center,  Plating  Shop 

Flight  Kitchen  Expansion  and  Utilities 

Remodel  Gate  Rooms  21  and  27 
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Western  Greyhound 


Western  Airlines 


Relocation  of  Partitions,  Pier  F 
Maintenance  Base,  Plot  12 
Construction  of  Concrete  Pads 
Additions,  etc.,  Pier  F  and  FF 
New  Bus  Terminal  and  Waiting  Room 


MUNICIPAL  TRANSIT  SYSTEM  ENGINEERING 
Cable  Winding  Machinery 

Municipal  Transit  System  management  has  approved  preliminary  engineering  and  author- 
ized design  of  automatic  lubrication  and  bearing  temperature  alarm  systems  for  the 
cable  winding  machinery  at  Washington-Mason  Powerhouse, 

Repaying  Presidio  Trolley  Bus  Yard 

Plans  and  specifications  were  approved  and  adver^.ised  for  Municipal  Railway  Contract 
No.  535,  Repaying  Presidio  Trolley  Coach  Yard,  with  bids  to  be  opened  on  November  16, 
1967,    The  Yard  will  be  repaved  in  six  sections  so  as  to  minimize  disruptions  to 
daily  operations.    Estimated  cost  of  the  work  is  $71,000, 

Visitors*  Facilities,  Unit  No.  2 

It  has  been  decided  to  include  the  construction  of  Unit  No.  2  in  a  package  with  the 
construction  of  Unit  No.  3,    Funds  for  the  additional  unit  are  being  requested. 

Bay  Area  Rapid  Transit  District 

BARTD  contractors  continued  to  submit  plans  for  the  relocation  of  Muni  facilities  at 
the  Montgomery  Street,  Powell  Street,  and  Civic  Center  Stations,  which  were  reviewed 
and  returned  by  UEB  Staff, 

Representatives  of  the  UEB  Construction  Division  are  attending  weekly  construction 
coordination  meetings  and  are  participating  in  the  inspection  and  control  of  work 
affecting  the  interests  of  the  City,  particularly  when  the  facilities  and  operations 
of  the  San  Francisco  Municipal  Transit  System  are  involved. 
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Notification  of  Contract  Bids  to  Minority  Contractors 

At  the  request  of  the  Human  Rights  Commission,  a  procedure  has  been  adopted  wherein 
minority  newspapers  and  radio  stations  as  well  as  a  selected  list  of  minority 
general  and  specialty  contractors  are  officially  notified  of  pending  PUC  contracts 
advertised  for  bids.    Plans  and  specifications  are  then  sent  to  interested  parties. 
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MINUTES 
PUBLIC  UTILITIES  COMMISSION 

! 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
John  F.  Shelley,  Mayor 

Room  282  —  City  Hall 
2:00  p.m. 

November  21,  1967 

COMMISSIONERS 

Thomas  P.  White,  President 
Thos.  F.  Stack,  Vice  President 

■ 

Oliver  M.  Rousseau 
Richard  N.  Goldman 
Joseph  I.  Kelly 


DEPARTMENTS 

Municipal  Railway 
Hetch  Hetchy  Project 
Airport  Department 
Water  Department 


BUREAUS 

Public  Service 
Accounts 

Utilities  Engineering 
Personnel  &  Safety 


James  K.  Carr 
GENERAL  MANAGER  OF  PUBLIC  UTILITIES 
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Call  to  Orders 


2s00  p.m. 


Presents  Commissioners  Thomas  P.  White,  Oliver  M.  Rousseau, 

Richard  N.  Goldman,  Joseph  I.  Kelly 

Absent:  Commissioner  Thos.  F.  Stack 

President  Thomas  P.  White  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Kelly 

The  minutes  of  the  regular  meetings  of  the  Commission  held  October  31 
and  November  7,  1967,  were  approved. 

Approval  of  the  minutes  of  the  regular  meeting  of  November  14,  1967, 
was  put  over  one  week. 


RESOLUTION 
NO. 

67-1017  H 


67-1018  H 

67-1019  A 

67-1020  A 

67-1021  A 

67-1022  A 

67-1023  A 

67-1024  W 

67-1025  W 


67-1026  W 


67-1027  W 


67-1028  W 


On  motion  of  Commissioner  Rousseau,  seconded  by 
Commissioner  Goldman,  the  following  resolutions 
were  adopted; 

Modification  of  HH  Contract  No.  386 — Alterations 
to  Tesla  Portal  and  Related  Work  -  Debit  $1,674.71 

Hetch  Hetchy  Project  Department  Request  for  Funds 

Space  Permit  to  Airlift  International, 
San  Francisco  Base 

Authorizing  sharing  of  space  by  Gray's  Airport 
Animal  Shelter  with  F.  P.  Dow  Company 

Authorizing  tenant  work — will  modify  its  hangar 
on  Plot  7N  -  Butler  Aviation  -  Estimated-$20 , 000 

Authorizing  tenant  work — Roof -temporary  baggage, 
claim  area  -  United  Air  Lines  -  Estimated-$8 , 000 

Authorizing  tenant  work  -  telephone  equipment  room 
Building  7  -  United  Air  Lines  -  Estimated-$1 , 000 

Bid  Call,  WD  Contract  No.  1245— Laying  of  4"  and 
6"  Ductile  Iron  Mains  in  Geneva  Avenue  between 
Howth  Street  and  Ocean  Avenue  -  Estimated-$20 , 473 

Award  of  WD  Contract  No.  1298 — Laying  of  48" 
Steel  Main  in  Army  and  Hampshire  Streets,  Peralta 
and  Potrero  Avenues,  to  Underground  Construction 
Co.  Inc.,  San  Leandro  -  Net  amount,  $147,320,00 

Authorizing  judgment  of  condemnation  entered  - 
Parcel  #6  in  action  City  of  Fremont  v.  CCSF, 
Alameda  County  Superior  Court  No.  328330 

Completion  of  WD  Contract  No.  1249 — Installation 
of  Passenger  Elevator  at  425  Mason  Street  Building 
$84,983,91,  as  modified 

Completion  of  WD  Contract  No.  1253 — Laying  8"  and 
12"  Cast  Iron  Mains  in  Burnett  Avenue  north  of 
Dixie  Alley  -  $7^694,50,  as  modified 
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67-1029    W  Completion  of  \m  Contract  No.  1295 — Excavation 

and  Repaving  for  Water  Service  Renewals  - 
$56,780.65,  as  modified 

67-1030    W  Completion  of  WD  Contract  No.  1340— Laying  8" 

Ductile  Iron  Main  in  Indiana  Street  between 
25th  and  Army  Streets  -  $10,981.58,  as  modified 

67-1031    W  Authorizing  execution  of  State  Division  of 

Highways  Utilities  Agreement  No.  446,42 

67-1032     vV  Cancellation  of  claims  against  debtor  Fay  Im- 

provement Co.,  Inc.  -  amount  $926.86 

67-1033    M  Completion  of  MR  Contract  No.  521--Sandblasting, 

V\faterproof ing  and  Painting,  Washington-Mason 
Cable  Car  Barn  -  $14,804.00,  as  modified 

67-1034    M  Approving  expenses  to  attend  deposition  in 

Tacoma,  Washington  -  Case  of  Robert  W.  Gresswell 
V.  City,  Superior  Ct.  No.  530297 

67-1035    GO  Traveling  Expense  Voucher  -  William  A.  McRobbie  • 

Director,  Bureau  of  Personnel  and  Safety  -  trip 
to  Chicago,  Illinois  -  October  22-26,  1967 
$356.90 

Votes     Ayes-Commissioners  White,  Rousseau, 
Goldman,  Kelly 
Absent-Commissioner  Stack 


On  motion  of  Commissioner  Rousseau,  seconded  by 
Commissioner  Kelly,  the  following  resolution  was 
adopted : 

67-1036    M  Approving  the  establishment  of  a  new  Mission 

shuttle  service  under  regular  fare  schedules, 
with  transfer  privileges  granted  for  a  6-month 
trial  period  to  determine  usage  of  service. 
Route  to  follow  Mission  Street  between  Army  or 
26th  Street  and  14th  Street  to  the  extent 
practicable  under  subway  construction  conditions. 
New  service  to  be  from  9x00  a.m.  to  6:00  p.m., 
Monday  through  Friday,  holidays  excepted,  starting 
December  1,  1967,  if  possible. 

Votes     Ayes-Commissioners  White,  Rousseau, 
Goldman,  Kelly 
Absent-Commissioner  Stack 


On  motion  of  Commissioner  Rousseau  seconded  by 
Commissioner  Goldman,  the  following  resolution 
was  adopted! 

67~1017-MR  Approving  payment  of  claims  against  the  Municipal 

Railway  -  total  amount  $12,875.00 
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Vote;  Ayes -Commissioners  White,  Rousseau, 
Goldman,  Kelly 
Absent-Commissioner  Stack 


Copies  of  the  above-adopted  resolutions  are  on  file  in  the  office 
of  the  Secretary  and  Assistant  General  Manager  of  the  Public 
Utilities  Commission. 


****** 
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In  discussing  Resolution  No. 67-1018,  approving  transfer  request 
of  Hetch  Hetchy  Project  for  additional  funds  to  the  ComDensation 
Insurance  appropriation.  Accounts  Bureau  Director  William  J,  Dwyer 
explained  that  this  was  being  done  at  the  request  of  the  Retirement 
System.     During  the  past  quarter  there  were  three  unanticipated 
expensive  cases. 

Commissioner  Goldman  asked  the  General  Manager  of  Public  Utilities 
for  a  report  on  the  comparison  of  City's  buying  this  insurance 
through  the  State  Compensation  Fund,  as  against  self-insurance. 
He  suggested  a  second  look  be  taken  at  City's  long-established 
policy  of  self-insurance,  to  determine  whether  it  might  be  better 
handled  through  the  State  Compensation  Fu/id. 


****** 


In  discussing  Resolution  No.  67-1032,  approving  write-off  of  un- 
collectible account  No.  3230 — Fay  Improvement  Company,  Inc.,  debtors 
amount  $926.86 — Commissioner  Goldman  objected  to  the  word  "uncol- 
lectible" and  asked  that    another  terra  be  used. 

Public  Utilities  Counsel  William  F.  Bourne  explained  this  matter 
was  a  cross-complaint  filed  in  an  action  arising  from  damage  to 
Water  Department  property.    The  case  was  heard  in  Municipal  Court  on 
August  24,  1967;  the  Court  found  for  Fay  Improvement  Company,  award- 
ing full  damages  plus  costs.     The  City  was  awarded  nothing.  For 
this  reason  it  was  recommended  the  $926.86  debt  be  written-off  and 
cancelled,  as  it  is  uncollectible. 

The  Commission  agreed  tht;  word  "write-off"  would  be  sufficient. 


****** 


In  approving  Resolution  No.  67-1033,  accepting  the  completion  of 
Municipal  Railway  Contract  No.  521 — Sandblasting,  Waterproofing  and 
Painting  of  the  Washington  Mason  Cable  Car  Barn?  contract  amount 
$14,804.00 — Commissioner  Goldman  asked  1)  what  the  rehabilitation 
costs  have  been  to  date,  and  2)  the  anticipated  total  cost. 

Mr.  Carr  replied  roughly  $100,000  has  been  spent  for  the  cable  car 

facilities.    This  amount  includes  money  for  the  extension  of  the 

visitors'  platform  to  the  south  buttress  walls,  toilet  facilities, 

and  minor  additions.     How  much  will  be  spent  in  the  future  will 

depend  upon  the  Commission,  he  said. 

****** 

The  matter  of  modification  of  route  and  fares  of  the  Mission  Shuttle 
Service,  which  was  a  supplemental  calendar  item,  was  discussed. 

The  consideration  before  the  Commission  was  the  setting  of  a  public 
hearing  for  Tuesday,  November  28,  1967,  at  2:00  p.m.,  for  the 
abandonment  of  the  Mission  Street  5<:  Shoppers'  Shuttle  and  sub- 
stitution of  a  line  along  Mission  Street  between  Army/26th  Street 
and  14th  Street,  at  regular  fares,  that  would  allow  transfer  priv- 
ileges to  connecting  lines.     This  has  been  requested  by  the  Mission 
Merchants  as  a  relief  measure  during  BARTD'S  construction  period. 

Mr.  William  J.  Scanlon  of  2517  Mission  Stret,  representing  the  Mission 
Street  Merchant's  Association,  asked  if,  under  the  Charter,  it  was 
necessary  to  hold  public  hearings  on  this  matter.    They  felt  any 
delay  in  the  change-over  would  seriously  hurt  their  business  during 
the  Christmas  period. 
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Public  Utilities  Counsel  William  F.  Bourne  advised  that  the  Public 
Utilities  Commission  need  never  hold  a  public  hearing  on  the  abandon- 
ment procedure,  it  is  only  required  by  the  Board  of  Supervisors.  The 
Public  Utilities  Commission,  however,  as  a  matter  of  policy  over  the 
years  has  held  public  hearings  on  abandonments. 

Insofar  as  institution  of  a  new  service  under  15<:  regular  fare  is 
concerned,  it  can  go  into  effect  any  time  the  Commission  desires,  he 
advised.     The  discontinuance  of  the  5<:  Mission  Shoppers*  Shuttle 
would  have  to  go  before  the  Board  of  Supervisors  for  hearing. 

He  further  advised  that  where  it  is  necessary  for  the  Utilities  to 
make  a  temporary  diversion  to  meet  an  emergency  situation,  the  matter 
does  not  have  to  go  to  the  Board  of  Supervisors  for  hearing, 

Mr.  Carr  then  said  according  to  his  understanding  the  service  the 
Mission  merchants  needed  right  aWay  could  be  inaugurated,  and  the 
shoppers '  shuttle  need  not  be  abandoned  but  merely  reduced  until  the 
abandonment  proceedings  go  through.     He  called  upon  Vernon  W.  Anderson, 
General  Maanger,  Municipal  Railway,  to  outline  the  proposed  new 
temporary  shuttle  route. 

Mr.  Anderson  described  a  proposed  new  shuttle  route  which  would  operate 
along  Mission  Street  between  Army  or  26th  Street  and  14th  Street. 
The  purpose  is  to  enable  transfer  privileges  and  also  to  extend  the 
hours.     The  present  shuttle  runs  from  lOsOO  a,m.  to  3:00  p.m.;  this 
would  be  from  9s 00  a.m,  to  6s 00  p,m.     The  establishment  of  the  new 
route  could  be  accomplished  immediately  by  a  reduction  of  service 
on  the  present  shuttle  and  then  in  due  course  there  would  be  a 
substitution  of  the  one  for  the  other,  he  said. 

Commissioner  Rousseau  moved  approval.  Commissioner  Kelly  seconded,  for 
discussion  purposes. 

Commissioner  Goldman  said  he  was  in  complete  understanding  of  the  con- 
cern of  the  Mission  Merchants,  but  at  a  loss  to  understand  why  the 
item    appeared  before  the  Commission  at  such  a  late  date  for  immediate 
decision, 

James  J,  Finn,  Secretary  and  Assistant  General  Manager,  said  that  the 
completed  report  from  the  Railway  management  on  the  proposed  shuttle 
service  modification  reached  the  General  Manager  of  Public  Utilities' 
Office  too  late  to  be  included  on  the  regular  Commission  calendar. 
In  his  capacity  as  Acting  General  Manager    during  Mr.  Carr's  absence 
on  Monday,  Mr.  Finn  said,  he  deemed  the  matter  of  sufficient  emergency 
because  of  the  problems  of  the  Mission  Merchants  to  include  it  on  a 
supplemental  calendar. 

Mr.  Carr  explained  the  Railway  staff  had  held  discussions  with  Mr. 
Scanlon  and  the  Mission  Merchants  Association  during  the  past  month 
and  a  half  regarding  the  requested  changes,  and  also  conferring  with 
the  City  Attorney's  Office  on  legalities  on  connection  with  the  sort 
lution  to  the  problem.    He  said  further  he  received  yesterday  a  letter 
from  Mayor  John  F.  Shelley  on  the  matter,  which  he  asked  the  Secretary 
to  reads 

"It  has  been  brought  to  my  attention  that  members  of  the 
Mission  Street  Merchants  Association  have  had  discussions 
with  Mr.  Scheifler  and  Mr.  Anderson  of  the  Municipal 
Railway  regarding  changes  in  the  Mission  Street  Shoppers ' 
Shuttle . 
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I  have  been  told  that  rapid  transit  construction  along 
Mission  Street  has  adversely  affected  the  business  of 
many  merchants  on  the  street. 

The  Merchants  Association  is  requesting  that  the  Public 
Utilities  Commission  provide  a  shuttle  service  along 
Mission  Street  from  14th  Street  to  Army  Street  from 
9s 00  A.M.  to  6; 00  P.M.  daily.     As  you  know,  much  of 
the  Municipal  Railway  service  has  been  routed  off  Mission 
Street  due  to  BARTD's  construction  work.     The  Association 
is  also  requesting  that  the  proposed  shuttle  service  be 
granted  the  privilege  of  transfer  to  and  from  connecting 
lines, 

I  need  not  emphasize  my  concern  with  the  plight  of  the 
Mission  Street  merchants  and  the  effect  it  could  have 
on  the  economy  of  the  neighborhood  and  the  City. 

A  successful  holiday  season  means  much  to  these  merchants. 
I,  therefore,  urge  you  to  give  their  transportation 
problems  your  immediate  attention  and  to  lend  them  all  the 
assistance  possible.     Anything  you  may  do  to  help  should 
be  done  quickly  to  aid  them  during  the  holiday  season. 
Your  plans  should  also  include  a  solution  for  the  remainder 
of  BARTD's  construction  period." 

Commissioner  Goldman  then  asked  that  the  recommended  route  be  spelled 
out  by  Mr.  Anderson.     Mr.  Carr  said  there  should  be  a  clear  cut  state- 
ment that  the  Commission  as  a  matter  of  policy  was  asking  the  General 
Manager  of  Public  Utilities  to  inaugurate  the  service;  without 
reference  to  who  asked  for  it,  and  then  there  later  should  be  a 
second  resolution  as  to  abandonment. 

Commissioner  White  said  there  would  be  no  abandonment  of  service  at 
tnis  time. 

Mr.  Anderson  then  outlined  tne  proposed  service;  saying  they  will 
endeavor  to  make  the  change  by  December  1st.     The  proposal  is  that 
a  new  Mission  shuttle  service  be  established  under  regular  fare 
schedules,  with  transfer  privileges  granted  in  accordance  with 
established  procedures,  for  a  trial  period  of  six  months  to  determine 
usage  made  of  the  service,  utilizing  a  route  following  Mission  Street 
between  Army  or  26th  Street  and  14th  Street  to  the  extent  practicable 
under  subway  construction  conditions  as  they  exist  from  time  to  time, 
and  the  new  service  be  from  9s00  a.m.  to  6s00  p.m.,  Monday  through 
Friday,  holidays  excepted. 

Mr.  Anderson  said  this  would  give  time  to  proceed  with  the  other 
procedure — to  have    this  supercede  the  Shoppers'  Shuttle,  as  there  is 
actually  a  duplication  here.     The  Mission  Merchants,  he  said,  have 
indicated  the  new  service  with  transfer  privileges  would  be  more 
advantageous  to  them. 

Commissioner  Rousseau  moved  that  the  words  "starting  December  1,  1967" 
£>e  added  to  the  resolution.     Commissioner  Goldman  further  suggested 
adding  the  words  "if  possible".     On  motion  of  Commissioner  Rousseau 
seconded  by  Commissioner  Goldman,  the  Commission  approved  the  proposed 
amendment.     Upon  motion  of  Commissioner  Rousseau,  seconded  by 
Commissioner  Goldman,  the  Commission  adopted  Resolution  No.  67-1036, 
establishing  the  new  service. 
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Communications  z 


Letter  from  Eneas  J.  Kane,  Executive  Director,  Housing  Authority, 
City  and  County  of  San  Francisco,  dated  November  15,  1967,  addressed 
to  the  General  Manager  of  Public  Utilities  relative  to  the  water 
service  problem  in  the  Hunters  Point  Area. 

The  Commission  agreed  with  Mr.  Carr  that  a  joint  discussion  meeting 
should  be  set  up  with  Arthur  H,  Frye,  Jr.,  General  Manager  &  Chief 
Engineer,  San  Francisco  Water  Department,  and  the  Redevelopment 
Agency  and  Housing  Authority,  as  suggested  by  Mr.  Kane. 


Letter  from  Bernard  W.  Burke,  Chairman,  Transportation  Committee  of 
the  Diamond  Heights  Neighborhood  Association,  dated  October  24,  1967 
addressed  the  President  of  the  Commission,  containing  suggestions 
to  improve  bus  service  to  Diamond  Heights, 

Referred  to  General  Manager  of  Public  Utilities  for  report  from 
the  Municipal  Railway. 


****** 


General  Manager  of  Public  Utilities  Calendar  Items; 

Juhipero  Serra  Freeways     Mr.  Carr  reported  that  Acting  Mayor  Dorothy 
von  Beroldingen  sent  a  letter  on  November  15,   1967,  to  the  State 
Highway  Commission  officially  asking  that  body  to  make  a  determination 
on  the  4-mile  disputed  section  on  the  Junipero  Serra  Freeway  at  its 
December  13-14  meeting.     Mr,  Carr  said  the  Director  of  Property 
has  been  conferring  with  their  right-of-way  agents;  but  the  Public 
Utilities  Commission  has  received  no  invitation  to  be  present  at 
the  meeting  as  yet . 


****** 


General  Aviation  at  San  Francisco  International  Airport;  Mr,  Carr 
said  Airport  General  Manager  George  F.  Hansen  has  compiled  some 
information  on  general  aviation  which  he  has  forwarded  to  the 
Commissioners.     A  resolution  has  been  drafted,  as  requested  by  the 
Commission  at  last  week's  meeting,  but  Mr.  Carr  said  he  wished  to 
first  consult  with  Hervey  Aldridge,  Federal  Aviation  Administration 
area  manager,  so  that  any  action  San  Francisco  may  take  will  be  in 
line  with  the  national  policy. 


****** 


Regional  Airport;     On  next  week's  Commission  meeting  calendar  will 
be  an  item  regarding  participation  by  San  Francisco,  with  San  Jose 
and  Oakland  Port  Authority,  in  a  joint  survey  and  study  of  Bay  Area 
future  airport,  air  traffic  and  air  space  needs.     Mr.  Carr  said  it 
is  the  intention  to  have  this  first  stage  as  more  or  less  an  in- 
ventory of  facilities  and  capabilities  rather  than  the  whole  problem 
of  regional  airport  as  discussed  in  the  past. 


****** 
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Application  for  Bay  Fill;     Mr.  Carr  said  Dale  Ha  Fearn,  Airport 
Assistant  General  Manager,  Planning  and  Development,  is  taking  a 
last  look  at  City's  application  for  bay  fill  before  the  Bay  Con- 
servation and  Development  Commission,  in  view  of  a  recent  meeting 
with  representatives  of  the  "SAVE  THE  BAY"  organization.  Author- 
ization has  already  been  received  to  file  as  soon  as  the  application 
is  finished. 


****** 


Bolsa  Island  Nuclear  Power  and  Desalting  Plant;  Mr.  Carr  reported 
on  the  dedication  ceremonies  of  the  Bolsa  Island  Nuclear  Power  and 
Desalting  Plant,  San  Diego,  which  he  attended  on  November  20. 


****** 


Roll  Call; 

Commissioner  Kelly  complimented  William  A.  McRobbie ,  Director,  Bureau 
of  Safety  and  Personnel,  on  the  comprehensive  report  of  his  attendance 
at  the  1967  National  Safety  Congress  and  Exposition.     He  said  he  hoped 
particularly  that  Mr.  McRobbie 's  suggestions  concerning  motivated 
employees  can  be  implemented  as  soon  as  possible. 


****** 


Commissioner  Kelly  congratulated  the  Council  of  California  Grov/ers, 
Inc.,  for  the  excellent  wall  area  display  on  the  North  concourse  at 
San  Francisco  International  Airport.  He  added  he  felt  some  sort  of 
warning  should  be  installed  at  the  end  of  the  moving  sidewalk,  to 
alert  the  users  that  the  moving  part  is  ending,  in  order  to  prevent 
accidents  to  those  too  engrossed  in  the  wall  display  to  be  aware  of 
this  fact. 


****** 


Commissioner  Goldman  asked  for  a  report  on  the  status  of  the  downtown 
heliport.     Oral  L.  Moore,  General  Manager,  Utilities  Engineering 
Bureau  said  the  landing  pad  will  be  ready  by  Thanksgiving.  However, 
the  passenger  facility  will  not  be  completed  until  about  December  15, 
196  7,     San  Francisco -Oakland  Heliccpter  Airlines  plan  to  inaugurate 
service  on  January  15,  1968,  he  said. 


****** 


Commissioner  Goldman  requested  the  General  Manager  of  Public  Utilities 
to  furnish  a  report  on  the  separation  of  the  work  done  by  the  Public 
Utilities  Commission  as  distinguished  from  the  Department  of  Public 
Works  in  regard  to  street  lighting  and  other  functions  in  that  area. 
Mr.  Carr  said  he  would  work  with  Mr.  Moore  and  prepare  a  brief  re- 
port delineating  the  work  of  the  Department  of  Public  Works,  Pacific 
Gas  and  Electric,  and  the  Public  Utilities  Commission. 


****** 
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On  the  subject  of  general  aviation  at  the  Airport,  Commissioner 
Goldman  said  he  was  in  accord  with  discussions  being  held  with 
Hervey  Aldridge  of  the  Federal  Aviation  Administration.     He  said 
he  wished  to  add  that,  as  he  sensed  it.   it  should  not  be  the 
Commission's  desire  to  merely  comply  with  a  plan  that  the  Federal 
Aviation  Administration  itself  was  inaugurating  but,  rather,  to 
hepefully,  through  action,  try  to  influence  a  diversion  from  a 
plan  followed  in  the  past.     The  Commission  has  a  concern  for  future 
safety  and  it  is  wrestling  with  ways  of  keeping  those  areas  above 
the  airport  free  of  accidents  —  this  was  the  purpose  of  bringing 
the  matter  up  in  the  first  place*     Commissioner  Goldman  then  stated 
if  Mr.  Aldridge  is  in  concert  with  us  as  to  what  is  to  be  done,  that 
is  fine. 

Mr.  Carr  said  the  Commission  should  not  delude  itself  that  it  is 
totally  responsible  for  this  situation.     It  is  the  responsibility 
of  the  Federal  Aviation  Administration,  and  that  responsibility  and 
authority  must  be  recognized  law.     The  Commission's  role  is  to 
attempt  to  do  all  it  can  to  achieve  the  safest  operation  possible 
all  within  the  limits  of  the  federal  law,  advised  Mr.  Carr. 

( 


Commissioner  Goldman  asked  Mr.  Carr  for  a  progress  report  on  the  pro 
posed  program  of  safe  driving  competition  among  the  Municipal  Rail- 
way drivers.     Mr,  Carr  said  he  expected  to  have  a  report  completed 
in  about  six  weeks. 


67-430 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

67-iGl? 

RESOLUTION  NoZ_!  ZZ   * 


RESOLVED,  That  this  Commission  hereby  approves  a  debit  modification 
in  the  amount  of  $  1,674.71  to  provide  funds  for  additional  work         i;  ^r- 
all  as  set  forth  in  Modification  No.  1  of  Contract  No.  HH-386, 
Alterations  to  Tesla  Portal  and  Related  Work, 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.    ,  NOVEMBER  21  1957  ^ 

at  Its  meeting  oj. 


Sefretary  and  Asi^stci^t  General  Manager 


i 


j 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

,67-1018 


RESOLUTION  No? 


RESOLVED,  That  this  Commission  hereby  requests  the  Control ler* s  approval 
of  Hetch  Hetchy  Project  Request  for  Fund sV--in*  amount  of  |lO, 000.00,  to  provide 
additional  funds  fdr  Compensation  Insurance,  Appropriltion  No.  7o697,8l5,755o 


:t.  #  ,13-^269.50 


206,  tm,  210,  2X1,  212.1. 
18,  222,  223,  223,1,  224,  22<4a, 
,  22.S*l,  226,  226. 1 »  227,  227.1,  - 227.2 

6,459  sq,  ft,  #  .  -85 
(2  / "  'SitioB  Adjacent  46^000  sq.  it.  -^-^^S^IMI^J^. 

;  $1,545.85 

Ajs  Deteraiaed  by  Airport  General  Maa^tgar 

■'^IVlSBj  tbiit  this  Ojtm^isEloti  hereby  te.rmlB-atas  His  of 

,  adopted  Jyly  if,  1966  &nd  iv,  -J, 

J  adopted  Octofeef'  17^  l'-"'"' 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

NOVEMBER  ^H967 

at  its  meetmg  of  ___  ■ — ^  (A- —    ^  / 


^^^ecretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  ..N<l>  /"'""^'iLCi.l.S 


RESOLVED,  That  this  Commission  approves  the  terms  and  conditions  and 
authorizes  the: issuance  of  the  following  Airport  Space  or  Use  Permit: 
Permittee:    Airlift  International,  luQ,,  San. Francisco  Base  ./ua, 

Space:        Plot  17  -  -    :  ■. 

Administration  Building  C-03 
First  Floor 

Rooms  112,  112.1,  113,  113.1,  115, 

115.1,  123,  123.1,  123.2  1,930  sq.  ft.  @  .15=$289.50 

Second  Floor 

Rooms  201,  201.1,  201.2,  202,  202.1,  202.2, 
203,  204,  205,  206,  207,  210,  211,  212.1, 
216,  218,  222,  223,  223.1,  224,  224a, 
225,  225.1,  226,  226,1,  227,  227.1,  227.2 

228  6,459  sq.  ft.  (a  .15=$968,85 

Paved  Area:     (2  Aircraft  Position  Adjacent  46,000  sq.  ft.  (a.00625=$287 . 50 

to  Seawall) 

Monthly  Rental:  $1,545.85 

Monthly  Consideration:  $1,545.85 

Effective  Date:  As  Determined  by  Airport  General  Manager 

BE  IT  FURTHER  RESOLVED,  that  this  Commission  hereby  terminates  as  of 
the  effective  date  set  forth  above  those  certain  Airport  Space  or  Use  Permit 
previously  issued  to  Slick  Airways,  A  Division  of  Airlift  International,  Inc. 
under  authority  of  Resolution  No.  66-0589,  adopted  July  19,  1966  and  No.  67-0249, 
adopted  April  4,  1967  as  amended  by  Resolution  No.  67-0917,  adopted  October  17,  1967. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

a.,«  — of  NOVEMBER  21  1967 


Secretary  and  Assistant  General  Manager 


PUiLiC  UTIUTIES  COMMiSStOM 

CITY  AND  COUNTY  OP  ©AN  FRANCISCO 
RESOLUTION  No^  jLOi</Cl 


RESOLVED,  That  this  Coraraission  authorizes  the  sharing  of 
space  by  Gray's  Airport  Animal  Shelter,  Permittee  at  the  Airport 
under  a  Space  or  Use  Permit  authorized  by  Resolution  No,  67-0916,  with 

with  F.  P.  Dow  Company  subject  to  termination  by  this  Commission 

.  o'^&A.  xsj;  given  on  the  coBf;i;it.lon  tb^ft  iM.-^  t'^tnm'it  of -Glt-r  ••■ 

at  any  time  upon  thirty  (30)  days  notice. 


L  hereby  certify  that  the  f  on  going  resolution  was  adopted  bv  the  Piibiic  Utilities  Commission 

.    ,  NOVEMBER  2 119B7 

at  Its.  meeting  oj  - 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTiLITIES  COMM8SSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No  


RESOLVED,    That  this  Commission  hereby  approves  the  specifications  and  drawings, 
identified  as  Exhibit  A,  submitted  by  Butler  Aviation,  whereby  said  Company,  at 
its  own  and  sole  expense  and  without  rental  credit,  will  perfom  modifications 
in  its  hangar  on  Plot  7N  at  San  Francisco  International  Airport;  said  specifica- 
tions and  drawings  having  been  approved  by  the  Utilities  Engineering  Bureau  and 
subject  to  notations  marked  thereon;  and,  be  it  further,,  .    .  .....fia 

RESOLVED,  £hat  this  Commission  hereby  authorizes  Butler  Aviation  to  proceed  with 
said  work;  and  be  it  further.  auj  x 

RESOLVED    That  this  approval  is  given  on  the  condition  that  this  tenant  of  City 
shall  take  all  reasonable  action  and  precautions  in  its  construction  contracts, 
and  on  the  job  to  insure  that  its  contractor  and  subcontractors  performing  the 
above  construction  and  work  shall  not  unreasonably  delay,  or  interfere  with  or 
prevent,  the  construction  and  work  being  done  at  the  same  time,  in  the  same 
general  area  by  City,  and  that  if  such  condition  of  delay  or  interference  or  ^ 
prevention  is  brought  to  the  attention  of  this  tenant  by  City's  letter,  it  will 
take  immediate  positive  action  to  remedy  City's  complaint. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

NOVEMBER  21 196/ 

at  its  meeting  of  —  _  ■  ■ 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTiON  No._~_!  ^f'^fQ 


RESOLVED,  That  this  Commission  hereby  approves  the  drawings,  identi- 
fied as  Exhibit  A,  submitted  by  United  Air  Lines,  whereby  said  Company,  at 
its  own  and  sole  expense  and  without  rental  credit,  will  construct  additional 
roofing  and  do  all  necessary  and  related  work  at  the  Company's  baggage  claim 
area  in  the  Northeast  Court  at  San  Francisco  International  Airport;  said 
drawings  having  been  approved  by  the  Utilities  Engineering  Bureau;  and,  be  it 
further,  . 

RESOLVED,  That  this  Commission  hereby  authorizes  United  Air  Lines  to 
proceed  with  said  work,  and,  be  it  further, 

RESOLVED,  That  this  approval  is  given  on  the  condition  that  this  tenant 
of  City  shall  take  all  reasonable  action  and  precautions  in  its  construction 
contracts,  and  on  the  job  to  insure  that  its  contractor  and  subcontractors 
performing  the  above  construction  and  work  shall  not  unreasonably  delay,  or 
interfere  with  or  prevent,  the  construction  and  work  being  done  at  the  same 
time,  in  the  same  general  area  by  City,  and  that  if  such  condition  of  delay 
or  interference  or  prevention  is  brought  to  the  attention  of  this  tenant  by 
City's  letter,  it  will  take  immediate  positive  action  to  remedy  City's 
complaint,  ^  ^  ^^^"-^ 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  UtiUties  Commission 

,  ,     ,    ,  NOVEMBER  21  1967       ,  ,  . 

dt       meetmg  oj  ■ —  —  f — 4  pr 


cretary  and  A^iswent  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITT  AND  COUNTY  OF  SAN  FRANCISCO 


REiSOLUTlON 


RESOLVED,  That  this  Commission  hereby  approves  the  drawing, 
identified  as  Exhibit  A,  submitted  by  the  United  Air  Lines,  whereby 
said  Company,  at  its  own  and  sole  expense  and  without  rental  credit, 
will  enlarge  the  existing  telephone  equipment  room  and  do  all 
necessary  and  related  work  in  Building  No.  7  at  the  United  Air 
Lines  Maintenance  Base  at  San  Francisco  International  Airport;  said 
drawing  having  been  approved  by  the  Utilities  Engineering  Bureau 
and  subject  to  notations  marked  thereon;  and,  be  it  further, 

RESOLVED,  That  this  Commission  hereby  authorizes  the  United 
Air  Lines  to  proceed  with  said  work,  and,  be  it  further, 

.H..:  ;S  in  Geneva  i^venue  between 

RESOLVED,  That  this  approval  is  given  on  the  condition  that 

this  tenant  of  City  shall  take  all  reasonable  action  and  precautions 

in  its  construction  contracts,  and  on  the  job  to  insure  that  its 

contractor  and  subcontractors  performing  the  above  construction 

and  work  shall  not  unreasonably  delay,  or  interfere  with  or  prevent, 

the  construction  and  work  being  done  at  the  same  time,  in  the  same 

general  area  by  City,  and  that  if  such  condition  of  delay  or 

interference  or  prevention  is  brought  to  the  attention  of  this 

tenant  by  City's  letter,  it  will  take  immediate  positive  action  to 

remedy  City's  complaint. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  bv  the  Public  UtiUties  Commission 

N0VEM8EB  21  1967  ... 

at  its  meeting  of,^  .  ^  ^  


SecreMfv  and  Assistant  General  Mana 


PUBLIC  UTiLITiSS  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  Nrl>  if  """'jl:'l>^fC'-^4 


RESOLVEPi,  That  this  CdiTOTiissiS'ai^^^^ 
plans  and  specifications,  and  hereby  authorizes 
Bid  Call:  '  Inc,  ir         net  aj^iount 


WD  Contract  No.   1245--Laying  of  4-Inch  and  6-Inch 
Ductile  Iron  Mains  in  Geneva  Avenue  between 
Howth  Street  and  Ocean  Avenue. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

NOVEMShR  21  1967 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.±l  ^^^^ 


brcmeht:  acfioii  in 

RESOIATED,  That  this  Commission      -  '^'':Tt 
hereby  awards  to  the  lowest  regular 
and  responsible  bidder,  the  follow-      zo  a 
ing  contract: 

San  Francisco  VJater  Department  Contract 
No.  1298    -  Laying  of  48-inch  Steel 
Main  in  Army  and  Hampshire  Streets , 
Peralta  and  Potrero  Avenues  to  Underground- 
Construction  Co.  Inc.  in  the  net  amoujit 
of  $147,320.00,  and  all  other  bids  for 
the  above  described  work  are  hereby 
rejected.    .,0  an  agreement  entitled.  '''Agreem/SD.t 

.™oa  by  the  City  of  FreitJont  of  a  fortlon  o£  Certain 

.>r  L^^se  of  the  Reminder)  5^'  authorised  by  Public 

':mimXon  Rmmlmtlon  l?o,  23459,  tbM  aforesaid  9.60 

Ided  Into  ten  (10)  separate;  parcels  valued 

iu  orim  thBt  the  City  of  ^'re»nt  miglit  liim^diatcjly 

teitial  p&TcmlB  mr  the  sxm  of  17,, 330 j  lease  tie 

pBttGr^lM  fm  a  mK$Mmi  term  of  nine  (9)  years 

■zbI  per  year,  and  ultimately 

(8)  parcels  by  condetm^^tlon  on  a 

.s;  and 

:  City  of  Fremont  hm  q^quixed  f>a reals  \^  -Z^  $^  4 
'■..iA^ret-        acquire  parcel.       mm^^  "  it 
;  this  Coir.  ■rney 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

NOVEMBER  21  1967  '  a. 


at  its  meeting  of- 


-/-l  ^  ■  ■  

Sitcretary  and  hisisttmt  OeneraX  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No^_£JZi!l26  .  ^, 

WHEREAS,  the  City  of  Fremont  has  brought  action  in 
Alameda    County  Superior  Court  No,  328330.  against  the  CITY 
AND  COmiTY  OF  SAl^  FRAl^ICISCO  to  acquire  the  fee  title  to  a 
9.60  acre  parcel  of  property  for  park  and  cecreatiorjal  purposes; 
and 

VJHEREAS,  the  Director  of  Property  has  appraised  the 

>or  strike.  ■  It  also  allows, 
fair  market  value  of  the  property  at  $36,750;  and  ork 

WHEPvEAS,  pursuant  to  an  agreement  entitled  '^^greement 
(for  Condemnation  by  the  City  of  Fremont  of  a  Portion  of  Certain 
Property  and  for  Lease  of  the  Remainder),"  authorized  by  Public 
Utilities  Commission  Resolution  No.  23459,  the  aforesaid  9.60 
acre  parcel  was  divided  into  ten  (10)  separate  parcels  valued 
at  $3,675  each  in  order  that  the  City  of  Fremont  might  immediately 
condemn  tx7o  initial  parcels  for  the  sum  of  $7,350,  lease  the 
remaining  eight  (8)  parcels  for  a  maximum  term  of  nine  (9)  j^ears 
at  the  rate  of  $183.75  per  parcel  per  year,  and  ultimately 
acquire  said  remaining  eight  (8)  parcels  by  condemnation  on  a 
parcel  by  parcel  basis;  and 

WHEREAS,  the  City  of  Fremont  has  acquired  parcels  1,  2,  3,  4 
and  5  and  now  desires  to  acquire  parcel  6;  now,  therefore,  be  it 

RESOLVED,  that  this  Commission  authorizes  the  City  Attorney 
to  have  a  judgment  of  condemnation  entered  as  to  parcel  6,  f?_xing 
the  fair  market  value  at  $3,675. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


iVEMBER21  1967 


at  its  meeting  of  ^ 


'Secretary  and  Assistant  General  "Manager 


PUBLIC  UTILITIES  COMMISSION 


RESOLVED J  That  this  Commission  accepts 
the  work  as  satisfactorily  completed*  approves 
credit  Modification  of  Contract  in  the  amount 
of  |2^082.93;  approves  Pinal  Paym.ent  in  amount 
of  $9j141.  35^  in  favor  of  Arthur  ¥o  Baum^,  under 
Water  Department  Contract  NOo   1249^  Elevator 
installation  at  ^25  Mason  St.  Buildings  San  -^i-^-ou. 
Francisco  and  allows  H-Y  calendar  days  due  to 
inability  of  Contractor  to  procure  the  elevator 
assembly  caused  by  labor  strike.     It  also  allows 
55  calendar  days  due  to  changes  in  the  work 
ordered  by  the  Contracting  officero 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of. 


NOVEMBER  21.  1987 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  no^-^'         JL.vJ- r-ir/O 


RESOLVED J  That  this  Commission  accepts 
the  work  as  satisfactorily  completed;  approves 
Credit  Modification  of  Contract  in  the  amount 
of  |lj045. 50j  approves  Final  Payment  in  amount 
of  $47.424o90,  in  favor  of  W.  L, _Fairey  under 
Water  Department  Contract  No.  12^53^  Laying  8-inch 
and  12-inch  Cast  Iron  Mains  in  Burnett  Avenue 
North  of  Dixie  Alley, 


I  hereby  certify  that  the  foreeoins  resolution  wasadobted  hy  the  Public  Utilities  Commission 

NOVEMBER  21  1967  ' 

at  its  meeting  of   .  ^ — |  ^^./. 


S^creiarv  and  Assispdnt/General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  NoM  ^  """'^•^ ■'-^ 


'..Oti. 

RESOL^/ED,  That  this  Commission 
accepts  the  work,  as  satisfactorily  com- 
pleted; approves  Credit  Modification  of 
Contract  in  the  amount  of  $2,41^.35;^ 
approves  Final  Payment  in  amount-  of 
$19^725,53^   in  favor  of  Lowrie  Paving 
;.>:Qo«  under  Water  Department  Contract 
N04  1295j  Excavation  and  Repaving  For 
Water  Service  Renewals.. 


I  hereby  certify  that  the  foregoins  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of- 


going  resolution  was  adopte 

NCA/EMBER  21  M 


Secretary  and  Assistant  General  Manage 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

  s'^""l:iJ^Jtlj 


RESOLVED,  That  this  Commission 
accepts  the  work  as  satisfactorily 
completed;  approves  debit  modifica- 
tion of  Contract  in  the  amount  of 
$619.88;  approves  Final  Payment  in 
the  amoiint  of  $10,396.58,  in  favor--f'3^^ 
of  ¥.  L.  Fairey,  under  Water 
Department  Contract  No.  1340^  Laying 
8 -inch  D.I.  Main  in  Indiana  Street 
between  25th  and  Army  Streets*  ^--^ 

:,a, 

of  Xb-inch  water 

'■'T  -        '"J  fi*   

urucvion  01 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

^  NOVEMBER  21  19R7 

at  Its  meeting  of  -  


 y  7  7  '  

Setretary  and  Assist(f^t  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No 


RESOLVED,  That  this  Commission 
hereby  authorizes  the  Water  Depart- 
ment General  Manager  and  Chief 
Engineer  for  and  on  behalf  of  the 
Public  Utilities  Commission  of  the 
City  and  County  of  San  Francisco 
to  execute  State  of  California,  '  ' 

Division  of  Highway's  Utilities 
Agreement  No.  446.42  covering  the 
estimated  cost  to  the  State  to      -  Cueneral 
relocate  portion  of  l6-inch  water 
main  in  conflict  with  footing  for--^-  Chief 
Bent  No.  15,  at  the  intersection 
of  16 th  and  Mississippi  Streets  to       ®  C:lt7 
accommodate  the  Construction  of 
Road  04-SF-87(28o).  .-..on  of  elaim 

the  write- 01' f  of  ai?.coli©c1;iK>i-^  accouBt  as 


■^emei^        .  ;  Inc.  li/6/66    $  926.66 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  h\  the  Public  Utilities  Commission 

NOVEMBER  21  1967 

at  its  meeting  of   '.  _ —  1:^  


.'Wf-'  .urr'^' . 


Secretary  and  Assistant  General  Mandoir 


pygLSC  UTILITIES  COMMISSION 


EESOLVED,  That  on  the  recomiaendation  of  the  General 
Manager  of  Public  Utilities,  the  General  Manager  and  Chief 
Engineer  of  the  San  Erancisco  Water  Department,  and  the  City 
Attorney,  this  Commission  approves  the  cancellation  of  claim 
against  debtor  and  the  write-off  of  uncollectible  account  as 
follows: 


Invoice 
Number 


Name 


D/Q 


Amount 


1736 


Pay  Improvement  Co 


Inc. 


11/6/66    $  926.86 


ap^  its  mpctify^^  Qj 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  nMJ.  ^-  '--^  OQ 


RESOLVED,  That  this  Commission  accepts  the  work  performed  under 
Contract  No.  MR-521,  Sandblasting,  Waterproofing  and  Painting  ^ 
Washington  Mason  Cable  Carbarn,  as  satisfactorily  completed, 
approves  a  debit  Modification  of  the  Contract  in  the  amount 'of,, 
$264.00,  and  approves  Final  Payment  in  the  amount  of  $3,879.85'' 
in  favor  of  the  Contractor,  Western  Waterproofing  Cqmpany,  .Inc. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  h\  the  Public  Utilities  Commission 

NOVEfvlBER  21  1967' 

,4t  its  meeting  of  ,  


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  Nd.- 


RESOLVED,  That  this  Commission  approves  in  the 
amount  of  $175,005  expenses  of  the  City  Attorney  and/ or 
Deputy  City  Attorney  to  attend  the  deposition  of  Robert  W« 
Florence,  M»D.,  in  Tacoma,  Washington,  in  the  case  of  Robert 

W«  Gresswell  v.  City  and  County  of  San  Francisco,  et  al, 

cRobbie.  Director,  Su 
Superior  Court  No«  53029 7 o 


,  to  attend  the  J.%.7 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

NOVEMBER  Zi  mi 

at  its  meeting  of  ,  


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Nn:^  iji^;!^ 


RESOLVED,  That  this  Commission  hereby  approves 

biic  service  mau^mrss:©  on  ifece.vB-  ..>/', 
Traveling  Expense  Voucher  in  the  amount  of  $356.90  covering 

expenses  of  W.  A.  McRobbie,  Director,  Bureau  of  Personnel 

and  Safety,  incurred  on  trip  to  Chicago,  illinois, 

October  22  through  October  26,  1967,  to  attend  the  1967  ■ 

L-O-J.  X-Ci*i  A.*i*i,  ''tk 

National  Safety  Congress  and  Exposition. 

.  to  thCi 


as 


-time, 

y  to      "  "    tlirtm#  Pr 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utihties  Commission 

'.    ,  NOVEMBER  21  1967  . 

at  Its  meeting  oj  


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OP  SAN  FRANCISCO 

>  ,:S    ip-:,  fT^, 

3   ■  JLllo^ 


RESOLUTION  No.' 


t 

RESOLVED,  Tliat  this  Commissibh  in -tKe  int^^ 
of  improved  public  service  inaugurate  on  December  1,  1967, 
impossible,""  a  new'  shuttle  line  under  regular  fare  schedules -.r^ejits 
v/ith  transfer  privileges  granted  in  accordance  with  esta,b-  ^50,00 
lished  procedures  for  a  trial  period  of  six  months  to  determine 

00 

usage  made  of  the  service,  utilizing  a  route  follovdng  Mission 
Street  between  Army  or  26th  Street  and  14th  Street  to  the 
extent  practicable  under  subway  construction  conditions  as 
they  exist  from  time  to  time,  and  that  the  new  service  be 
operated  from  9:00  a.m.  to  6:00  p.m.,  Monday  through  Friday, 
holidays  excepted.  _  •■ 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  PubUc  Utilities  Commission 

'^''''r     .    ,  NOVEIVI8ER  21  1967 

at  Its  meeting  of   ^'^^^  


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


Resolution  No.  67-1017-MR 

RESOLVED,  That  on  recommendation  of  the  General  Manager 
of  Public  Utilities,  the  General  Manager,  Municipal  Transit  System, 
the  General  Claims  Agent  thereof,  and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  Municipal  Railway. 


Claimant 

Kon-'litigated  Settlements 


Date  of  Accidents  Settlements 


MC    Maria  Calosi  aka 
Maria  Colosi 


July  31,  1967 


$  550,00 


TC    James  Andrew  Peffall 


October  2,  1967 


1,500.00 


Litigated  Settlements 


MC    Caesar  Aran a  aka 
Caesar  A.  Arana 

CC    Dina  Vigdortchik  aka 
Dina  Vigdortchick 

TC    Mary  E.  Martin 

CC    Wanda  B.  Luehrs 


August  16,  1964  5,000.00 
(co-defendant  to  pay  $500) 


May  10,  1965 

December  9,  1966 
May  10,  1965 


1,750.00 

2,750.00 
1,325.00 


Judgments 
None 


Appropriation  No.  7.735.804.000 


$12,875.00 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  its  meeting  of  November  21,  1967. 

n  n 

Secretary  and  Assistant  General  Manager,  Administrative 
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November  21 ,  1967 


TO:  MR.  JAMES  K.  CARR 

General  Manager  of  Public  Utilities 


FROM:  V.  W.  ANDERSON 

General  Manager 

San  Francisco  Municipal  Railway 


SUBJECT: 


SAN  FRANCISCO  MUNICIPAL  RAILWAY 
MONTHLY  REPORT 
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PASSENGER  TRAFFIC  AND  REVENUE 


REVENUE  PASSENGERS: 


Augus  t 

September 

October 


1967 
12,749,411 
12,211,355 
12,947,431 


1966 
12 ,724,344 
12,131 ,004 
12 ,783,686 


Difference 
+  25,067 
+  80,351 
+  163,745 


+  0.20 
+  0.66 
+  1.28 


The  following  comparative  information  is  taken  from 
the  most  recent  available  statistics  from  the 
American  Transit  Association. 

August  1967r    Ave rage --Cities  over  500,000  population 

Average--All  City  Transit  Systems 


+  0.69 
-0.45 


PASSENGER  REVENUE 

August 
September 
October 


1967 
1,813,295 
1,720,193 
1,794, 881 (T) 


1966 
1,808,811 
1,697,951 
1,772,197 


Difference 
+  4,484 
+  22,242 
+    22  ,684 (T) 


+  0.25 
+  1.31 
+  1.28 


(T)  Tentative  .    The  increases  or  decreases  in  Revenue  Passengers  and  Passenger 
Revenues  are  temporarily  shown  in  the  same  percentage  ratio.  Subsequently, 
when  final  figures  are  obtained,  the  increase  or  decrease  in  one  may  vary  a 
little  from  the  other.    This  is  due  to  the  fact  that  in  certain  months  there 
is  a  different  distribution  of  5<J:,  15<j:,  and  ZO^  fares  as  well  as  charter 
revenue  and  passengers  carried  as  com.pared  with  other  months. 
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REVENUES  AND  EXPENDITURES 

Adult  fare  passenger  revenue  for  the  first  four  months  of  fiscal  year  1967-1968 
was  1.09%  more  than  for  the  corresponding  period  last  year.    Total  revenues  for 
the  period  from  July  1,  1967,  through  October  31,  1967,  were  $223,803  more  than 
budget  estimates,  and  total  expenditures  during  the  same  period  were  approximately 
$17,802  less  than  budget  estimates. 

DEDICATION  OF  CABLE  CAR  BARN  VISITORS'  GALLERY 

The  major  item  of  interest  occurring  during  the  past  month  v;as  the  dedication  of 
the  Visitors'  Gallery  at  the  Cable  Car  Barn  at  10:30  a.m.,  November  10.     It  was 
a  gala  event. 

A  decorated  cable  car  was  used  to  transport  U.S.  Secretary  of  Transportation 
Allan  S.  Boyd  from  downtovjn  Powell  Street  to  the  Cable  Car  Barn.    The  Red  Garter's 
Dixieland  Band  ivas  aboard  to  provide  lively  music  during  the  trip.    At  the  Cable 
Car  Barn  the  Sixth  Army  Band  participated  in  the  preliminary  program.  Secretary 
Boyd  was  introduced  by  the  General  Manager  of  Public  Utilities  and  gave  the  prin- 
cipal address. 

Many  City  officials,  civic  leaders,  employees,  and  others  joined  in  the  celebra- 
tion. 

The  cable  machinery  was  stopped  from  10:34  a.m.  until  11:20  a.m.  for  the  program. 
At  the  conclusion  Secretary  Boyd  operated  an  old  K28  streetcar  controller  to 
signal  the  restarting  of  the  cable  machinery. 

Much  attention  was  given  to  details  in  planning  the  event  and  making  advance 
preparations . 

Prior  to  November  10  a  number  of  other  improvements  were  effected  at  the  Cable  Car 
Barn.    This  included  but  was  not  limited  to: 

Installation  of  screen  guards  for  the  cable  winders,  installing  opaque 
shields  on  fluorescent  lighting,  extensive  rebuilding  of  the  machinery  in 
the  sheave  pit  area,  fabrication  of  new  flower  boxes,  installation  of  steel 
grating  over  track  areas  and  channel  ways  adjacent  to  elevators,  and  exten- 
sive clean-up  work  throughout  the  plant.    New  flags  were  obtained,  and  a 
press  platform  provided  for  the  program. 

CLEAN-UP  WORK 

Through  arrangements  made  with  Mr.  Joseph  Rock  members  of  the  Neighborhood  Youth 
Cor-ns  assisted  in  the  clean-un  vrork  at  the  Cable  Car  Barn  prior  to  the  dedica- 
tion event  on  November  10.    Additionally,  the  Youth  Corps  assisted  in  clean-up 
activities  on  the  "K"  and  "M"  lines  rights-of-way  east  of  St.  Francis  Circle,  as 
well  as  along  the  fence  lines  at  Presidio  Avenue  trolley  coach  yard  and  Kirkland 
motor  coach  yard. 


) 
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IMPPOVEMENTS  TO  MUNI  PROPERTY 

Work  is  continuing  on  the  program  to  improve  the  ap-pearance  of  Municipal  Railway 
property. 

Contract  498  -  Cable  Car  Barn  Visitors'  Facility. 

Contract  516  -  Concrete  Floor  Topr^ing  at  Ground  Floor  of  Cable  Car  Barn. 

(A  large  section  is  being  redone  at  the  contractor's  ex- 
pense because  of  the  new  material  not  adhering  to  the  base.) 

Contract  513  -  Kirkland  Yard,  Operations  Building,  Gil ley  Room--Accoustical 
Treatment. 

Contract  512  -  Fencing,  Roofing,  and  Repairs  at  Ventilation  Shaft  of  Twin 
Peaks  Tunnel. 

Contract  519  -  Exterior  Painting  24th  5  Utah  Garage,  Stevenson  Street  Sub- 
station, Bryant  Street  Substation,  and  Warehouse. 


ONE-WAY  STREET  PATTERN-- HA IGHT-ASHBURY  DISTRICT 

Effective  Sunday,  November  19,  Haight  became  a  one-way  street  v;estbound  from 
Masonic  to  Stanyan  and  Waller  became  a  one-way  street  eastbound  from  Stanyan 
to  Central . 

In  preparation  for  this  change  the  Muni  Line  Department  constructed  one  block  of 
trolley  wire  on  Ashbury  from  Waller  to  Haight,  including  a  connection  with  out- 
bound Haight  Street  trolley  wires.    The  Line  Department  also  installed  bypass 
wires  on  Stanyan  from  Haight  to  Waller  and  on  Waller  for  a  distance  of  approxi- 
mately one  hundred  feet  east  of  Stanyan. 

Conforming  with  the  one-way  street  pattern  necessitated  the  following  adjustment 
in  rtunicipal  Railway  transit  lines: 

Line  7--Weekdays  only: 

Inbound  via  Waller  instead  of  Haight  between  Shrader  and  Masonic. 
Line  33--Weekdays ,  Saturdays,  Sundays: 

Outbound  via  Haight  instead  of  Waller  between  Ashbury  and  Stanyan. 
Line  43--Weekdays ,  Saturdays,  Sundays: 

Eastbound  via  Waller  instead  of  Haight  between  Cole  and  Masonic.    Also,  on 
Saturdays  and  Sundays  westbound  via  Haight  instead  of  the  temporary  routing 
via  Waller  between  Masonic  and  Cole. 
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Line  "N"  OIVL--V/eekdavs ,  Saturdays,  and  Sundays; 

Eastbound  on  Waller  instead  of  Haipht  between  Cole  and.  Masonic. 

The  Municipal  Railway  Transportation  Department  will  make  studies  of  the  results 
of  the  new  traffic  pattern. 

OTHER  SERVICE  ADJUSTMENTS- -EFFECTIVE  NOVEMBER  19,  1967 

Due  to  increased  patronage  additional  service  is  scheduled  on  the  Powell  Street 
cable  car  lines  for  the  pre-Christmas  season,  as  compared  with  last  year,  to 
supplement  carrying  capacity.    Also,  the  usual  adjustments  have  been  made  to  pro- 
vide adequate  service  on  other  lines  serving  the  retail  area  in  the  pre-Christmas 
shopping  season. 

As  approved  by  the  Public  Utilities  Commission,  Line  No.  80  has  been  revised  and 
schedules  augmented  on  a  trial  basis  to  nermit  operating  alternate  trips  to  the 
previously  existing  terminal  at  Jackson  5  Fillmore  and  via  Hyde  to  a  new  terminal 
at  Chestnut  ^  Hyde. 

Lines  41  and  51 

Schedules  have  been  adjusted  weekday  evenings,  as  well  as  on  Saturdays  and  on 
Sundays,  to  provide  additional  round-trip  time  to  permit  closer  adherence  to 
schedules. 


KEZAR  STADIUM  EVENT 

On  Sunday,  November  5,  1967,  the  49er  game  at  Kezar  Stadium  attracted  over 
53,000  fans--the  attendance  being  one  of  the  largest  since  1962.    At  dismissal 
53  passenger  loads  were  carried  from  the  game,  and  36  extra  transit  vehicles 
were  used  to  augment  regular  service. 


HUNTERS  POINT  ART  FAIR 

On  the  weekend  of  October  28  and  29  the  Municipal  Railway  operated  shuttle  coach 
service  from  12rOO  noon  until  midnight  between  the  Candlestick  Park  parking  lot 
gate  and  the  Hunters  Point  Art  Fair. 

MARKET  STREET  DELAY 

On  Monday,  November  6,  the  BART  construction  cave-in  at  8th  and  Market  trapped  a 
workman,  causing  all  Market  Street  lines  to  be  delayed  inbound  from  10:02  p.m. 
to  10:43  p.m.  and  outbound  from  9:58  p.m.  to  10:09  p.m.     Streetcars  were  turned 
back  at  11th  5  Market,  and  trolley  coaches  were  rerouted  inbound  via  Mission 
during  the  period  involved. 
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8TH  AVENUE  SUBSTATION 

On  Sunday,  October  8,  1967,  at  8:37  p.m.,  a  12,000  volt  Municipal  Railway  cable 
in  the  8th  Avenue  Substation  feeding  the  transformer  for  ^1  rotary  converter 
developed  a  short  circuit  causing  the  oil  circuit  breaker  to  operate  violently, 
forcing  oil  from  the  tanks  and  causing  the  shutdown  of  this  machine.    The  #3 
rotary  converter  was  started  immediately  and  took  over  the  load.     There  was  no 
delay  in  service  due  to  this  accident. 

Severe  damage  was  done  to  the  high -voltage  cable,  and  the  damaged  section  of  cable 
was  cut  out,  and  a  new  high-voltage  section  of  cable  was  installed  to  replace 
the  damaged  section.    The  time  required  to  renair  the  cable  was  approximately 
five  days,  and  the  #1  rotary  converter  is  now  back  in  normal  operation. 


TRACK  PROJECT- -OCEAN  AVENUE  •  -  . 

About  120  feet  of  rail  was  installed  on  Ocean  Avenue  between  Howth  Street  and 
Phelan  Avenue  to  replace  badly  worn  existing  rails. 

TROLLEY  COACH  HEATERS 

Trolley  coach  heater  installation  is  proceeding  on  schedule.    All  but  25  heaters 
have  been  received,  and  they  have  been  installed. 

miTE  STEP  NOSING 

In  -preparation  for  winter  weather  the  white  step  nosing  of  all  streetcars  and 
coaches  is  being  repainted. 

CABLE  CAH  SERVICE 

Recently  there  have  been  a  few  occasions  when,  due  to  a  shortage  of  gripmen,  ill- 
ness, etc.,  it  has  not  been  possible  to  operate  all  scheduled  cable  car  runs  in 
the  late  evening  period.     Division  Superintendent  Barry  has,  however,  obtained 
the  cooperation  of  certain  crews  in  working  overtime,  and  other  adjustments  have 
been  made  in  an  endeavor  to  cone  with  the  situation.    Recently  three  additional 
gripmen  have  been  assigned  to  the  Cable  Car  Division  for  training. 

PLATFORM  MANPOWER 

^^/hile  the  shortage  of  nlatform  personnel  had  been  alleviated  for  a  considerable 
period  the  most  recent  report  shows  a  need  for  33  additional  operators.  Seven 
men  are  currently  in  training  at  the  various  divisions. 
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MUNI  MAN  OF  THE  MONTH 

Operator  Dennis  O'Sullivan,  Cap  1021,  became  the  196th  Muni  Man  of  the  Month  at 
ceremonies  conducted  at  Presidio  Division  on  October  26,  1967.    Mr.  Thomas  P. 
l#iite.  President  of  the  Public  Utilities  Commission,  presented  the  Certificate 
of  Merit  to  Operator  O'Sullivan.    Supervisor  Joe  Beeman  also  attended  the  cere- 
mony. 


TRANSIT  BRIEFS 
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From  recent  editorial   in  San  Francisco  "EXAMINER,"    "STATE'S  DUTY  TO  TRANSPORTATION": 

Californians  can  find  it  profitable  to  think  about  the  $2.5  billion  transportation 
bond  issue  approved  last  week  by  the  voters  of  New  York  State.     This  not  only  broke 
the  record  for  size  among  state  bond  issues  but  was  the  first  major  effort  by  any 
state  to  tackle  all  forms  of  transportation  on  a  coordinated  basis.    Of  that  $2.5 
billion,  $1.25  billion  is  al located  for  parkways  and  highways,  $1  bi I  I  ion  for  mass 
transit  including  subways,  commuter  trains  and  local  bus  systems,  and  $250  million 
for  airoorts.     Federal  and  local  matching  will  be  reguired.    The  two  latter  expendi- 
tures are  the  most  significant.    They  fully  recognize  a  state  financial  responsibility 
for  mass  transit  and  for  airports. 

The  state  government  of  California  has  recognized  a  similar  responsibility  in  small, 
grudging  ways  but  never  in  the  way  New  York  now  has.     In  our  judgment  the  State  of 
California  does  have  a  major  financial  responsibility  for  mass  transit  and  airports. 
Increasingly  It  will  be  called  upon  to  help,  and  should  help. 

QUEBEC,  CANADA    -  After  government  arbitration  and  court  injunctions  failed  to  halt  a 
month  old  strike  of  the  Montreal  Transit  Commission  workers  the  Provincial  Legislature 
moved  into  action.     At  a  special  session  the  legislature  passed  a  bi II  by  almost  unan- 
imous vote  ordering  strikers  to  return  to  work  within  a  48  hour  deadline.     Those  who 
failed  to  respond  were  made  liable  for  fines  of  $25  to  $100  a  day,  as  well  as  a  month 
in  jail.     The  legislation  called  for  fines  of  $5,000  to  $50,000  a  day  to  be  imposed 
on  unions,  their  leaders  and  business  agents  and  up  to  a  year's  imprisonment.     If  the 
union  failed  to  turn  out  more  than  10%  of  the  members  within  the  prescribed  time  the 
union  was  to  be  decertified  for  a  year.    Within  one  day  after  the  law  became  effective, 
operations  in  the  entire  area  were  in  complete  service. 

OAKLAND,  CALIFORNIA  -  AC  Transit  driver  "cleared"  of  unscheduled  stop  charges.  For 
delivering  two  bus  loads  of  unruly  and  abusive  teen  agers  directly  to  the  Richmond 
pol ice  station  instead  of  their  school  two  years  aao.  Operator  A.  C.  Boyer  has  been 
sued  by  parents  of  I  I  of  the  children,  charging  him  with  false  arrest,  assault  and 
battery,  false  imprisonment,   invasion  of  privacy  and  conspiracy  to  terminate  a  public 
bus  service.     Each  parent  sought  $20,000  in  damages,  for  a  total  of  $220,000.  The 
Contra  Costa  County  Superior  Court  jury  which  heard  the  case  dismissed  the  suit  and 
threw  out  all  the  charges. 

SALT  LAKE  CITY  -  Following  a  year  of  serious  deficits,  after  several  years  of  moderate 
prosperity.  National  City  Lines  has  notified  the  city  that  it  can  no  longer  continue 
to  operate  at  the  present  loss  rate,  and  has  offered  to  sel I  the  system  to  the  city. 
Salt  Lake  City  Lines  maintain  93  buses  under  65  schedules  and  service  25,000  to  35,000 
riders  daily.     65%  of  the  route  miles  are  outside  the  city,  while  85^  of  the  riders 
are  within  the  city  limits. 

LOS  ANGELES,  CALIFORNIA  -  The  Southern  California  Rapid  Transit  District  has  released 
a  report  on  a  proposed,  basic  62-mile  system  for  Los  Angeles  County.     RTD's  report 
will  now  be  subject  to  a  series  of  public  hearings.     RTD  plans  to  have  this  stage 
completed  by  November  of  1968  when  the  proposed  system  will  be  put  on  the  ballot.  The 
report  states  very  clearly  the  need  for  rapid  rail  transit  in  Los  Angeles.  Benefits 
to  the  community  are  seen  in  three  categories;  economic,  community  and  personal. 
The  purpose  of  the  system  would  be  to  serve  the  central  urban  core.    Over  432,000  people 
commute  to  this  area  each  day.     This  represents  45^  of  all  jobs  in  the  County.  Besides 
this,  the  report  estimates  that  AOi  of  all   income  qenerated  in  the  suburbs  is  directly 
related  to  urban  core  employment. 

CLEVELAND,  OHIO  -  Delivery  of  the  first  10  of  20  new  stainless  steel  cars  has  been  made 
for  use  on  a  new  federal  city-county  financed  rapid  transit  line  that  is  expected  to  be 
in  service  sometime  late  next  year  between  Cleveland  Hopkins  International  Airport  and 
the  city's  downtown  business  district.     The  first  cars  In  the  United  States  designed 
specifically  for  an  airport  to  downtown  route,  they  were  built  by  Pullman-Standard's 
Chicago  Plant  for  the  Cleveland  Transit  System.     Cleveland  is  the  first  U.S.  city  to 
reguest  and  gualify  for  Federal  funds  for  an  airport  to  downtown  rapid  rail  system,  and 
it  will  join  three  other  cities  in  the  world;  Tokyo,  London  and  Brussels,  as  the  only 
cities  having  such  facilities. 


NovAmhpr..  1967 


MINUTES 
PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 
John  F.  Shelley,  Mayor 


Room  282  —  City  Hall 

2:00  p.m. 
November  2b,  1967 


COMMISSIONERS 

Thomas  P.  White,  President 
Thos.  F.  Stack,  Vice  President 
Oliver  M.  Rousseau 
Richard  N.  Goldman 
Joseph  I.  Kelly 


DEPARTMENTS 

Municipal  Railway 
Hetch  Hetchy  Project 
Airport  Department 
Water  Department 


BUREAUS 

Public  Service 
Accounts 
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Call  to  Orders 


2:00  p oHi 


Presents  Commissioners  Thomas  P.  White,  Oliver  M. 

Rousseau,  Richard  N.  Goldman,  Joseph  I, 
Kelly 

Absents  Commissioner  Thos .  F.  Stack 

President  Thomas  P.  White  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Goldman. 

Approval  of  the  minutes  of  the  regular  meetings  of  the  Commission 
held  November  24  and  21,   1967,  was  put  over. 

On  motion  of  Commissioner  Goldman,  seconded 
RESOLUTION  by  Commissioner  Rousseau ^  the  following 

NO .   resolution  was  adopted s 

67-1037      H  Approving  reclassification  of  one  Utilities 

Engineering  Bureau  position  by  the  Civil 
Service  Coinmission 

Votes       Ayes-Corranissioner  White,  Rousseau 
Goldman,  Kelly 
Absent-  Commissioner  Stack 

On  motion  of  Commissioner  Rousseau,  seconded 
by  Commissioner  Kelly,  the  following  reso- 
lutions were  adopted: 

67-1038      A  Proposed  Joint  Exercise  of  Power  Agreement 

carrying  out  said  survey  and  study  support- 
ing the  study  as  generally  outlined  in  between 
San  Francisco,  San  Jose  and  Oakland  Port 
Authority,   for  a  joint  survey  and  study  of 
Bay  Area  future  airport,  air  traffic,   and  air 
space  needs,  and  authorizing  the  General 
Manager  of  Public  Utilities  to  take  all 
necessary  steps  to  enter  into  said  agreement. 

67-1039      A  Authorizing  tenant  work  -  construct  two  auto- 

mobile parking  areas.  United  Air  Lines  - 
Estimated  cost  $90,000. 

67-1040      A  Authorizing  tenant  work  -  construct  new  offices 

and  related  v/ork  in  Air  Cargo  Building  No.  4 
Trans  World  Airlines  -  Estimated  cost  $13,600. 

6  7-1041      A  Terminating  Lease  of  Space  dated  March  15,  1960 

in  Air  Cargo  Building  No.   3  issued  under 
Resolution  19,999;     and  Space  Permit  issued 
under  Resolution  65,0790,  dated  October  5,  1965 

Votes       Ayes  -  Commissioners  White,  Rousseau, 

Goldman,  Kelly 
Absent  -  Commissioner  Stack 

Commissioner  Rousseau  was  excused  from  the  meeting  at  2s 40  p.m. 

On  motion  of  Commissioner  Kelly,  seconded  by 
Commissioner  Goldman,  the  following  resolutions 
were  adopted s 
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67-1042      A  Authorizing  tenant  work  -  Phase  2  development 

of  its  fuel  tank  farm  on  Plot  3E  -  Atlantic 
Richfield  Oil  Company  -  Estimated  cost  of 
Phase  2  work,  $275,000. 

67-1043      A  Emphasizing  and  clarifying  policy  relative 

to  General  Aviation  at  San  Francisco  International 
Airport, 

Vote:      Ayes  -  Commissioners  White,  Goldman, 

Kelly 

Absent  -  Commissioners  Stack,  Rousseau 
Commissioner  Rousseau  returned  at  2s 45  p. m. 

On  motion  of  Commissioner  Kelly,  seconded  by 
Commissioner  Goldman,  the  following  resolutions 
were  adopted: 

67-1044      A  Approving  preliminary  drawings  of  tenant  work  - 

new  passenger  enplaning  and  deplaning  facilities 
at  Pier  D  -  Pacific  Southwest  Airlines  - 
Estimated  cost  $140,000. 

67-1045      W  Completion  of  WD  Contract  No.  1256 — Laying 

8"  and  12"  Cast  Iron  Mains  in  Burnett  Avenue 
East  of  Twin  Peaks  Blvd.i     (Contract  amount 
$8,379.65,  as  modified) 

67-1046      W  Completion  of  WD  Contract  No.  1285 — Laying  of 

6"  Ductile  Iron  and  8"  Iron  Mains  in  Ocean 
Avenue,  Bayshore  Blvd.  and  Other  Streets 
(Contract  amount,   $27,796.80,   as  modified) 

67-1047      W  Completion  of  'WD  Contract  No.   1310— Laying 

of  6"  Ductile  Iron  Main  in  Lyon,  Bay,  Parker 
and  Other  Streets s    (Contract  amount,  $37,731.40 
as  modified) 

67-104  8      W  Supplemental  Appropriation  $13,134  Permanent 

Salaries  /  Wages  Water  Department. 

67-1049      M  Traveling  Expense  Voucher  -  $849.97  -  Deputy 

City  Attorney  Patrick  R.  Kelly,  trip  to  Omaha, 
Nebraska  I  Philadelphia,  Pennsylvania, °  and 
Houston,  Texas;  October  26  to  November  7,  1967- 

67-1050      M  Authorizing  the  furnishing  of  charter  coaches 

commencing  November  28,   1967,  as  an  emergency 
measure  between  St.  Teresa's  Parochial  School 
and  other  parochial  schools  in  San  Francisco; 
authorizing  the  execution  of  an  agreement 
between  the  Roman  Catholic  Welfare  Corporation 
and  the  City,   for  said  transportation  on  a 
charter  basis  commencing  November  28,  1967, 
and  continuing  until  July  1,  1968. 

Votes      Ayes-Commissioners  White,  Rousseau, 
Goldman,  Kelly 
Absent-Commissioner  Stack 
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.  On  motion  of  Commissioner  Rousseau,  seconded 
by  Commissioner  Kelly,  the  following  resolution 
was  adopted s 

67-1051      GO  Attendance  at  Special  Airport  Operators  Council 

International  Conference  on  Large  Hub  Px"oblems 
Washington,  D.C,  during  the  week  of  December 
3,  1967o 


Votes       Ayes-Commissioners  White,  Rousseau, 
Go Idman ,  Kelly 
Absent-Commissioner  Stack 


On  motion  of  Commissioner  Kelly,  seconded 
by  Commissioner  Goldman,  the  following 
resolution  was  adopted: 

67-1037      MR  Approving  payment  of  claims  against  the  MR 

total  amount  of  $24,981.50 

Votes      Ayes-Commissioner  White,  Rousseau, 
Goldman,.  Kelly 
Absent-Commissioner  Stack 


Copies  of  the  above-adopted  resolutions  are  on  file  in  the  office 
of  the  Secretary  and  Assistant  General  Manager  of  the  Public 
Utilities  Commission » 
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In  discussing  Resolution  No«   67-1038,  supporting  the  study  as 
generally  outlined  in  the  proposed  Joint  Exercise  of  Powers 
Agreement,  between  San  Francisco,  San  Jose  and  Oakland  Port 
Authority,   for  a  joint  survey  and  study  of  Bay  Area  future 
airport,  air  traffic,  and  air  space  needs;  and  authorizing  the 
General  Manager  of  Public  Utilities  to  take  all  necessary  steps 
to  enter  into  said  Agreement  for  this  purpose,   Mr.  Carr  asked 
Airport  General  Manager  George  F.  Hansen  to  brief  the  Commission 
on  the  histor^/  of  this  item. 


Mr.  Hansen  then  read  a  brief  memorandum  he  prepared  summarizing 
the  approach  to  the  regional  system  of  airports  study  and  the 
action  taken  to  date. 

The  purpose  of  the  resolution  before  the  Commission  was  to  approve 
execution  of  a  Joint  Powers  Agreement  between  the  three  airports 
in  order  that  they  could  avail  themselves  of  a  Federal  grant  in 
aid  for  the  study.     The  Federal  Housing  and  Urban  Development 
Department  has  indicated  that  matching  funds  could  be  made  avail- 
able for  the  desired  study  with  the  Association  of  Bay  Area 
Governments  as  the  prime  contractor  and  the  airport  groups  as 
sub-contractor . 

Commissioner  Rousseau  moved  adoption  of  the  resolution  for  dis- 
cussion purposes?  Commissioner  Kelly  seconded  the  motion. 

Commissioner  Goldman  said  he  was  very  much  in  favor  of  the  study 
but  questioned  the  necessity  for  ABAG  as  prime  contractor.  He 
wondered  if  by  taking  this  step  City  was  acknowledging  something 
it  may  later  regret.     It  seemed,  he  said  to  acknowledge  that  ABGA 
was  starting  out  in  the  lead  position  in  the  program.     He  asked 
how  City  would  De  protected. 

Mr.  Hansen  said  it  was  established  policy  of  HUD  with  respect 
to  the  federal  aid  for  planning  projects  that  HUD  must  recognize 
an  agency  established  as  a  regional  planning  entity.     San  Francisco 
cannot  apply  directly  for  such  a  grant. 

Mr,  Hansen  said  this  has  been  the  subject  of  study  for  two  years. 
The  Port  of  Oakland  and  San  Jose  have  approved.     There  is  no 
similar  organization  recognized  by  the  Federal  Government  through 
which  the  group  can  apply  for  aid.     He  said  ABAG  is  not  going  to 
take  an  active  part  in  the  study.     It  is  not  going  to  join  into 
the  study  nor  its  development. 

Commissioner  White  said  in  his  opinion  the  Commission  would  not  be 
making  any  concession  to  ABAG — except  that  they  have  been  delegated 
as  an  agency  of  the  government  to  act  as  contractor  in  this  partic- 
ular endeavor. 

Commissioner  White  asked  Public  Utilities  Counsel  William  F.  Bourne 
for  advice  as  to  whether  entering  into  this  partnership  carried  with 
it  any  policy-establishing  precedent  with  regard  to  ABAG. 

Mr.  Bourne  said  it  has  no  legal  effect  along  that  nature.     In  a 
sense  the  City  is  being  coerced  into  this  because  it  is  the  federal 
policy  to  deal  with  only  one  representative  body. 

He  added    that  the  Board  of  Supervisors  is  required  by  law  to  look 
at  the  agreement,  so  they  have  an  opportunity  to  make  a  policy 
evaluation  with  regard  to  ABAG, 
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Commissioner  Kelly  asked  lir,  Hansen  several  questions  with  regard 
to  the  amount  of  money  invr-lvcd?   also,  the  VvOte  of  the  control 
board,  hiring  of  pro j set  direciiory  survey  consultant,  etc.  Mr. 
Hansen  said  the  latter  points  have  not  been  determined  as  yet. 
The  total  study  is  estijnr.ted  at  $250  ,000 — the  three  airport  partici- 
pants to  put  up  $25,000  ei-'-h   ($75,000)   and  HUD  to  put  up  the 
balance,  he  said. 

****** 

With  regard  to  Resolution  No.   67-1050,  Commissioner  White  re- 
quested the  Secretary  to  read  the  following  letter  addressed  to 
the  General  Manager  of  Public  Utilities,   from  Mayor  John  F.  Shelley, 
dated  November  27,  1967: 

"St.  Teresa's  Grammar  School  has  requested  that  the 
Public  UtiXiti.es  Commission,  through  the  Municipal 
Railway,  provide  buses  to  transport  students  between 
St.  Teresa's  and  other  parochial  schools  in  San 
Francisco. 

As  you  know,  St.  Teresa's  School  must  be  evacuated 
as  a  precautionary  measure  due  to  unstable  land 
conditions  apparently  due  to  freeway  construction. 

Under  the  circumstances,  San  Francisco  has  a  moral 
obligation  to  assure  the  young  students  the  contin- 
uation of  their  education  with  a  minimum  amount  of 
interruption.     In  order  to  do  this,  the  Public 
Utilities  Commission  should  provide,  if  possible, 
enough  buses  to  meet  the  students  transportation 
needs . " 

Vernon  W.  Anderson,  General  Manager,  Municipal  Railway,  reported 
that  arrangements  were  made  to  actually  start  the  service  this 
morning o     The  City  Attorney's  Office  has  been  drawing  up  the 
necessary  agreement  between  City  and  the  Roman  Catholic  Welfare 
Corporation  to  provide  this  service  for  the  period  commencing 
November  28,  1967,  and  continuing  until  July  1,  19  68,  unless 
earlier  terminated  by  either  party,  and  the  agreement  is  in  process 
of  being  signed. 

****** 

In  discussing  Resolution  No.   67-1051,  authorizing  the  General 
Manager  of  Public  Utilities  to  proceed  to  Washington,  D.C.,  during 
the  week  of  December  3,  1967,  Mr.  Carr  suggested  the  resolution  be 
amended  to  read  "General  Manager  of  Public  Utilities,  or  a  member 
of  the  staff  or  of  the  Commission,"  in  the  event  he  should  be  unable 
to  go . 

Commissioner  Goldman  moved  approval  of  the  amendment  as  suggested 
by  Mr.  Carr.     The  motion  died  for  lack  of  a  second. 

Thereupon  Commissioner  Rousseau  moved  adoption  of  the  resolution 
as  originally  presented.  Commissioner  Kelly  seconded,  and  the 
resolution  was  unanimously  adopted. 


****** 
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Communications  s 

None 

****** 

General  Manager  of  Public  Utilities  Calendar  Items; 
iSIone 

****** 


Roll  Call; 

On  the  subject  of  Water  Department  construction  contracts  relating 
to  pipe  installation.  Commissioner  Goldman  asked  if  consideration 
has  ever  been  given  to  the  economic  feasibility  of  contracting  these 
on  an  annual  basis  rather  than  by  project. 

Arthur  H.  Frye,  Jr.  General  Manager  &  Chief  Engineer,  Water  Depart- 
ment, said  by  letting  one  contract  at  the  beginning  of  a  year  for 
a  stated  number  of  miles  of  pipe^,  City  would  not  be  able  to  take 
advantage  of  competition  in  the  industry.     Many  of  the  bidders 
are  small  contractors  who  would  not  be  able  to  bid  a  large  job. 
He  said  this  was  one  of  the  first  questions  he  asked  when  he  became 
manager  of  the  Water  Department,  and  he  is  satisfied  this  is  the 
most  economical  method  and  most  advantageous  to  City . 
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PUeUC  UTiLiTIES  COMMiSSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  Nbf    -T'-^'^'^i,  ^  '  ' 

of  th@ 

...SCO  In-"  Mr|>ort,j  and 

1967,  the  eiecto.;:  .  .  :.  <5f  th<a  City 
and  V  Pranc  voted  a  $98,000,000  bond  i^^xm  to  finance 

eKpansion  or  ta  vrnatxonal  hirgoxt  to  meet  Increases  in  both  air 

passengers     RESOLVED,  That  this  Coiranissioh  approves  and    h  will,  .nearly 

11"!  V;  T  ^  ]•) 

hereby  requests  the  Mayor  to  recommend  to  the  Board 

v«i-A£j«id£,x-ib ,  'i'ms  expaAiSi-oii  xs  ux/g^ijii'tiy  tui^^xBti  to  meet  traffic  ■ 
of  Superviisors  Supplemental  Appropriatioii  to  provide  clearly 

,  .  carriers  ? 

funds  to  reflect  the  reclassification  by  the  Civil 

Service  Commission  of  Utilities  Engineering  Bureau.       - ectly  related 

:  traffic 

From:     B-408  General  Clerk  Steno     $465-656 1985  periM 

•,..o  re- 

To:         1444  Clerk  Steno         _  $453-551^^  l:>r.  .        :  - 

of  San  vTos-^  and  txut-        ^  '  h%m\ 

to  th@  Depart.  ant  for 

Is  for  sucfi  a  istuay?  «tnd 

■■■  p^^-  Qt  $10,000  has  been  aq-'^^^'^^  upon  by 

,  66.-0841,  dated  Ckr  IM  -  IfCvS, 

been  approvtid  by  t 
~  :..  raise  is  CO  Ordiriaace  MOv 

Lonal  funds  .'al 

.     J  it 

„  -a.  study  of  its  air 
-.merits  on  a  Bay  ^.rea 
■■'i  so  as  to  pr^r>?T^  for 
already  be@n  cl 
■  t  $  9  a ,  0  00 » ®@  0  ^  im  V- 


■Y  of 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  h\  the  Public  Utilities  Coynmission 

]  NOVEMBER  28  1967  ' .  , 

at  Its  meeting  oj   f — j—  —f-i  


/ 


.J 


ecretary  and  Assistant  General  Manager 


1 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No._  67-1038 


k^HEREAS,  This  Commission  is  responsible  to  the  people  of  the 
City  and  County  of  San  Francisco  for  air  transportation  facilities 
which  presently  affect  residents  of  a  large  Northern  California  area 
through  the  operation  of  the  San  Francisco  International  Airport?  and 

WHEREAS,  On  November  1,  1967,  the  electorate  of  the  City 
and  County  of  San  Francisco  voted  a  $98,000,000  bond  issue  to  finance 
expansion  of  the  International  Airport  to  meet  increases  in  both  air 
passengers  and  air  cargo  within  the  next  five  years,  which  will  nearly 
double  the  present  volume;  and 

WHEREAS,  This  expansion  is  urgently  needed  to  meet  traffic 
demands  in  this  decade  and  in  the  early  1970 's  as  has  been  clearly 
shown  in  recent  studies  by  both  public  agencies  and  private  carriers; 
and 

WHEREAS,  San  Francisco's  economic  growth  is  directly  related 
to  its  future  air  traffic  growth  and  the  study  of  its  air  traffic 
growth  and  airport  expansion  requirements  of  the  1975  to  1985  period 
and  beyond  nov/  appears  of  such  size  and  complexity  as  to  require  the 
joint  coordinated  effort  of  all  other  Bay  Area  airports,  both  large 
and  small;  and 

WHEREAS,  The  City  of  San  Jose  and  the  Port  of  Oakland  have 
appropriated  funds  in  the  amount  of  $10,000  each  for  an  initial 
application  to  the  Department  of  Housing  and  Urban  Development  for 
additional  funds  for  such  a  joint  coordinated  study;  and 

vraEREAS,  An  equal  sum  of  $10,000  has  been  agreed  upon  by 
this  Commission  under  Resolution  No.  66-0841,  dated  October  18,  1966, 
and  appropriation  of  said  sum  has  been  approved  by  the  Mayor  and  the 
Board  of  Supervisors  by  San  Francisco  Ordinance  No,  290-66,  dated 
December  6,  1966;  and 

WHEREAS,  Additional  funds  to  meet  San  Francisco's  equal 
share  of  the  costs  of  the  projected  study  are  available  from  federal 
assistance  programs  and  airport  revenue;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  supports  a  study  of  its  air 
traffic  growth  and  its  airport  expansion  requirements  on  a  Bay  Area 
wide  basis  for  the  years  1975  to  1985  and  beyond  so  as  to  prepare  for 
future  requirements  beyond  those  which  have  already  been  clearly 
established  and  provided  for  in  the  current  $98,000,000  bond  issue; 
and  be  it  further 

RESOLVED,  That  this  Commission  hereby  joins  with  the  City  of 
San  Jose  and  the  Port  of  Oakland  for  the  purposes  of  initiating  this 
long  range  study  of  future  air  traffic  and  air  space  requirements  of 
Bay  Area  airports  by  supporting  said  survey  and  study  as  is  generally 
outlined  in  that  certain  proposed  form  of  Joint  Exercise  of  Powers 
Agreement,  a  copy  of  which  is  on  file  with  the  Secretary  of  this 
Coiiuaission;  and  be  it  further 

RESOLVED,  That  this  Commission  hereby  authorizes  the  General 
Manager  of  Public  Utilities  to  take  all  necessary  steps  to  enter  into 
said  joint  powers  agreement  with  San  Jose  and  Port  of  Oakland  for  the 
purpose  of  carrying  out  said  joint  survey  and  study. 

I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utihties  Commission 

at  its  meeting  of.  — — —November  2^,^^  6  7  f   j  f\  


Secretary  and' Assistant  Genera]  Mandger 


PUBLIC  UmillES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  Hhf_l  d 


RESOLVED,    That  tMs  Cbirmiission  hereby  approves  the  specif ioations  and  drawings, 
identified  as  Exhibit  A,  submitted  by  the  United  Air  Lines,  whereby  sai.d  Company, 
at  its  own  and  sole  expense  and  without  rental  credit,  will  construct  a  north 
parking  lot  and  a  south  parking  lot  to  be  located  respectively  immediately  north 
of  and  south  of  present  United  Air  Line's  Maintenance  Base  lease  boundaries  at 
San  Francisco  International  Airport;  said  specifications  and  drawings  having  been 
approved  by  the  Utilities  Engineering  Bureau  and  subject  to  notations  marked  thereon* 
and,  be  it  further. 

RESOLVED,    That  this  Commission  hereby  authorizes  the  United  Air  Lines  to  proceed 
with  said  work;  and  be  it  further.  -^^.j^^, 

RESOLVED,    thait  this  approval  is  given  on  the  condition  that  this  tenant  of  City 
shall  take  all  reasonable  action  and  precautions  in  its  construction  contracts, 
and  on  the  job  to  insure  that  its  contractor  and  subcontractors  performing  the 
above  construction  and  work  shall  not  unreasonably  delay,  or  interfere  mth  or  - 
prevent,  the  construction  and  work  being  done  at  the  same  time,  in  the  same 
general  area  by  Citv,  and  that  if  such  condition  of  delay  or  interference  or 
prevention. is  brought  to  the  attention  of  this  tenant  by  City's  letter,  it  will 
take  immediate  positive  action  to  remedy  City's  complaint. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

NOVEMeEB  2-8  1967 

at  its  meeting  of  , — .  . — ,  


Secretary  and  Assistant  General  Mayiager 


PUBLiC  UTILITIES  COMMI^^IdN 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  ^^0^-4""'""%^^%^ 


RESOLVED,    That  this  Commission  hereby  approves  the  specifications  and  drawing, 
identified  as  Exhibit  A,  submitted  by  Trans  World  Airlines,  whereby  said  Company, 
at  its  own  and  sole  expense  and  without  rental  credit,  will  construct  new  office 
and  do  all  necessary  and  related  work  in  Air  Cargo  Building  No.  k  at  San  Francisco 
International  Airport;  said  specifications  and  drawing  having  been  approved  by  the 
Utilities  Engineering  Bureau;  and,  be    it  further. 

RESOLVED,    That  this  Commission  hereby  authorizes  Trans  World  Airlines  to  proceed 
with  said  work,  and  be  it  further, 

RESOLVED,    That  this  approval  is  given  on  the  condition  that  this  tenant  of  City 
shall  take  all  reasonable  action  and  precautions  in  its  construction  contracts,  and 
on  the  job  to  insure  that  its  contractor  and  subcontractors  performing  the  above 
construction  and  work  shall  not  unreasonably  delay,  or  interfere  with  or  prevent, 
the  construction  and  work  being  done  at  the  same  time,  in  the  same  general  area  by 
City,  and  that  if  such  condition  of  delay  or  interference  or  prevention  is  brought 
to  the  attention  of  this  tenant  by  City's  letter,  it  will  take  immediate  positive 
action  to  remedy  City's  complaint. 


l  hereby  certify  that  the  foregoing  resolution  ivas  adopted  hy  the  Public  Utilities  Commission 

NOVEMBER  26  1967 


at  its  meeting  of.- 


SecrStary  and  AssifCani  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

67-1041 

RESOLUTION  HotZ  =  


arid  flr  -^ 


RESOLWp,  'That  in  accordance  with  the  provisions  of  Section  6 


of  that. certain  Airport  lease  titled  Air  Cargo  Building  No., ,5  ) issued  to 

■i-jo-  '-■;vst.^ini       p;-:;:'  'A  t.wo  ccntrol  biiildingr;^^  ail  at  San  i' 

Araerican  A£i:|£nes  ^^^'^^      .  under  authority  .,o,f  .,|;he^;P3i!amission  s  :  Resal^tion);-;^  ^  . , 

r^"-V'"-'-  ■    >v->t      o^''.:  ■■^nd  farther 

"No..  ■67-0997,  adopted  November  14,  1967,  this  Commission  does  hereby    ydrajit  nyst-ea: 

termi^ii^l'i^^  ..effective  on  a  date  as  determined  by  the  Airport  General  Manager, 

the  following  documents  previously  issued  to  American  Airlines,  Inc.       Oil  Coxapimy 

Lease  of  Space  in  Air  Cargo  Building  No.  3  dated 


March  15,  1960  issued  under  Resolution  No,  19,999,  tenai  i'lty 
adopted  March  15,  1960,  at  a  rental  of  $42,000.00 

per  annum.  .  o... 

Space  or  Use  Permit  covering  approximately  8,006  iate  pe 

square  feet  of  paved  area  adjacent  to  American 

Airlines'  lease  space  in  Cargo  Building  No. 3  issued  -  . 

under  Resolution  No.  65-0790,  adopted  October  5, 

1965,  at  a  rental  of  $80,06  per  month. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Puhhc  Utilities  Commission 

.    ,  NOVEMBER  28  1867  ^  . 

at  Its  meeting  oj  — - — /,..|  — :  — — rr. — ■ 


Secretary  and  Assistant  General  Manager"^ 


PUSLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  -^-^^^^ 


RESOLVED,     That  this  Commission  hereby  approves  the  specifications  and  final  draw- 
ings, identified  as  Exhibit  "A",  su'Bmitted  by  the  Atlantic  Richfield  Oil  Company, 
whereby  said  Company,  at  its  own  and  sole  expense  and  without  rental  credit,  will 
construct  Phase  2  development  of  the  fuel  tank  farm  on  Plot  3^,  consisting  of  all 
mechanical  and  piping  work  on  Plot  JE,  at  the  bulk  storage  facility,  and  the  hy- 
drant fueling  system  at  Pier  "E",  and  two  control  buildings,  all  at  San  Francisco 
International  Airport;     said  specifications  and  drawings  having  been  approved  by 
the  Utilities  Engineering  Bureau  subject  to  notations  marked  thereon,  and  further 
subject  to  the  Atlantic  Richfield  Oil  Company  relocating  the  Pier  "E"  hydrant  system 
as  necessary  at  its  own  and  sole  expense  at  the  time  of  Pier  "E"  remodeling;  and, 
be  it  further 

RESOLVED,     That  this  Commission  hereby  authorizes  the  Atlantic  Richfield  Oil  Company 
to  proceed  with  said  work  subject  to  the  requirements  of  the  Art  Commission  of  the 
City  and  County  of  San  Francisco;     and,  be  it  further  ^ 

RESOLVED,     That  this  approval  is  given  on  the  condition  that  this  tenant  of  City 
shall  take  all  reasonable  action  and  precautions  in  its  construction  contracts,  and 
on  the  job  to  insure  that  its  contractor  and  subcontractors  performing  the  above 
construction  and  work  shall  not  unreasonably  delay,  or  interfere  with  or  prevent, 
the  construction  and  work  being  done  at  the  same  time,  in  the  same  general  area  by 
City,  and  that  if  such  condition  of  delay  or  interference  or  prevention  is  brought 
to  the  attention  of  this  tenant  by  City's  letter,  it  will  take  immediate  positive 
action  to  remedy  City»s  complaint,  t  believ^-is  that  the  Federal  Aviation"" 

iace  in  effect  such  firm-  reguiatior.s  as 
...a.. ...... :^2s  safety  and  operational  coiRpatibility  at 


The  creation  and.  .a^velopjTtent  of  a  a^neral  aviation 


a  Bti  ... 

of  E  ,fly  ere. 


.state  governments  should 
. ,:  the  necessary  support 

•,gi-  airports  to  accomplish 


"■'"■'ion  hereby  directs 

c  members  of  the 
mil  able  to  ur«|e  • 


I  hereby  certify  that  the  foregoing  resolution  xvas  adopted  by  the  PiMic  Utilities  Commission 

.    ,  NOVEMBER  28  1967 

at  its  meeting  oj  ^  


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No  67--1043 — 


WHEREAS,  Municipalities,  airport  authorities  and  federal 
officials  are  concerned  with  growing  operational  problems  resulting 
from  the  joint  use  of  air  space  and  field  facilities  by  commercial 
and  general  aviation  aircraft?  and 

WHEREAS,  The  Federal  Aviation  Agency  is  faced  with  studies 
to  determine  what  positive  controls  may  be  established  to  regulate 
the  use  by  general  aviation  of  major  commercial  airports;  and 

WHEREAS,  The  Public  Utilities  Commission  on  behalf  of  San 
Francisco  International  Airport  believes  that  the  Federal  Aviation 
Agency  should  adopt  and  place  in  effect  such  firm  regulations  as 
will  contribute  to  optimum  safety  and  operational  compatibility  at 
major  airports?  and 

WHEREAS,  The  creation  and  development  of  a  general  aviation 
airports  system  to  complement  existing  major  commercial  airport  hubs 
will,  through  such  a  program,  encourage  voluntary  utilization  by 
general  aviation  of  such  newly  created  facilities  and 

WHEREAS,  The  Federal  government  and  State  governments  should 
sponsor  a  coordinated  planning  effort  and  give  the  necessary  support 
to  the  financing  of  adequate  general  aviation  airports  to  accomplish 
the  aforesaid  objectives,  therefore,  be  it 

RESOLVED,  The  Public  Utilities  Commission  hereby  directs 
the  General  Manager  of  Public  Utilities  and  other  members  of  the 
Commission's  staff  to  take  such  steps  as  are  available  to  urge 
adoption  of  a  national  program  that  will  accomplish  these  stated 
objectives  which,  in  summary,  are  to  achieve  maximum  safety  and 
operational  efficiency  with  respect  to  greatest  possible  compatible 
operation  of  both  commercial  and  general  aviation  aircraft  at  the 
nation's  airports  and  particularly  those  major  hubs  that  carry  the 
bulk  of  the  nation's  air  travelers. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 

— _  — ^  _ — 


at  its  meeting  of.  No vemb^r__2  8 ,  19 SJ   _  


  w  


/Secretary  and  Assistant  General  Manager 


PmtAC  UtlLitlES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION 


RESOLVED,     That  this  Commission  hereby  approves  the  preliminary  drawing,  identified 
as  Exhibit  "A",  submitted  by  Pacific  Southwest  Airlines,  whereby  said  Company,  at 
its  own  and  sole  expense  and  without  rental  credit,  will  construct  passenger  en- 
planing and  deplaning  facilities  consisting  of  upper  level  passenger  loaders  and 
an  escalator  building  joining  the  Pier  "D"  lower  level  gate  rooms,  and  otherwise 
do  all  necessary  and  related  work,  all  at  Pacific  Southwest  Airlines  facilities 
at  Pier  "D"  at  San  Francisco  International  Airport;     said  preliminary  drawings 
having  been  approved  by  the  Utilities  Engineering  Bureau  and  subject  to  the  require- 
ments of  the  Art  Commission  of  the  City  and  County  of  San  Francisco. 


at  its  meeting  o 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

1 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 

.045 


RESOLUTION  No! 


RESOLVED^  That  this  Commission  accepts 
the  work  as  satisfactorily  completed;  approves 
Credit  Modification  of  Contract  in  the  amount  ' 
of  .^785. 35j  approves  Final  Payment  in  amount 
vof  $789.10;,   in  favor  Mcquire  &  Hester  under 
iWater  Department  Contract  No.   I256,  Laying 
■8"  &  12"  Cast  Iron  Mains  in  Burnett  Avenue  me 
East  of  . Twin  .Peaks  Blvd. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utiiitxes  Commission 

NOVEMBER  28  1967 

at  its  meeting  of   — —  ~  -^^ 


Secretary  and  Assistaint  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  NcK>  ^  .X'-.-'^^^"^ 


RESOLVEDj  That  this  Commission  accepts  ■■d; 
the  work  as  satisfactorily  completed;  approves 
Debit  Modification  of  Contract  in  the  amount  of 
S22„80j  approves  Pinal  Payment  in  amount  of 
$7^560,28,  in  favor  of  ¥.  L,  Fairey^,  under 
Water  Department  Contract  No.   1285^  Laying 
6"  Ductile  Iron  &  8"  Iron  Mains  in  Ocean  Avenue 
Bay shore  Blvd.   and  Other  Streets ^  and  allows 
eight  (8)  days  due  to  delay  on  connections  by 
City  forces. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hv  the  Public  Utilities  Commission 

NOVEMBER  28  1967 

at  its  meeting  of„  : — '-^-^  :  


Secretary  and  Assistamt  General  Manager 


PUSLiC  UTILltlES  edMMlSSlON 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No^L^  A^-^^V^ 


RESOLVED,  That  this  Commission 
accepts  the  work  as  satisfactorily  completed; 
approves  Credit  Modification  of  Contract 
in  the  amount  of  $51. lOj  approves  Final 
Payment  in  amount  of  $8,636,40,  in  favor 
of  Associated  Pipeline,  Inc.   under  Water  ' 
'l)epartment  Contract.  No.-,  J-31p,^,,. Laying., 
6-inch  Ductile  Iron  Main  in  Lyon,  Bay, -^;>' 
Pari^iei" f.and  Other  Streets.,   

.?  to.  re^.l-. 


s    ,1  7, 842' 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hv  the  Public  Utilities  Commission 

NOVEMBER  2 8  1967  " 

at  its  meeting  oj  — .  :  ■  


Secretary  and  Assistamt  General  Manager 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No\ 


RESOLVED,  That  this  Commission  hereby  requests 
the  Mayor  to  recommend  to  the  Board  of  Supervisors  t??^-.-^'.^' 
Supplemental  Appropriation  to  provide  funds  to  reflect  .  ^£ 
the  reclassification  by  the  Civil  Service  Commission  , 
of  three  positions  in  the  San  Francisco  Water  Department. 

Appropriation  7.745.110.000    remanent  Wages     $  7,842 

7.745.130.000    Wages  action  ^^^^^ 

$13,134 


I  hereby  certiiy  that  the  foregoing  resolution  xuas  adopud  hy  the  Public  Utilities  Commission 

NOVEMBER  28  1967  .-^ 

ax  its  meeting  of  — ■  ■ —  /  I  "■•  ^  -  -     -  A  • 


Secretary  and  Assistant  General  Manager 


PUBLIC  UfiLltlE$  ebMMlSSldN 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

67-1 049 

RESOLUTION  NoZLl  ZZl  


RESOLVED,  that  this  Commission  hereby  approves 
Traveling  Expense  Voucher  in  the  amount  of  $849.97,  covering 
expenses  of  Deputy  City  Attorney  Patrick  R,  Kelly,  incurred 
on  trip  to  Omaha,  Nebraska,  Philadelphia,  Pennsylvania  and 
Houston, Texas  October  26  to  November  7,  1967  to  take  deposi- 
tions  of  Dale  L.  Carver,  Thomas  Wynne,  DrSo  Milhaus,  Finneson, 
Pote  and  Devon  and  Luke  J.  Lanzo  in  Superior  Court  actions  of 
Glynn  v.  City  and  County  of  San  Francisco,  Superior  Court 
Nos,  556726  and  556727,  W3mne  Vo  City  and  County  of  San 
Francisco,  Superior  Court  action  No.  562682  and  Bailey  v<, 
City  and  County  of  San  Francisco,  Superior  Court  action 
No.  575629. 


ditie  identical,  as  far  as 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,  N0VE[VlBhrl2  8l967 

at  its  meeting  of  


 .  _  ^ — .  .  —  ..■ 

Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

5AN  FRANCISCO 


CITY  AND  COUNTY  OF  SAN  FRASjICISO 


RESOLUTION  No: 

ViWEREAS,,  Unstable  land  and  foundation  conditions,  apparently  due 
to  freeway  construction,  require  the  evacuation  of  St.  Teresa's 
Parochial  School;  and 

M-IEREAS,  nie  Roman  Catholic  V/elfare  Corporation,  443  Qiurch  Street, 
San  Francisco,  has  requested  that  the  f^iunicipal  Railway  furnish  trans- 
portation! on  a  charter  basis  f or  students  between  St,  Teresa's., 
Parochial  School  and  other  parochial  schools  in  San  Francisco,  under 
the  same  terms  and  conditions,  as  far  as  practicable,  as  the  agreement 
for  similar  service  with  the  San  Francisco  Unified  School  District;  now, 
therefore,  be  it  .......       .5., .  .  ^ 

RESOLVED,  That  this  Commission,  recognizing  the  need  for  these 
students  to  continue  their  education,  authorizes  the  furnishing  of 
charter  coaches  commencing  November  28,  1967,  as  an  em.ergency  measure; 
and,  be  it 

FURTHER  P£SOLVED,  That  an  agreement  be  executed  between  the  Roman 
Catholic  Welfare  Corporation  and  the  City  and  County  of  San  Francisco 
for  the  period  commencing  November  28,  1967,  and  continuing  until 
July  1,  1968,  unless  earlier  terminated  on  written  notice  by  either 
party,  and  that  the  terms  and  conditions  be  identical,  as  far  as 
practicable,  with  the  school  charter  agreement  v/ith  the  San  Francisco 
Unified  School  District. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

NOVEMBER  26  1967  ^ 

at  its  meeting  oj  .  


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  NO-  ^  ^   Jf-.f-^-dA 


or  Mi  ..  . 


RESOLVED,  That  this  Commission  hereby 
authorizes  the  General  Manager  of  Public  Utilities  .iO 
to  proceed  to  Washington,  D.  C.  during  the  week  of 
December  3,  1967,  to  attend  the  Special  Airport 
Operators  Council  International  Conference  on 
Large  Hub  Problems,  and  consultation  with  Federal 
Officials  on  various  public  utilitiy  matters. 


4 


I  hereby  certify  that  the  foregoing  resolution  luas  adopted  hy  the  Public  Utilities  Commission 

.    '  NOVEMBER  28  1967  .   

at  Its  meeting  oj    *  


'  Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Resolution  No.  67-10 37-MR 

RESOLVED,  That  on  recommendation  of  the  General  Manager 
of  Public  Utilities,  the  General  Manager,  Municipal  Transit  System, 
the  General  Claims  Agent  thereof,  and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  Municipal  Railway. 


Claimant 

Litigated  Settlements 

SC    Valentina  M.  Zachary 

TC    Roosevelt  Parhms  and 
Joan  Parhms 


Date  of  Accidents 


February  18,  1967 


Settlements 


600.00 


November  10,  1964  750,00 
(including  Property  Damage  of  $200.00) 


MC    Bobbie  Lynn  Wiegand,  November  20,  1964 

a  minor,  by  her  guardian 
ad  litem.  Otto  Wiegand 


MC    Willean  Lewis 

MC    Arthur  Otto  Bragg 

MC    Virginia  L.  Fried 

SC    Juanita  R.  Sontag 
TC    Vadim  Dockim 

CC    Argia  Sepe 

Non-litigated  Settlements 

CC    California  State 

Automobile  Association 
and  Charles  L.  Macaulay 

TC    Stephanie  Swartz 
TC    Anna  O.  Svenson 

TC  Kate  Stepanoff 

TC  Jennie  Johnson 

TC  Ralph  J.  Sidebottom 

MC  Bertha  A.  Michel 

MC    California  State 

Automobile  Association 
and  De  Etta  Ross 

MC    Margarita  Torres 

MC    Leona  Powers 

SC    Saleem  Totah,  Parent  and 
Natural  Guardian  of 
Raymond  Totah,  a  Minor 


June  7,  1965 

September  28,  1966 

April  16,  1965 

November  30,  1966 
February  27,  1965 


800.00 

1,250.00 

1,500.00 

1,750.00 

1,500.00 
750.00 


(including  personal  property  of  $50) 


November  27,  1964 


2,600.00 


June  2,  1967 

October  13,  1966 
February  21,  1967 

February  6,  1967 
June  13,  1967 
October  2,  1967 
February  21,  1967 
July  23,  1967 

March  27,  1967 
August  2,  1967 
January  20,  1967 


607.54 

610.20 
700.00 

750.00 
995.00 
1,100.00 
612.50 
635.55 

950.00 
3,120.71 
1,900.00 


(Continued  on  Page  2) 


-  Page  2  - 

Judgments 

CC    Esther  Laurence  aka  March  17,  1964  $  1,500,00 

Esther  Lawrence  (including  Property  Damage  of  $2  34.18) 

$  24,981.50 

Appropriation  No.  7.735.804.000 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  its  meeting  of  November  28,  1967. 


n 


7  * 


Secretary  and  Assistant  General  Manager,  Administrative 


MEMORANDUM 

November  2k,  I967 

TOi     James  K,  Carr 

FROM:     Arthur  H.  Prye^  Jr. 

SUBJECT:     SAN  FRANCISCO  WATER  DEPARTMENT 
MONTHLY  REPORT  to  the 
GENERAL  MANAGER  OF  PUBLIC  UTILITIES 


SAN  FRANCISCO  WATER  DEPARTMENT 
MONTHLY  REPORT 
TO  THE 


GENERAL  MANAGER  OF  PUBLIC  UTILITIES 
November  28^  I967 


W-A  Tj^R  QUALITY 

Pilarcitos  reservoir  and  Stone  Dam  reservoir  were  treated 
with  copper  sulfate  during  the  month  of  October  for  control  of  algae. 
Bacteriological  quality  in  Crystal  Springs  reservoir  improved  during 
October^  permitting  reduction  of  chlorine  dosage  from  25  to  20  pounds 
per  million  gallons.    San  Andreas  reservoir  water  quality  remained 
unchanged  from  the  previous  month. 

The  annual  inspection  of  anti-backf low  check  valve  assemblies 
on  waterfront  services  was  started  during  the  month  of  October.  In 
addition,  a  complete  survey  was  made  of  all  establishments  engaged 
in  metal  plating  within  the  distribution  system. 

Area-wide  flushing  operations  continued  during  October  in  the 
inner  Sunset  and  Haight-Ashbury  districts.    A  total  of  l88,400  feet 
of  4- inch  to  12-inch  diaimeter  mains  were  flushed,  I86  gate  valves 
were  checked  and/or  operated.    In  addition,  11  individual  spot  flush- 
ing operations  were  carried  out  to  prevent  or  eliminate  dirty  water 
conditions. 

WATER  CONDITIONS 

The  1967-68  water  year  is  off  to  a  dry  start  with  less  than 
20^  of  normal  rainfall  to  date.     Last  yearns  record  of  102^  of  normal 
runoff  into  local  reservoirs  plus  transmission  of  an  average  of  175 
million    gallons  daily  from  Hetch  Hetchy  leaves  a  total  of  5^,474 
billion  gallons  stored  in  local  reservoirs,  which  is  l46^  of  the 
average  storage  over  the  past  ten  years.     This  high  level  of  storage 
makes  operation  through  the  current  45-day  shutdown  of  Pulgas  tunnel 
and  the  planned  60-day  shutdown  of  Hetch  Hetchy  aqueduct  after  the 
first  of  the  year,  practical,  irrespective  of  local  runoff  during  the 
current  season. 


-1. 


'1 


WATER  CONDITIONS  (continued) 

GROSS  CONSUMPTION  OF  WATER 
Mj 11 ion  Gallons  Per  Day  Average 

1.0%  More 

233.7 


0.1^  Less 


1966 


A\ 


219.1 

219.0 

t 

Nov.  1 

Nov.  1 

1966 

1  1967 

MONTH  OP  OCTOBER  12  MONTHS  PRECEDING 

WATER  STORED  IN  LOCAL  RESERVOIR 
ON  NOVEMBER  21 


MILLION  GALLONS 


53.1^  More 
 \l/  54,474 


89.8^  More 

\/  33,570 


35.573 


16.9^  More 

X  20,904 

17.887 


146^ 

of 
10-yr. 
Average 
Storage 


ALAMEDA 


4-    PENINSULA  (combined)  = 


TOTAL 


Water  was  transported  from  Hetch  Hetchy  sources  at  an  aver- 
age rate  of  95.5  MGD  during  October,  and  the  draft  of  Calaveras 
water  through  Sunol  Valley  Filtration  Plant  averaged  39.7  MGD. 


-2- 


MEETINGS 

Ceremonies  coiTmie?i|orating  the  centennial  of  the  construction 
of  Pilarcitos  Dam  were  held  on  October  2?.     "Die  event  was  well 
attended  by  public  officials ^  representatives  of  historical  socie- 
ties <,  and  others  interested  in  the  Crystal  Springs  watershed.  The 
Department  of  Recreation  and  Parks  cooperated  in  the  arrangements 
weather  was  perfect,  and  everyone  had  a  very  enjoyable  time. 

On  November  9 5  Mr.  Frye  spoke  to  the  San  Mateo  Rotary  Club 
cn  the  Interim  Preservation  and  Recreation  Concepts  of  the  Crystal 
Springs  Watershed  Area.     The  concepts  were  favorably  received  by  all 
those  present. 

■AMERICAN  WATER  WORKS  ASSOCIATION 

The  California  Section  of  American  Water  Works  Association 
held  its  48th  Conference  in  Los  Angeles,  October  25,  26  and  27. 
A  paper  was  presented  on  the  operation  of  the  Sunol  Valley  Filtra- 
tion Plant  by  Mr.  David  Reeser,  chief  operator  of  the  plant.  . 
Mr.  H.  W.  Tracy,  Manager  of  our  Purification  Division,  was  elected 
secretary  of  the  California  Section  for  the  coming  term. 

UNITED  BAY  AREA  CRUSADE 

Water  Department  personnel  are  to  be  congratulated  on  their 
support  of  the  United  Bay  Area  Crusade  campaign.     Over  $7^000  was 
contributed,  which  is  128^  of  the  goal  set  for  the  department. 

BAY  AREA  RAPID  TRANSIT  DISTRICT 

The  extensive  construction  work  being  carried  out  by  BARTD 
contractors  continues  to  require  the  cooperation  of  Water  Department 
personnel  in  making  temporary  connections  and/or  shutting  down  mains 
in  the  area  of  construction. 

In  connection  with  future  construction  by  BARTD: 

St.  Francis  Circle.     Utility  information  submitted  by  BARTD 
was  reviewed  with  reference  to  the  Department's  facilities  in  that 
area. 

Montgomery  Street  Station.     Construction  plans  for  this 
station  were  reviewed  as  they  affect  Water  Department  facilities. 

Muni.  Railway  Terminal.     Preliminary  sketches  and  an  esti- 
mate of  cost  ot  related  water  main  work  were  submitted  to  BARTD. 


Powell  Street  Station.    An  estimate  of  cost  of  main  modifi- 
cation and  the  laying  of  temporary  mains  adjacent  to  the  mezzanine 
structure  were  submitted  to  BARTD. 
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Diamond  Street  Vault.     Main  piping  plans  involving  the 
relocation  of  the  pressure  regulating  vault  housing  to  their  final 
grade  elevations  and  architectural  features  were  submitted  to  BARTD 
for  preliminary  review. 

24th  Street  Station.  Construction  plans  of  the  access  shaft 
were  reviewed  and  an  estimate  of  Water  Department  work  was  submitted 
to  BARTD . 

FINANCES 

October  cash  collections  for  the  sale  of  water  totaled 
$25237^,533  which  is  an  increase  of  $5315  173  over  collections  for 
October  a  year  ago.    Net  paying  sales  amounted  to  $1^862,585  or 
$6,222  more  than  for  October  I966. 

SERVICE  RENEWALS 

During  October  a  total  of  649  old,  corroded  or  under-sized 
pipes  were  replaced,  bringing  the  total  for  the  fiscal  year  to  2,593- 

METER  REPAIR  PROGRAM 

During  October  the  meter  shop  repaired  a  total  of  634  meters. 
In  addition,  400  meters  were  packaged  and  shipped  to  Neptune  Meter 
Company  to  be  repaired  in  their  shop  under  a  special  meter  change 
program. 

COMMUNICATIONS 

During  October  the  second  radio  frequency  for  departmental 
use,  together  with  a  base  station  located  on  Bernal  Heights,  was 
placed  in  operation.     This  frequency  is  intended  for  use  by  the 
Commercial  Division  to  relieve  the  original  frequency  of  this  portion 
of  the  communications  traffic,  thereby  providing  improved  service  for 
all  divisions. 

1961  BOND  FUND  PROJECTS 

Crystal  Springs  bypass  tunnel  is  57/^  completed  within  39^  of 
the  scheduled  time. 

Crystal  Springs  to  San  Andreas  pipeline  construction  is  42^ 
completed  within  36^  of  the  scheduled  time. 

REPORT  ON  DOMESTIC  GARDENING  AND  NON-PROFIT  REVOCABLE  PERMITS 

Two  domestic  gardening  permits  were  executed  by  the  General 
Manager  and  Chief  Engineer. 
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Call  to  Order: 
Presents 


2:07  p.m. 

Commissioners  Thomas  P.  White,  Thos.  F.  Stack, 
Richard  N.  Goldman,  Joseph  I.  Kelly 


Absent:  Commissioner  Oliver  M.  Rousseau 

President  Thomas  P.  White  presided. 

Pledge  of  Allegicuice  was  led  by  Commissioner  Kelly. 

The  minutes  of  the  regular  meeting  of  the  Commission  held  November  14, 
1967,  were  approved. 

Approval  of  the  minutes  of  the  regular  meetings  of  the  Commission 
held  November  21  and  28,  1967,  was  put  over. 


RESOLUTION 
NO. 

67-1052:  H 


67-1053  H 
67-1054  H 
67-1055  A 


67-1056  A 


67-1057  A 


67-1058  A 


On  motion  of  Commissioner  Stack,  seconded  by 
Commissioner  Kelly,  the  following  resolutions 
were  adopted : 

Completion  of  professional  services  contract  - 
Sverdrup  &  Parcel  and  Associates,  Inc.  -  for 
Kirkwood-Holm  Power  Development  -  $989,462.04 
as  modified 

Approving  proposed  extension  of  Moccasin  Creek 
Fish  Hatchery 

Condemnation  action  -  State  of  California  vs. 
City?  San  Joaquin  County  Superior  Court  81190 

Bid  Call,  AD  Contract  No.  510 — Fill  and  Pavement 
for  Mail  and  Cargo  Cart  Roads,  at  San 
Francisco  International  Airport  - 
$95,000  -  estimated  cost 

AD  Contract  No.  524 — Painting  Pavement 
Markings  on  Runway  1R-19L  at  San 
Francisco  International  Airport  - 
$8,700  -  estimated  cost 

Award  of  AD  Contract  No.  494 — Installation  of 
Flexible  Pipe  Connections,  South  Terminal  at  San 
Francisco  International  Airport  -  R.  B.  McNair 
Sons  -  Berkeley  -  $17,682.00 

Award  of  AD  Contract  No.  511 — Water  and  Drainage 
Lines  Extension  to  Road  R-21  -  San  Francisco 
International  Airport  -  Wenrick  and  Associates, 
Menlo  Park  -  $85,126.50 

Authorizing  tenant  work  -  will  perform  modifica- 
tions to  its  baggage  transfer  area  under  North 
Concourse  between  Piers  B  cuid  C  -  San  Francisco 
International  Airport  -  $20,000  -  estimated  cost 

Vote:    Ayes-Commissioners  White,  Stack,  Goldman, 
Kelly 

Absent-CommissioneiT  Rousseau 
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67-1059  A 


On  motion  of  Commissioner  Goldnaan,  seconded  by 
Commissioner  Stack ,  the  following  resolution 
was  adopted: 

Space  or  Use  Permit  to  Pan  American  World 
Airways  Inc.  -  $1,695.00  rental  credit 

Votes    Ayes-Commissioners  White,  Stack,  Goldman, 
Kelly 

Absent-Commissioner  Rousseau 


67-1060  A 

67-1061  A 
67-1062 

67-1063  A 

67-1064  A 


On  motion  of  Commissioner  Goldman,  seconded  by 
Commissioner  Stack,  the  following  resolutions 
were  adopted: 

Corporate  name  change,  from  Qantas  Empire 
Airways,  Limited  to  Qantas  Airways  Limited 

Authorizing  tenant  work— will  provide  additional 
power  supply  to  its  Plot  3D  -  Texaco,  Inc. 

Airport  Departmental  Request  for  Funds 


Authorizing  tenant  work — will  revise  its  fuel 
system  at  its  Maintenance  Base  -  United  Air  Lines 

Extension  of  time  to  January  9,  1968,  for  award 
of  AD  Contract  No,  486 

Vote:     Ayes -Commissioners  White, Stack,  Goldman, 
Kelly 

Absent-Commissioner  Rousseau 


67-1065  W 


67-1066  M 


67-1067  M 


On  motion  of  Commissioner  Goldman,  seconded  by 
Commissioner  Stack,  the  following  resolutions 
were  adopted: 

Modification  of  WD  Contract  No.  1305 — Installation 
of  Emergency  Generator  -  Abbett  Electric  -  Debit, 
$210.23 

Award  of  MR  Contract  No.  535 — Repaving  Presidio 
Trolley  Coach  Yard  -  McGuire  and  Hester,  Oakland 
Amount,  $61,677.00 

Approving  Travel  Expense  Voucher  -  V.  W,  Anderson, 
General  Manager  Municipal  Railway  -  trip  to 
Atlanta,  Georgia  -  American  Transit  Association  - 
October  22-26,  1967  -  $341.69 

Vote:     Ayes -Commissioners  White,  Stack,  Goldman, 
Kelly 

Absent-Commissioner  Rousseau 


On  motion  of  Commissioner  Goldman,  seconded  by 
Commissioner  Stack,  the  following  resolution 
was  adopted: 
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67-1068    GO  Traveling  Expense  Voucher  -  James  J.  Finn, 

Secretary  and  Assistant  General  Manager, 
Administrative  -  trip  to  Atlanta,  Georgia  - 
October  21-26,  1967  -  $359.14 

Vote:    Ayes -Commissioners  White,  Stack,  Goldman, 
Kelly 

Absent-Commissioner  Rousseau 


On  motion  of  Commissioner  Stack,  seconded  by 
Commissioner    Kelly,  the  following  resolution 
was  adopted: 

67-1069    A  Congratulating  Captain  William  E.  Townsend,  Chief 

Pilot,  Trans  World  Airlines,  Inc.  and  member  of 
the  Sound  Abatement  Center  at  San  Francisco 
International  Airport,  on  his  retirement. 

Vote:    Ayes -Commissioners  White,  Stack,  Goldman, 
Kelly 

Absent-Commissioner  Rousseau 

On  motion  of  Commissioner  Goldman,  seconded  by 
Commissioner  Stack,  the  following  resolution 
was  adopted: 

67-1052-MR  Approving  payment  of  claims  against  the  Municipal 

Railway  -  total  amount  $21,496.26 

Vote:    Ayes-  Commissioners  White,  Stack,  Goldman, 
Kelly 

Absent-Commissioner  Rousseau 


Copies  of  the  above-adopted  resolutions  are  on  file  in  the  office 
of  the  Secretary  and  Assistant  General  Manager,  Administrative. 


****** 


Before  taking  up  the  calendar  items.  Commissioner  White  asked  Acting 
General  Manager  of  Public  Utilities  James  J.  Finn  to  read  a  letter 
written  by  Mayor  John  F.  Shelley  to  James  K.  Carr  on  December  4,  1967, 
with  reference  to  the  accident  which  occurred  on  Sunday  evening  on 
the  Hyde  Street  Cable  Car  Line: 

"I  have  received  initial,  fragmentary  information  concerning 
the  appalling  cable  car  incident  which  occurred  last  night. 
From  these  reports  it  appears  that  a  number  of  people  have 
received  bodily  injuries  and  were  subjected  to  a  terrifying, 
ghastly  experience  by  this  collision. 

"It  is  my  desire  that  you  immediately  conduct  a  complete  and 
thorough  investigation  into  this  collision  and  the  attendant 
circumstances . 
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"I  expect  that  such  an  investigation  will  be  concerned  not 
only  with  the  finding  of  facts  and  the  fixing  of  responsibili 
based  on  the  facts,  but  will  also  formulate  substantive 
recommendations  for  actions  to  be  taken  to  mitigate  against 
the  recurrence  of  such  potentially  disastrous  incidents, 

"Please  keep  my  office  informed  of  the  results  of  the  investig 
tion  and  of  your  proposed  course  of  preventive  action." 


Commissioner  White,  speaking  for  the  Commission,  then  said  that 
the  General  Manager  of  Public  Utilities  in  conformance  with  the 
Mayor's  request  has  placed  this  matter  before  the  Municipal  Railway 
staff,  with  a  definite  request  that  the  matters  alluded  to  by 
the  Mayor  in  all  phases  be  taken  up  instantly  with  the  technical 
people — and  not  only  are  recommendations  to  be  made  speedily  but 
carried  out  immediately. 

He  said  the  Commission  individually  and  collectively  was  sorry 
that  an  accident  such  as  this  occurred,  but  it  was  not  within  the 
province  of  the  Commission  to  venture  an  opinion  with  regard  to 
placing  Dlame  or  to  render  judgment.     That  was  up  to  the  legal 
staff  and  the  technical  people  in  charge  of  the  investigation, 
he  said. 

Commissioner  Goldman  said  that  of  the  two  requests  "results  of 
investigation"  and  "the  proposed  course  of  preventive  action," 
the  latter  was  the  most  pressing  responsibility  at  this  point. 

Mr,  Finn  said  that  during  Mr.Carr's  administration  the  past  three 
or  four  years,  staff  has  been  pursuing  as  rapidly  as  possible  • 
safety  measures  on  the  cable  car  system. 

Windshield  wipers  were  installed,  safety  glass,  and  a  program 
of  installing  "double  track  brakes"  is  under  way  and  will  be 
accelerated. 

Commissioner  White  added  he  was  sure  the  Commission  would  receive 
100%  cooperation  of  the  Police  Traffic  Department  and  other  City 
Departments  in  the  operation  of  the  traffic  lights  at  the  cable 
car  crossings,  to  insure  the  people  of  San  Francisco  this  kind  of 
accident  will  not  happen  again. 
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Commissioner  Goldman  said  in  addition  to  the  steps  being  taken  to 
provide  physical  improvements,  the  safety-consciousness  factor  is 
one  that  should  be  instilled  into  the  operators , 
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In  describing  the  proposed  expansion  of  the  fish  hatchery  on  Moccasin 
Creek  by  the  State  of  California  Resources  Agency,  approved  by 
Resolution  No.  67-1053,  Oral  L.  Moore,  General  Manager,  Hetch  Hetchy 
Project,  said  the  hatchery  has  been  increasing  its  capacity  to  handle 
trout  eggs  over  the  years  since  installation,  and  in  the  last  two 
years, salmon  eggs  and  fry.     Their  annual  hatchery  capacity  has  been 
increased  from  3  million  to  5  million. 


AD  Calendar  Item  No.  11,  designating  representatives  of  the  Public 
Utilities  Commission  on  the  Bay  Area  Transportation  Study  Commission, 
was  put  over  one  week. 

Commissioner  Goldman  felt  there  should  be  a  representative  from  the 
Airport  and  one  from  the  Municipal  Railway,  instead  of  both  the 
member  and  alternate  member  being  from  Airport  management,  since 
this  was  a  State  study  commission  which  encompassed  all  forms  of 
transportation  and  not  just  an  airport  study.    He  said  this  was  also 
important  because  both  the  representative  and  alternate  are  invited 
to  the  meetings , 

The  matter  was  referred  to  the  General  Manager  of  Public  Utilities, 
Commissioner  Stack  requested  in  the  meanwhile  the  Commission  receive 
a  brief  memorandum  as  to  the  scope  of  the  transportation  study, 
authority,  structure,  etc. 


****** 


MR  Calendar  Item  No,  4,  consideration  of  Commission  policy  regarding 
financial  assistance  for  urban  transit  systems  from  State  revenue 
sources,  was  put  over  one  week. 

Mr.  Finn  said  that  Mr.  Carr  had  forwarded  a  memorandum  to  the 
Commissioners  on  Friday  transmitting  the  reports  by  Mr.  Finn  and 
Municipal  Railway  General  Manager  Vernon  W,  Anderson  on  the  annual 
meeting  of  the  American  Transit  Association  and  commenting  on  the 
need  for  definition  of  policy  on  state  aid  to  finance  municipal 
transit. 
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He  said  that  this,  in  conjunction  with  newpaper  items  that  have 
appeared  in  the  Examiner  and  Chronicle  indicating  the  Governor  was 
going  to  lend  his  support  to  legislation  aiding  urban  mass  transit, 
spurred  the  General  Manager  of  Public  Utilities  to  recommend  that 
the  Commission  request  the  Mayor  and  Board  of  Supervisors  to  memo- 
ralize  City's  representatives  in  the  State  Legislature  to  support 
legislation  to  aid  mass  rapid  transit  throughout  the  State  (BARTD  & 
SCRTD) .     Such  legislation  should  also  provide  for  financial  assistance 
for  urban  transit  systems  such  as  Municipal  Railway  and  Alameda/Contra 
Costa  Transit  and  others.    Success  of  a  transit  system  in  the  nature 
of  SCRTD  and  BARTD  will  depend  upon  the  cooperation  and  coordination 
of  local  transportation. 

Mr,  Finn  said  it  must  be  realized  San  Francisco  cannot  afford  to 
support  all  of  the  needed  Municipal  Railway  improvements  in  plant  and 
equipment  out  of  the  fare  box  alone.     It  is  unfair  to  load  local 
taxpayers  with  a  greater  burden  than  they  already  have. 

At  the  request  of  Commissioner  Goldman,  seconded  by  Commissioner  Stack, 
the  matter  was  put  over  one  week  in  order  to  read  and  consider  the 
proposed  resolution.     Commissioner  Goldman  expressed  the  feeling  that 
any  proposed  resolution  to  be  presented  to  the  Board  of  Supervisors, 
particularly  with  reference  to  policy  decision,  should  be  submitted 
to  the  Commissioners  sufficiently  in  advance  to  permit  reading  and 
thorough  understanding  of  content. 

In  answer  to  the  question  as  to  whether  there  was  a  time  element 
involved,  Mr,  Finn  replied  it  was  his  understanding  that  Assemblyman 
John  F.  Foran  hoped  to  introduce  legislation  on  January  9th. 

Mr,  Finn  then  gave  a  brief  explanation  of  the  plans  for  legislation 
to  ease  the  financing  difficulties  of  mass  transit  systems  in  the 
state.    He  said  that  up  and  down  the  state  the  owners  and  operators 
of  both  public  and  private  trcuisportation  are  concerned.     They,  too, 
feel  it  is  impossible  to  continue  to  support  improvements  out  of 
fare  boxes.     Mr.  Carr  felt  it  behooved  him  as  General  Manager  of 
Public  Utilities  to  bring  this  to  the  Commission's  attention  and 
recommend  that  San  Francisco  take  the  position  that  if  there  is  going 
to  be  State  aid  to  operate  transportation  systems  that  such  legislation 
be  so  drawn  that  the  Municipal  Railway  could  participate  equitably  in 
such  aid. 

Commissioner  Goldman  said  that  before  seeking  out  state  aid,  the 
Municipal  Railway  officials  should  put  their  own  affairs  in  order — 
that  the  system  is  faced  with  oppressive  problems  of  danger  resulting 
from  age — a  field  where  time  is  of  the  essence.    He  said  emphasis 
should  be  placed  on  the  program  of  leasing  equipment  which  has  been 
presented  to  the  Commission  by  the  General  Manager  of  Public  Utilities. 
Emphasis  should  be  placed  on  getting  a  working  system,  he  said. 


****** 


Communications  s 
None 


****** 
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General  Manager  of  Public  Utilities  Calendar  Items; 


Airport  Traffic  Study;     Acting  General  Manager  of  Public  Utilities 
James  J.  Finn,  stated  that  the  final  report  of  the  airport  traffic 
study  being  prepared  by  Wilbur  Smith  &  Associates  was  to  be  presented 
within  four  months  from  the  date  of  certification  of  the  agreement, 
the  due  date  being  December  4,  1967.     However,  Wilbur  Smith  &  Associates 
have  encountered  unforeseen  delays  in  completing  the  report  and  have 
requested  an  extension  until  the  end  of  December.     Authorization  for 
this  extension  will  be  before  the  Commission  on  next  week's  calendar. 
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Roll  Calls 

Commissioner  Goldman  asked  whether  any  penalty  was  expected  to  be 
assessed  against  the  contractor  for  the  delay  in  completion  of  the 
downtown  heliport  building.     Mr.  Moore  said  the  holdup  in  completion 
has  been  due  to  delivery  of  two  items?  namely,  special  glass  with 
mounting  and  bonded  water-proofing,  and  a  special  electrical  controller 
for  the  pad  lighting.     These  delays  will  come  under  the  definition  of 
"unavoidable  delays"  established  by  the  Board  of  Supervisors,  he  said. 

(  4r  4c  *  4r  4r  4r 


Commissioner  Goldman  asked  Mr.  Hansen  as  to  the  progress  of  the  Airport 
expansion  program  initial  stage  study  being  conducted  by  John  Carl 
Warnecke  and  Drey fuss  &  Blackford,  whether  they  were  achieving  their 
goals  as  defined  in  the  agreement,  and  when  a  report  to  the  Commission- 
ers could  be  expected. 

Mr.  Hansen  said  the  study  was  on  target — 95  of  the  180  contract  days 
have  elapsed.    He  said  he  understood  it  was  Mr.  Carr's  intention  to 
submit  a  progress  report  shortly. 

****** 


Commissioner  White,  as  the  representative  of  the  Commission  on  the 
Board  of  Trustees  of  the  Sound  Abatement  Center,  praised  Captain 
William  E.  Townsend,  Chief  Pilot,  Trans  World  Airlines,  for  his 
dedication  and  contribution — particularly  through  his  activities  on 
the  Technical  Committee-in  the  attempt  to  solve  noise  problems  at 
the  San  Francisco  International  Airport. 

Captain  Townsend  submitted  his  resignation  from  SAC  in  anticipation 
of  his  retirement  early  next  year  and  will  be  sorely  missed. 

Commissioner  White  announced  that  Captain  Townsend  would  be  honored 
at  a  luncheon  at  the  Airport  on  January  5,  1968,  and  invited  all  inter 
ested  members  of  the  Commission  and  staff  to  attend. 

Commissioner  Stack  joined  in  praising  Captain  Townsend. 

Upon  motion  by  Commissioner  Stack,  seconded  by  Commissioner  Kelly, 
the  following  Resolution  was  adopted s 
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— RESOLUTION  NO.   67-1069 — 


WHEREAS,  Captain  William  E.  Townsend,  Chief  Pilot,  Trans  World 
Airlines,  Inc.,  has  submitted  his  resignation  as  a  member  of  the 
Sound  Abatement  Center  at  San  Francisco  International  Airport,  in 
anticipation  of  his  retirement  from  commercial  aviation?  and 

WHEREAS,  This  Commission  notes  with  regret  the  retirement  of 
Captain  Townsend  from  the  world  of  commercial  aviation  and  the  loss 
of  his  outstanding  service  to  the  Sound  Abatement  Center;  and 

WHEREAS,  He  is  a  man  who  earned  the  respect  and  admiration  of  a,ll 
who  had  the  pleasure  of  knowing  him  and  the  opportunity  of  working 
with  him;  and 

WHEREAS,  This  Commission  recognizes  the  many  contributions  made 
by  him  to  the  Sound  Abatement  Center,  which  contributions  added  to 
the  peace  and  happiness  of  the  residents  of  the  communities  adjacent 
to  the  San  Francisco  International  Airport?  therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  of  the  City  and 
County  of  San  Francisco  hereby  congratulates  Captain  William  E. 
Townsend  on  his  retirement,  thanks  him  for  his  services  and  Contribu- 
tions, and  wishes  him  health,  wealth  and  happiness  in  all  his  future 
endeavors .  > 


****** 


Public  Utilities  Counsel  William  F.  Bourne,  on  behalf  of  City  Attorney 
Thomas  M.  O'Connor  and  his  staff,  invited  the  Public  Utilities 
Commissioners,  Mr.  Carr,  the  department  managers,  and  members  of  their 
staffs,  to  the  City  Attorney's  Office  Annual  Christmas  Party,  Friday, 
December  15,  from  5s 00  p.m.  to  8s 00  p.m.,  California  Hall. 


67-446 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.?Li  Al:!^ 


RESOLVED,  That  this  Commission  accepts  the  professional  services 
performed  under  the  Agreement  between  the  City  and  County  of 
San  Francisco  and  Sverdrup  &  Parcel  and  Associates,  Inc.,  for 
Canyon-Cherry  Power  Development,  as  satisfactorily  completed; 
approves  a  credit  modification  of  the  Agreement  in  the  amount  of 
$537.96.  ^:;  - 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

CFCEivlBER  i>  1367" 


4t  its  meeting  of- 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

67-1053 

RESOLUTION  NoILl  


^dmmAS.  th€  state  of  n^^M^nrmia  brought  mtion  In  San  Jp^- 

City  an4  cy 

RESOLVED,  That  this  Commission  hereby  approves  the  proposed  extension 
of  the  existing  hatchery  building  and  related  work  at  the  Moccasin 
Creek  Hatchery  submitted  to  it  by  the  State  of  California,  Resources 
Agency,  Department  of  Fish  and  Game,  subject  to  the  terns  and  con- 
ditions of  the  lease  agreement  entered  into  between  the  City  and  County 
of  San  Francisco  and  the  State  of  California  on  July  1,  1^52,  and 
further  subject  to  all  conditions  under  said  agreement,  '  ^'"^ 

t^m  &MU  easemeots  at  ^Ij 200^00;  and 

vvHER?!^??,  t'he  'M^r<;^^v^T  f^"^  '^■'h^  Hetcb  '■''■^'^clij  Project 

cost  of 

-F-'-'^  ■  OQiisxriiijti^  to  be 

the  present  worth  of  the  fMtMm  mwk;  md 
y&MM.ALi^  ..u.l  mtiM^ttoms  re<|t2ired  for  the  protect Iob  of 
City* a  pipelixies        «I«ctrie-  transmission  liae  will  be  contained 
.-usd.pi^sit  Im  Qomdmm&ttoni  tkereforej  fee  it 

IMWg  that  this  Cosjgaissloa  authorities  the  City  Attorney 
'■"i^^re      itif^^wr^^nt  in  €©ndMmti©n  entered,  fixing  the  fair  market 
L^-&^  ^mementB  and  the  damages  to  the  City,  by  reason 
the   .       4  of  ©aid  pro-perty,  at  $f4,972«O0o 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  PubUc  Utilities  Commission 

DECEMBERS  1967 


at  its  meeting  of.. 


1^ 

ana  Assistant  Ge- 


Secretary  ana  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  N?^  ^  vJ'i  J-'r- 


WHEREAS,  the  State  of  California  brought  action  in  San  Joa- 
quin County,  Superior  Court  No.  81190,  against  the  City  and  County 
of  San  Francisco,  to  acquire  in  fee  and  easements  for  freeway 
purposes  over  parcels  of  property  under  the  jurisdiction  of  the 

Hatch  Hetchy  Project;  and      rhn*-.  *:h.i.n  Co?p.«?>i Ion  anr»rf>'«^«*«? 

WHEREAS,  the  Director ^o^.  Property  has  appraised  the  fair 
market  value  of  the  fee  and  easements  at  $l,200oOO;  and 

WHEREAS,  the  General  Manager  of  the  Hetch  Hetchy  Project 
has  estimated  the  damages  to  the  City  for  the  increased  cost  of 
tunneling  under  the  freeway  over  and  above  the  cost  of  installation 
m  open  tterich  wheti         City  doiiStructs  Its  future  pipeline,  to  be 
$93, 772 o 00,  representing  the  present  worth  of  the  future  work;  and 

WHEREAS,  all  conditions  required  for  the  protection  of 
City's  pipelines  and  electric  transmission  line  will  be  contained 
in  the  Judgment  in  Condemnation;  therefore,  be  it 

RESOLVED,  that  the  Commission  authorizes  the  City  Attorney 
to  have  a  Judgment  in  Condemnation  entered,  fixing  the  fair  market 
value  of  the  fee,  easements  and  the  damages  to  the  City,  by  reason 
of  the  taking  of  said  property,  at  $94,972«00o 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  VtiUties  Commission 

DECEMBERS  1967 

at  its  meeting  of  —  ____  — 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITBES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

JB7-1055 

RESOLUTION  Nf^  S   ;  


RESOLVED,  That  this  Commission  approves 
plans  and  specifications,  and  hereby  authorizes 
Bid  Call: 


AD  Contract  No.  524— Painting  Runway  Markings  on 
Runway  1R-19L  at  San  Francisco  International 

Airport 

AD  Contract  No.  510— Fill  and  Pavement  for  Mail 
and  Cargo  Cart  Roads  at  San  Francisco  Inter- 
national Airport 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

DECEMBER  5  .1967' 

at  its  meeting  of  :  ,  .  '.„''....  _ 


Secretary  ana  Assist(Xnt  General  Manager 


i 


1 


I 

i 

I 


PmUC  UTILITIIS  COMMISSION^ 

I  FRANCISC 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION 


RESOLVED,    That  this  Gornmission  hereby  awards  tb  R.  B.  McNair  Sons,  26X9  -  7th 
Street,  Berkel^  California,  as  the  lowest  regular  and  responsible  bidder. 
Airport  Departiiient  Contract  No.  ^9^,  Installation  of  Flexible  Pipe  Connections, 
South  Tenninal  at  the  San  Francisco  International  Airport,  in  the  amount  of 
$17,682;  and  that  all  other  bids  for  the  above  described  work  is  hereby  rejected 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 

DECEMBERS  1967 


at  its  meeting  of- 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTIllTliS  COMMISSiON 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION 


RESOLVED,    That  this  Commission  hereby  awards  to  Wenrick  and  Associates,  519 
Hamilton  Avenue,  Menlo  Park,  California,  as  the  lowest  regular  and  responsible 
bidder.  Airport  Department  Contract  No.  511,  Water  and  Drainage  Lines  Extension 
to  Road  R-21  at  San  Francisco  International  Airport,  in  the  amount  of  $85,126.50; 
and  all  other  bids  for  the  above-described  work  are  hereby  rejected. 

■r-xfhfivi%&ti  Uiiited  Air  Xaaes  to  proceed 

■f3  it  f u,rther» 


-  -—t  of 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.    ,  DcCEMBCR  5-  1867 

at  its  meeting  of  :  


Secretary  ani  Assistant  General  Manager 


PUBLIC  UTILITIES  COIlMiSSlOH-- 

CfTY  AND  COUNTY  OF  SAN  f'rANCISCO 

RESOL.4JTlbN  N't^  X'O' a. J' 


RESOLVED,    That  this  Commission  hereby  approves  the  drawings,  identified  as 
Exhibit  A,  submitted  by  the  IftrLted  Air  lines,  whereby  said  Company,  at  its 
own  and  sole  expense  and  without  rental  credit,  will  perform  modifications 
in  its  baggage  transfer  area  under  the  North  Concourse  between  Piers  B  and 
C  at  San  Francisco  International  Airport;  said  drawings  having  been  approved 
by  the  Utilities  Engineering  Bureau  and  subject  to  notations  marked  thereon; 
and,  be  it  further. 

RESOLVED,  That  this  Commission  hereby  authorizes  United  Air  Lines  to  proceed 
with  said  work;  and,  be  it  further. 

RESOLVED,    That  this  approval  is  given  on  the  condition  that  this  tenant  of 
City  shall  take  all  reasonable  action  and  precautions  in  its  construction 
contracts,  and  on  the  job  to  insure  that  its  contractor  and  subcontractors 
performing  the  above  construction  and  work  shall  not  unreasonably  delay,  or 
interfere  with  or  prevent,  the  construction  and  work  being  done  at  the  same 
time,  in  the  same  general  area  by  City,  and  that  if  such  condition  of  delay 
or  interference  or  prevention  is  brought  to  the  attention  of  this  tenant  by 
City's  letter,  it  will  take  immediate  positive  action  to  remedy  City's 
complaint. 


i«i<ir®fcism»  steal  I 


.  W%-m.i'ttm  of  its  ar-ekitieetar^l  and 

fees-  m4  Its  cos-.  I'  ot  ia^rovess^ntsi  Itt  tkw. 
■  f  msi^mS  in  tfea  sua  of  (M^  Iboiif^md 
i:f^4  'mi,d,Miumtj  five  Xiolli&Ts 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  bv  the  Public  Utilities  Corrimission 

DECEMBERS  1967 

at  its  meeting  oj — .  :  .  --^  


Secretary  and  Assistant  General  Manager 


PUBLIC  UTiLmES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  N^^J^HA^h^^ 


RESOLVED,  That  this  Commission  approves  the  terms  and  conditions  and 
authorizes  the  issiiance  of  the  following  Airport  Space  or  Use  Permit: 

Permittee:      Pan  American  World  Airways  Inc. 


Space:  South  Terminal,  Upper  Level 

Room  No.  123A      269  sq.  ft.  @  -$269.00  month 

per  Drawing  GA- 12926  dated  Novieraber  1967i 

Monthly  Consideration:  $269.00 

Rental  Credit:    A  sufficient  number  of  the  monthly  considerations  shall 
be  reduce4  by  seventy  per  cent  (70%)  so  as  to  allow 
Permittee  to  receive,  by  such  credits,  the  amount  of 
the  actual  cost  to  Permittee  of  its  architectural  and 
engineering  fees  and  its  cost  of  improvements  in  the 
space  initially  assigned  in  the  sum  of  One  Thousand 
Six  Hundred  and  Ninety  Five  Dollars  ($1,695.00). 

Effective  Date:  As  determined  by  Airport  General  Manager. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hv  the  Public  Utilities  Cnmviission 

DECEMBER  ^   1967  ' 

at  its  meeting  of  :  


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  Nri^  ^'       -iS..-^-"  xJl-S 


3» 
.  .{ 


RESOLVED,  That  this  Commission  acknowledges  receipt  of  ^'*='-"'^oca*. 
advice  from  Qantas  Empire  Airways,  Limited,  one  of  its  lessees, 
that 'it  has  changed  its  corporate  name  tO'"'Qanta  worss 
and  hereby  authorizes  and  directs  its  staff  and  department  heads 
"to.  tl^ic^'  necessary  steps  indicating  said  name  change  in  all P^<5e«d  \€xtM 
presently  effective  documents  between  City  and  Qantas  Airways  Limited, 

.,  „,    „.,     atsh---"^^'  ■ 


or  p  xs 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Cornmission 

«  us  «eet,„g  „f  DECEMBERS  1967  ' 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTiLITiES  COMMISSION 


CITY  AND  COUH-TY  OF  a<^N  FRANCiSCO 

RESOLUTION  N5f_:!  r!!!L^_-^;lr^ 


RESOLVED,    That  this  Commission  hereby  approves  the  drawings  and  specifications, 
identified  as  Exhibit  A,  submitted  by  Texaco,  Inc.,  whereby  said  Company,  at  its 
own  and  sole  expense  and  xd.thout  rental  credit,  -trill  provide  additional  power 
supply  by  installing  a  12  KV  feeder  between  existing  TV/A  electrical  facilities  on 
Plot  3  aJ^d  Texaco 's  Plot  3D>  and  constructing  a  1000  KVA  transformer  substation 
on  Plot  3D>  all  at  San  Francisco  International  Airport;  said  specifications  and 
drawings  having  been  approved  by  the  Utilities  Engineering  Bureau;  and,  be  it 
further, 

RESOLVED,    That  this  Commission  hereby  permits  Texaco 's  Inc.,  subject  to  revoca- 
tion by  this  Commission  at  any  time  upon  30  days  notice,  to  use  approximately 
1,600  linear  feet  of  existing  City-o>med  electrical  duct  for  the  purpose  of 
providing  additional  power  facilities  as  set  forth  in  this  Resolution,  and  with 
the  further  provision  that  Texaco,  Inc.  will  undertake  all  of  the  necessary  work 
and  arrangements  with  other  Airport  tenants  concerned  \nX\\  this  installation;  and, 
be  it  further. 

RESOLVED,    That  this  Commission  hereby  authorizes  Texaco,  Inc.  to  proceed  with 
said  work;  and,  be  it  further. 

RESOLVED,    That  this  approval  is  given  on  the  condition  that  this  tenant  of  City 
shall  take  all  reasonable  action  and  precautions  in  its  construction  contracts, 
and  on  the  job  to  insure  that  its  contractor  and  subcontractors  performing  the 
above  construction  and  work  shall  not  unreasonably  delay,  or  interfere  v/ith  or 
prevent,  the  construction  and  work  being  done  at  the  same  time,  in  the  same  general 
area  by  City,  and  that  if  such  condition  of  delay  or  interference  or  prevention  is 
brought  to  the  attention  of  this  tenant  by  City's  letter,  it  will  take  immediate 
positive  action  to  remedy  City's  complaint. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hv  the  Public  Utilities  Coynmission 

DECEMBER  5  1967 

at  its  meeting  of  _  ,   


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLVED,  That  this  Commission  hereby  requests 
the  Controller's  approval  of  Airport  Department  request ""'^^ 
for  additional  allotment  of  funds  in  the  amount  of  $1,000 
needed  to  complete  the  second  quarter  of  fiscal  year  1967- 
1968  for  Emergency  Overtime,  Appropriation  7.725.111.000. 

■  iiS  ijv...  .  .-..^  :     .  -jj  atteriitlon  of  this        ■  -  City*® 
will  ts^^  <ate     ,  to  remedy  vlty*s      „,  .-.-•..it* 

e  ■ 


I  hereby  certify  tliki'the' foregoing  resolution  u>as  adopted  hy  the  Puhhc  tltihties  Coinrnissiofi 

DECEMBERS  1967 

at  its  meeting  of- 


Secretary  arm  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  HC 


RESOLVED,    That  this  Gommission  hereby  approves  the  specifications  and  drawing, 
identified  as  Exhibit  A,  submitted  by  United  Air  I*ines,  whereby  said  Company, 
at  its  own  and  sole  expense  and  without  rental  credit,  will  perform  modifica- 
tions on  its  existing  fuel  system  at  its  Maintenance  Base  at  San  Francisco  ^ok 
International  Airport;  said  specifications  and  drawing  having  been  approved  -A&n 
by  the  Utilities  Engineering  Bureau  and  subject  to  notations  marked  thereon; 
and,  be  it  further. 

RESOLVED,    That  this  Commission  hereby  authorizes  Iftiited  Air  Lines  to  proceed 
with  said  work;  and  be  it  further.  ,  . 

RESOLVED,    That  this  approval  is  given  on  the  condition  that  this  tenant  of 
City  shall  take  all  reasonable  action  and  precautions  in  its  construction 
contracts,  and  on  the  job  to  insure  that  its  contractor  and  subcontractors 
performing  the  above  construction  and  work  shall  not  unreasonably  delay,  or 
interfere  with  or  prevent,  the  construction  and  -work  being  done  at  the  same 
time,  in  the  same  general  area  by  City,  and  that  if  such  condition  of  del^  or 
interference  or  prevention  is  brought  to  the  attention  of  this  tenant  by  City's 
letter,  it  will  take  immediate  positive  action  to  remedy  City's  complaint* 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

DECL(V1BER5  1967 

at  its  meeting  of    ..   -:-   


Secretary  add  Assistant  General  Manager 


PliSLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  Ud 


iQ  y  Jt. 


RESOLVED,    That  the  Board  of  Supervisors  of  the  City  and  County  of  San  Francisco 
is  hereby  requested  to  adopt  a  resolution  extending  the  time  within  which  an 
award  of  contract  by  the  Public  Utilities  Gonmiission  may  be  made  for  Airport 
Department  Contract  No,  ^86,  Pavement  for  Taxi way  "G*'  Extension  and  Pavement 
Eeconstruction-Taxiway  *'F^',  to  and  including  January  9j  1968,  in  order  to  allow 
the  Federal  Aviation  Administration  further  time  to  process  their  authorization 
for  award  of  this  contract,  ox-  Qc?ntracc. 

;\  '-,      ^„  .y  4. 


-Ion 


I  hereby  certify  that  the  foregoing  resolution  tvas  adopted  \>y  the  Public  Utiliiies  Comrhtssion 

^    „e«.ng  „/___  DECEMBER  S  1967 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSIQ|(4 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


,o  MijCJviire  aiid  Hestex'j  796 
'.■::^r  and  responr 
...i'ejllej  Coac'-^ 
^ve~{3escri"bed 

RESOLVED J  That  this  Commission 
hereby  requests  the  Controller's  cert- 
ification of  Debit  Modification  of  Contract 
of  Water  Department  Contract  ¥D-1305^ 
Installation  of  Emergency  Generator Abbett 
Electric  Corporation^   Contractor^   in  the 
amount  of  $210. 23  to  provide  for  the 
furnishing  and  installation  of  a  one  gallon 
float  tank  and  a  fuel  pump  to  complete 
the  fuel  system  installa,tion.  ■  .  : 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  PuhUc  Utilities  Commission^ 

DECEMBER  5  'l9B7 


at  its  meeting  of. 


Secretary  arm  Assistant  Genero.l  Manager 


PUBLIC  UTSLITIES  COMMISSION^ 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  |sS2zilliflfi_ 


RESOLVED,     That  this  Commission  hereby  awards  to  McGuire  and  Hester,  796  -  66th 
Avenue,  Oakland,  California    9^21,  as  the  lowest  regular  and  responsible  bidder. 
Municipal  Railway  Contract  No.  535,  Repaying  Presidio  Trolley  Coach  Yard,  in  the 
amount  of  $61,677.00;     and  all  other  bids  for  the  above -described  work  are  hereby 
rejected. 

r/eby  approTes 

covering 


.  ABsociatioii 


I  hereby  certify  that  the  foregoing  resolution  luas  adopted  by  the  Public  Utilities  Commission 

DECtMBIR  ^../1967 


at  its  meeting  of^ 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

j-'Nj         jtI),  if^'t 
RESOLUTION  NO.  


EESOLVSD,  That  this  Oommission  hereby  approves 
Traveling  Expense .  Voucher  in.  the  .amount. .oi,  t3Alo69  covering: 
expenses  of        ¥•  .Anderson,  General  Manager,  Sa.n.  5^ra,ncisco 
Municipal  Railv/ay,  incurred  on  trip  to  Atlanta,  Georgia,  to 
attend  1967  Annual  Conference  of  the  American  Transit  Association 
and  Board  of  Directors  Meeting,  October  22  through  October  26, 
1967. 


I  hereh\  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 

.     '.    '  DtCEMBERS  1S87 

at  Its  meetma  ot  :  .  c-s — A\   


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  Nft>  ■>       --^^  J 


RESOLVED,  That  this  Coiranission  hereby 


approves  Traveling  Expense  Voucher  in  the  amount  of 

,)'» <r, 

$359.14,  covering  expenses  of  Secretary  and  Assistant 
General  Manager,  Administrative,  Public  Utilities, 
James  J.  Finn,  incurred  on  trip  to  Atlanta,  Georgia, 
October  21-26,  1967,  to  attend  the  Annual  Conference 
of  the  American  Transit  Association. 


Hxm  t&t  his  / 
1th  arid 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  h\'  the  Fuhhc  Utilities  Commission 

n  r    r-  • 


.  ^tCtii8ER  5  ■  1967 

i5*t'  itKs  rmeettng  of.  


i  Assistant  Gene 


Secretary  and  Assistant  General  Manager 


7 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No  


€7-1069 


/itroller  to  allot 
:  funds  as  are  of  will  he  avaaXabie  ,x« 
.&  ti^e  ipai  Hallway* 

WHEREAS y  Captain  William  E»  Townsend,  Chief  Pilot, 
Trans  World  Airlines^  Inc^  i^as  submitted  his  resignation  .-jents 
as  a  laember  of  the  Sound  Abatement  Center  at  San  Francisco'"""™"'"' 
International  Airport,  in  anticipation  of  his  retirement2  5o , oCf  ' 
from  coaisnercial  aviation?  and       ^^^^  (cOHibxiiee  oozi^ &ccidents) 

WHEREAS,  This  Commission  notes  with  regret  the  retirement 
of  Captain  Townsend  from  the  world  of  coimercial  aviation 
and  the  loss  of  bis  outstanding  service  to  the  Sound  Abatement 
Center?  and  ;„Q0| 

WHEREAS?  He  is  a  man  who  earned  the  respect  and  admiration 
'of  all  who  had  the  pleasure  of  knowing  him  and  the  opportunity 
of  working  with  him?  and 

WHEREAS,  This  Commission  recognises  the  many  contributions 
made  by  him  to  the  Somd  Abatement  Center ^  which  contribistions 
added  to  the  peac©  and  happiness  of  the  residents  of  the 
commimitie©  adjacent  to  the  San  Francisco  International  Airport? 
therefore,  be  it 

RESOLVED^  That  the  r>ublic  Utilities  Conmission  of  the  City 
and  County  of  San  Francisco  hereby  congratulates  Captain  William 

Townsend  on  his  retirement ^  thanks  him  for  his  seririces  and 
contributions,  and  wishes  hira  health,  wealth  and  happiness  in 
all  his  futnre  endeavors* 


iiUGSeka  May  x^, 


r 


President. 


'Wce'^PresTHSiF 


General  Managerof  ««.«...„.^.„__^ 
Piablic  Utilities  iKSmTisIoner  ^ 

General  Manager  "** 
International  Airport 

■'Coitims  s  ioner  ' 


I  hereby  certify  that  the  foregoing  resolution  ivas  adopted  hy  the  Pub  he  Utilities  Commission 
at  its  meeting  ofM5ieiab.er- J'SV  •  ^^y^y^  ^ 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 
CITY  AiSID  COUNTY  OF  SAN  FRANCISCO 

Resolution  No.  67--1Q52-MR 

RESOLVED,  That  on  recommendation  of  the  General  Manager  of 
Public  Utilities,  the  General  Manager,  Municipal  Transit  System,  the 
General  Claims  Agent  thereof,  and  the  City  Attorney,  this  Commission 
approves  and  hereby  requests  the  Controller  to  allot  funds  and  to 
draw  warrants  against  such  funds  as  are  or  will  be  available  in 
payment  of  claims  against  the  Municipal  Railway, 


Claimant 

Litigated  Settlements 

MC    Flora  Baum 
SC        "  " 


CC  Raymond  J,  Berard 

MC  William  C.  Bloom 

TC  Martha  Dacanay 

MC  Sebastian  01 vera 


Date  of  Accidents 


Settlements 


October  7,  1963  and  $  2,250,00 

April  10,  1964     (combines  both  accidents) 


October  21,  1966 
October  25,  1966 


3,750.00 

6,450.00 
(Property  Damage  $650.00) 


February  9,  1965 
September  21,  1966 


700.00 
650.00 


Non-litigated  Settlements 

TC    California  State  . 

Automobile  Association 
and  George  William 
Young ,  Jr . 

MC    Alexandra  Shisman 

MC    Paul  A.  Reyff  and 
Marlene  Reyff 

MC    Marilyn  Buczeke 


June  13,  1967 


June  7,  1967 
May  28,  1967 

May  15,  1967 


646.26 


550.00 
1,400,00 

2,100,00 


Judgment 

MC    Mary  Dillard 


August  20,  196  3 


3,000.00 


Appropriation  No.  7.735.804,000 


§21,496.26 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  its  meeting  of  December  5,  1967. 

Secretary  and  Assistant  General  Manager,  Administrative 
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AIRPORT  DEPARTMENT 
SAN  FRANCISCO  INTERNATIONAL  AIRPORT 

December  5»  196? 

TO:  Mr.  James  K.  Carr 

General  Manager  of  Public  Utilities 

FROM:         Mr.  George  F.  Hansen,  General  Manager 
SUBJECT;    Monthly  Report,  Airport  Department 

HIGHLIGHTS  OF  NOVEMBER  ACTIVITIES 
Traffic  Summary  (October) 

Air  passenger  traffic  in  October  totaled  1,056,890  which  reflects  an 
increase  of  9»3  per  cent  over  October  of  last  year.    This  is  the  fifth  consecutive 
month  that  passenger  traffic  has  exceeded  the  million  mark. 

Shipments  of  U.  S,  Mail  by  air  increased  by  22,7  per  cent  to  19*034,655 
pounds,  second  only  to  last  December's  figure  of  23,997*213  pounds.    The  increase 
is  largely  attributable  to  a  greater  volume  of  first  class  mail  being  shipped  by 
air  —  this  volume  amounted  to  4,008,379  pounds,  up  114.8  per  cent  over  a  year  ago. 
Post  Office  officials  at  the  Airport  reported  mail  by  air  service  to  a  number  of 
Northern  and  Central  California  communities  was  started  in  October, 

Air  freight  volume  totaled  43,905,396  pounds,  a  gain  of  5»1  per  cent  and 
also  the  second  highest  figure  for  any  month  in  Airport  history,  while  air  express 
shipments  of  1,577*550  pounds  represented  an  increase  of  16.8  per  cent  from  October 
of  last  year. 

The  month's  aircraft  movements  —  landings  and  take-offs  —  totaled 
29,081,  as  follows:    Scheduled  air  carrier,  24,6lO;  military,  4lO,  and  non-scheduled 
carrier  and  itinerant  or  locally-based  private  and/or  corporate  aircraft,  4,655» 

The  scheduled  carrier  figure  was  a  gain  of  13.5  pe^*  cent  over  a  year  ago, 
while  the  General  Aviation  ( aon-scheduled  carrier  and  private/corporate  aircraft) 
movements  declined  by  4,2  per  cent* 
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Traffic  Summary  (October),  Cont'd 

The  gain  in  air  carrier  movements  is  attributable  to  an  increase  in 
scheduled  flights  plus  activities  of  two  airlines  —  Air  California  and  Canadian 
Pacific  — •  which  were  not  in  operation  at  San  Francisco  International  Airport  a 
year  ago. 

Airport  Development 

Voter  approval  of  the  *>98  million  Airport  bond  issue  has  resulted  in  a 
stepped-up  tempo  in  the  planning  program  for  Airport  expansion.    General  ^5anage^  of 
Utilities  James  K,  Carr,  Airport  and  Utilities  Engineering  Bureau  staff  members  met 
for  a  preliminary  review  of  progress  made  by  Wilbur  Smith  &  Associates  in  their 
preparation  of  a  traffic  study,  and  a  number  of  conferences  were  held  with  Airport 
consultants  and  airline  facilities  personnel  on  the  development  program. 

Rates  and  Charges 

Airport  General  Manager  George  F.  Hansen  met  y±th  airlines  properties  and 

facilities  representatives  to  resolve  terras  and  conditions  for  a  5-year  extension 

of  the  agreement  covering  rates  and  charges  for  common  use  facilities. 

Proposition  A  Awards 

The  Citizens  Committee  for  Proposition  A  presented  awards  to  pupils  of 
fo\ir  San  Francisco  schools  for  the  best  art  v/orks  submitted  on  the  Airport  bonds. 

Agriculture  Exhibit 

The  Council  of  California  Growers  unveiled  an  exhibit  featuring  the 
State's  agricultural  products  which  was  constructed  on  the  North  Concourse  linking 
Piers  B  and  C,    In  the  South  Concourse,  connecting  the  two  terminal  buildings,  a 
school  art  display  is  being  developed  jointly  by  the  Burlingame  School  District 
and  the  San  Francisco  Unified  School  District. 
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Assembly  Hearing; 

Airport  General  Manager  Hansen  represented  the  Public  Utilities  Commission 
at  a  Sacramento  hearing  on  air  transportation  problems  which  was  conducted  by  San 
Francisco  Assemblyman  John  Foran,  chairman  of  the  Assembly  Committee  on  Transporta- 
tion and  Commerce, 

Heliport  Site 

General  Manager  of  Utilities  Carr,  Airport  General  ffe.nager  Hansen  and 
UEB  General  Manager  Oral  Moore  conferred  with  Cyril  Magnin,  chairman  of  the  San 
Francisco  Port  Authority  for  a  discussion  on  a  site  for  a  permanent  downtovm  heli- 
port to  be  developed  as  a  facet  of  the  Airport  expansion  and  development  program. 

Budget  Review 

Members  of  the  Commission,  Mr,  Carr  and  staff  aides  revievjed  the  Airport 
Department's  budget  requests  for  the  I968-69  fiscal  year. 

Holiday  Parking 

Public  parking  facilities  were  filled  to  capacity  over  the  Thanksgiving 
weekend  and  appeals  were  made  through  radio,  TV  and  other  news  media  for  air 
travelers  to  take  transportation  other  than  their  own  private  cars  to  the  Airport. 
The  parking  congestion  developed  on  Friday  afternoon  and  was  not  fully  relieved 
until  Sunday  afternoon. 
Visitors 

Airport  Department  visitors  seeking  information  relative  to  expansion  and 
development  plans,  operations  and  other  subjects  included: 

Architect  Hirohide  Fujimura  who  is  concerned  with  the  architectural  design 
of  the  new  Tokyo  International  Airport,  and  Shigehiro  Kusu,  aide  to  the  president 
of  Japan  Airport  Terminal,  Ltd.  which  is  developing  the  airport. 
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Visitors ,  Cont  *d 

K,  Morinaka,  travel  editor  for  the  Kobe,  Japan,  newspaper  Shimbun;  a 
camera  crew  from  a  television  station  in  Sendai,  Japan,  and  David  Bolton,  a  London 
public  relations  consultant  for  the  British  Airports  Authority, 

Airport  Talks  , 

Dale  H.  Fearn,  Assistant  General  Manager  for  Planning  and  Development, 

was  guest  speaker  at  a  luncheon  meeting  of  the  Oakland  Chamber  of  Commerce  Aviation 

Committee.    He  discussed  the  potentials  of  commercial  aviation  in  the  Bay  Area  and 

gave  a  general  outline  of  San  Francisco  International  Airport  expansion  and 
development  plans. 

*  *  *  *  * 
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MINUTES 
PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 
John  F.  Shelley,  Mayor 


Room  282  —  City  Hall 
2:00  p.m. 

December  12,  1967 

COMMISSIONERS 

Thomas  P.  White,  President 
Thos.  F.  Stack,  Vice  President 
Oliver  M.  Rousseau 
Richard  N.  Goldman 
Joseph  I.  Kelly 


DEPARTMENTS 

Municipal  Railway 
Hetch  Hetchy  Project 
Airport  Department 
Water  Department 


BUREAUS 

Public  Service 
Accounts 

Utilities  Engineering 
Personnel  &  Safety 


James  K.  Carr 
GENERAL  MANAGER  OF  PUBLIC  UTILITIES 

James  J.  Finn 

SECRETARY  AND  ASSISTANT 
GENERAL  MANAGER,  ADMINISTRATIVE 


67-447 


Call  to  Orders 
Present: 


2 z 05  p.m. 

Commissioners  Thomas  P.  White,  Thos.  F.  Stack, 
Oliver  M.  Rousseau,  Richard  N.  Goldman,  Joseph  I* 
Kelly 


Absent;  None 

President  Thomas  P.  White  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Stack, 

The  minutes  of  the  regular  meeting  of  the  Commission  held  November  21, 
1967,  were  approved. 

Approval  of  the  minutes  of  the  regular  meetings  of  November  28  and 
December  5,  1967,  was  put  over  one  week. 


RESOLUTION 
NO. 

67-1070  H 


67-1071  H 
67-1072  A 

67-1073  A 


67-1074  A 

67-1075  A 

67-1076  A 

67-1077  A 


67-1078  W 


67-1079  W 


On  motion  of  Commissioner  Goldman,  seconded  by 
Commissioner  Rousseau,  the  following  resolutions 
were  adopted: 

Completion  of  professional  services  contract  - 
Doble  Engineering  Company  -  dielectric-loss  and 
power-factor  test  set  -  $3,721.13,  as  modified 

Revocable  Permit  to  Getty  Oil  Company 

Request  for  Aid  to  the  Federal  Aviation 
Administration 

Authorizing  Sound  Abatement  Center  Agreement  - 
to  study  sound  abatement  -  San  Francisco  Interna- 
tional Airport  and  surrounding  communities  - 
$660.00,  sum 

Authorizing  tenant  work  -  will  install  an 
electronic  information  system  in  the  Central 
Building  and  Pier  "C"  -  United  Air  Lines-$56 , 400 

Supplemental  Appropriation  -  $45,000  Sidewalk 
Baggage  Checking  System,  Pier  "G" 

Extension  of  time  for  submission  of  final  report  - 
Wilbur  Smith  &  Associates,  Inc.  -  contract  for 
Airport  Traffic  Study 

Traveling  Expense  Voucher  -  James  B.  Brasil, 
Deputy  City  Attorney  -  $376.13  -  trip  to  Washing- 
ton, D.C.,  -  October  30-31,  1967  -  Civil  Aeron- 
autics Board  hearing 

Award  of  WD  Contract  No.  1252  -  Laying  of  6" 
Ductile  Iron  Main  in  Santa  Barbara  Avenue  and 
Head  Street  -  W.  L.  Fairey,  Palo  Alto  -  net  amount, 
$5,856.10 

Award  of  WD  Contract  No.  1333  -  Laying  of  12" 
Ductile  Iron  Main  in  Army  Street  Circle  between 
Army  and  Marin  Streets  -  W.  L.  Fairey,  Palo  Alto  - 
net  amount,  $14,211.00 


67-448 


67-1080  W 

67-1081  W 

67-1082  W 

67-1083  W 

67-1084  W 

67-1085  W 

67-1086  W 

67-1087  W 

67-1088  M 

67-1089  lyi 

67-1090  GO 


67-1091  GO 


Award  of  WD  Contract  NOo  1325  -  Excavation  and 
Repaving  for  Water  Service  Renewals  -  McGuire  & 
Hester,  Oakland  -  amount,  $69,224.50 

Award  of  WD  Contract  No.  1341  -  Laying  of  6" 
Ductile  Iron  Main  in  Lincoln  Way  between  5th 
and  7th  Avenues  and  Arguello  Blvd.  between  Carl 
Street  and  Lincoln  Way  -  W.  L.  Fairey,  Palo  Alto  - 
net  amount,  $15,831.60 

Award  of  WD  Contract  No.   1349  -  Laying  of  4" 
and  6"  Ductile  Iron  Mains  in  North  Point,  Lily 
and  Cedar  Streets  -  Lowrie  Paving  Company,  Inc.  - 
net  amount,  $21,905.00 

Completion  of  WD  Contract  No.  1264  -  Rehabilitate 
Lining  at  Sutro  Reservoir  -  Globe  Linings,  Inc- 
$126,085.75,  as  modified 

Revocable  Permit  to  Parks  and  Recreation 
Commission,  County  of  San  Mateo 

Approving  collections  of  claims  for  damages  - 
Water  Department  -  month  of  November  1967 

Traveling  Expense  Vouchers  -  trip  to  Los  Angeles , 
California  -  October  24-28,  1967  -  American  Water 
VJorks  Association  Conference: 

$146.10,  John  E.  Kenck,  Manager,  City  Distri- 
bution Divn.,  Water  Department 

$130.78,  David  M.  Reeser,  Associate  Water 
Purification  Engineer 

Approving  write-off  of  accounts  receivable  - 
Water  Department  -  month  of  November  19  67 

Completion  of  MR  Contract  No.  518  -  Exterior 
Painting,  Kirkland  Bus  Yard  Buildings  -  C.  L, 
Disheroon  Painting  Company  -  original  amount, 
$3,391.00 

Amending  Revolving  Fund  -  Municipal  Railway  - 
Rule  7-E-l  and  Rule  7-E-2  -  adding  and  deleting 
certain  signatures 

Authorizing  General  Manager  of  Public  Utilities 
to  "amend  or  cancel"  Revocable  Permits 

Vote:     Ayes -Commissioners  White,  Stack,  Rousseau, 
Goldman,  Kelly 
Absent-None 


On  motion  of  Commissioner  Rousseau,  seconded  by 
Commissioner  Kelly,  the  following  resolution  was 
adopted : 

Retroactive  authority  to  James  K.  Carr  to  go  to 
New  York  and  Chicago  with  Mayor-elect  Joseph  L, 
Alioto  -  December  10-12,  1967 


67-449 


Vote;    Ayes -Commissioners  White,  Stack,  Rousseau, 
Goldman,  Kelly 
Absent-None 


On  motion  of  Commissioner  Goldman,  seconded  by 
Commissioner  Rousseau,  the  following  resolution 
was  adopted; 

67-1070-MR  Approving  payment  of  claims  against  the  Municipal 

Railway  -  total  amount,  $20,545.79 

Vote;     Ayes-Commissioners  White,  Stack,  Rousseau, 
Goldman,  Kelly 
Absent-None 


Copies  of  the  above-adopted  resolutions  are  on  file  in  the  office  of 
the  Secretary  and  Assistant  General  Manager  of  the  Public  Utilities 
Commission . 


****** 


In  reference  to  Resolution  No,  67-1072,  request  for  aid  from  the 
Federal  Aviation  Administration  for  airport  development  under  Federal- 
Aid  Airport  Program  for  Fiscal  Year  1968-69,  George  F.  Hansen,  Airport 
Manager,  explained  the  request  which  included  projects  totaling 
$1,965,000.     It  is  anticipated  Federal  aid  will  amount  to  approximate- 
ly 50%  of  the  cost  of  the  approved  projects. 

Mr.  Moore  described  briefly  each  of  the  items; 

Project  Estimated  Cost 

1.  Extension  of  Taxiway  "G"  $  520,000 

2.  High  Speed  Exit  Taxiway  for  Runway  19L  190,000 

3.  Aircraft  Apron  Extension  700,000 

4.  Extension  of  Taxiway  Crossover  lOR-A  180,000 

5.  Tenainal  Apron  Pavement  Reconstruction  220,000 

6.  Taxiway  Lighting  155 , 000 

$  1,965,000 

In  answer  to  Commission  questions  Mr.  Moore  said  all  of  the  items 
except  No.  3,  Aircraft  Apron  Extension,  are  in  the  approved  Master 
Plan  for  the  field  side  of  the  airport. 

Mr.  Moore  explained  the  extensions  of  aircraft  apron  areas  are  at 
Piers  FF  and  G,  and  cover  roughly  6  acres.    The  pads  may  not  be  in  the 
present  location  at  the  time  they  are  to  be  built,  depending  upon 
what  is  determined  in  the  Master  Plan  being  studied  by  Warnecke  and 
Drey fuss  &  Blackford;  however,  the  FAA  is  participating  in  principle 
in  the  construction  of  the  parking  pads. 

****** 


67-450 


In  discussing  Resolution  No.  67-1084,  authorizing  issuance  of  Water 
Department  Revocable  Permit  to  the  Parks  and  Recreation  Commission 
of  San  Mateo  County,  to  construct  a  hiking  and  riding  trail  through 
a  portion  of  the  Crystal  Springs  watershed  property.  Acting  General 
Manager  of  Public  Utilities  James  J,  Finn,  read  a  letter  received 
from  Mrs.  Jean  Fassler,  Chairman,  San  Mateo  County  Board  of  Super- 
visors, stating  this  permission  to  cross  the  Water  Department  prop- 
erties from  St.  James  Avenue  in  Belmont  to  the  Pulgas  Water  Temple 
on  Canada  Road  is  necessary  as  the  second  portion  of  the  County-Federal 
Hiking  and  Riding  Trail  Project  and  requesting  the  Public  Utilities 
Commission's  support.     Without  this  section,  San  Mateo  County  would 
stand  a  good  chance  of  losing  its  grant  of  $60,000   (50%  Federal  funds 
and  50%  County  funds)   according  to  Mrs,  Fassler. 

Water  Department  General  Manager  and  Chief  Engineer  Arthur  H.  Frye,  Jr,, 
said  this  permit  has  been  checked  out  with  the  Department's  land-use 
consultants,  and  it  fits  in  with  the  recreation  plan.    The  route 
generally  follows  existing  roads  and  trails  on  the  watershed.  The 
permit  is  made  subject  to,  at  San  Mateo  County's  expense,  realign- 
ment, fencing    gates,  hours  of  usage,  surveillance,  and  rules  and 
regulations  governing  conduct  within  the  watershed. 

Commissioner  Goldman  asked  what  advantage  the  City  gained  by  turning 
over  the  jurisdiction  to  the  county  rather  than  maintaining  the  trail 
itself,  and  whether  this  would  estciblish  a  pattern  and  set  a  precedent. 

Mr.  Finn  said  he  could  not  see  any  complications. 


****** 


MR  Calendar  Item  #ls     Consideration  of  Commission  policy  regarding 
financial  assistance  for  urban  transit  systems  from  State  revenue 
sources,  was  taken  off  calendar. 


****** 


GO  Calendar  Item  #2:     Resolution  designating  representatives  of  the 
Public  Utilities  Commission  on  the  Bay  Area  Transportation  Study 
Commission  was  taken  off  calendar. 


****** 


The  Commission  unanimously  adopted  Resolution  No,  67-1091,  giving 
retroactive  authorization  for  General  Manager  of  Public  Utilities 
James  K,  Carr  to  travel  to  New  York  and  Chicago  with  Mayor-elect 
Joseph  L,  Alioto  on  December  10  through  12  to  discuss  matters  relating 
to  public  utilities. 


****** 


Communications ; 

Acting  Secretary  William  J.  Dwyer  read  a  two  page  communication 
addressed  to  the  Public  Utilities  Commission  by  City  Attorney  Thomas 
M.  O'Connor,  dated  December  11,  1967,  on  the  subject  of  cable  car 
incident  of  December  3,  1967  at  Hyde  and  Bay  Streets. 


67-451 


Mre  O'Connor  in  this  communication  said  that  pursuajit  to  the  direction 
given  by  the  Public  Utilities  Commission  at  its  meeting  of  December  5, 
intensive  investigation  has  been  under  way. 

After  study  in  depth  with  Public  Utilities  Counsel  William  F,  Bourne 
of  the  City's  present  legal  situation,  the  City  Attorney  said  it  was 
his  opinion  that  in  any  litigation  which  may  result,  the  liability 
of  the  City  is  a  firm  certainty.     Hence,  he  recommended  the  immediate 
adoption  of  Commission  policy  for  the  compromise  and  settlement  of 
claims  of  all  persons  injured  in  person  or  property,  so  long  as  any 
claimant's  demand  is  supportable  in  fact  and  reasonable  in  amount. 

The  Commission  discussed  the  communication  and  Mr.  O'Connor's 
recommendations.     With  regard  to  the  recommendation  that  the  Commission 
adopt  a  policy  for  the  compromise  and  settlement  of  claims  presented 
in  connection  with  this  December  3  accident,  on  motion  of  Commissioner 
Stack,  seconded  by  Commissioner  Kelly,  the  Commission  voted  to  refer 
the  matter  to  General  Manager  of  Public  Utilities  for  his  purusal  and 
recommendation  from  him. 

The  General  Manager  of  Public  Utilities  was  presently  in  the  east 
with  Mayor-elect  Alioto,  and  had  not  yet  seen  the  communication.  The 
Commission  felt  that  a  policy  statement  by  the  Commission  should  not 
be  made  until  a  full  report  of  the  investigation  and  the  General 
Manager's  recommendations  had  been  submitted  to  them. 


****** 


General  Manager  of  Public  Utilities  Calendar  Items; 
None 

****** 


Roll  Call; 

Commissioner  Kelly  commented  on  the  newspaper  article  telling  of  the 
Port  of  Oakland's  directing  its  Airport  Management  to  conduct  a  study 
to  formulate  a  private  plane  policy  at  that  Airport.     He  said 
Commissioner  Goldman  should  be  commended  for  his  foresightedness  in 
alerting  the  Public  Utilities  Commission  in  this  regard. 


****** 


Commissioner  Kelly  inquired  of  the  status  of  the  Junipero  Serra 
Freeway  matter  under  dispute. 

Mr.  Finn  reported  the  State  Highway  Commission  was  holding  a  meeting 
today  in  Sacramento.     On  its  calendar  was  the  latest  communication 
from  the  Mayor's  Office  and  a  report  on  the  recreational  study  the 
State  was  undertaking  in  connection  with  the  4 -miles  under  dispute, 

Mr.  Finn  said  H.  C.  Medbery,  Assistant  General  Manager  &  Chief 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  N&f. 


RESOLVED,  That  this  Commission  accepts  professional  services 
performed  under  the  agreement  between  the  City  and  County  of-'^^^*^'^ 
San  Francisco  and  Doble  Engineering  Company  for  furnishing 
one  type  MH  dielectric-loss  and  power- factor  test  set,  including 
auxiliary  equipment  and  general  services,  relating  to  electrical 
equipment  insulation  testing,  and  approves  a  credit  modification 
in  the  amount  of  $1,278. 6,7 .and  final  payment  in  the  amount  of 
$  145.54.  '  : 


34    .  ' 


f  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Comrnissidri 

DECEivlBER  12  1967 


at  its  meeting  of- 


Secretary  and  Assistant  CeneralManager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

67-1071 

RESOLUTION  NoT_!  


WHEREAS,  the  General  Manager  of  the  Hetch  Hetchy  Project  and 
Utilities  Engineering  Bureau  of  this  Commission  has  reconmended  the 
granting  of  a  certain  revocable  permit  for  crossing  property  under 
control  of  that  department  as  hereinafter  set  forth:  , 

THEREFORE,  BE  IT  RESOLVED,  that  the  Public  Utilities  Commission 
of  the  City  and  County  of  San  Francisco  hereby  approves  the  terras  and 
conditions  of  the  said  revocable  permit  and  authorizes  the  execution 
of  the  same  as  follows  :"^^fcension 

TO;  Getty  Oil  Company 

•^20, 000 

PERMIT  TO  construct,  maintain  and  use  a  20«inch  petroleum  OGO 
product  pipeline  across  Hetch  Hetchy  Water  Supply  .[^^^ 
Parcels  Nos,  1003  and  1006,  east  of  Tesla  Portal.^  qqq 
in  Sections  34  and  36,  Township  3  South,  Range  ' 
5  East,  M.D.B,&  M. ,  San  Joaquin  County,  California. ,^2.7 
poro  v^ea  .  orQ  "ject s , 

Fee  of  $75.00 


p 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Puhhc  Utihties  Commission 

DECLiviBL:R13  m 


at  its  meeting  of_ 


Secretary  md  Assistamt  General  Manager 


PUitld:  UTlLITiES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLVED,     That  the  Board  of  Supervisors  of  the  City  and  County  of  San  Francisco 
is  hereby  requested  to  adopt  a  resolution  authorizing  the  City  and  County  of  San 
Francisco,  acting  by  and  through  its  Public  Utilities  Corrjmission  which  has  juris- 
diction over  San  Francisco  International  Airport,  to  submit  a  Request  for  Aid  to 
the  Federal  Aviation  Administration,  which  Request  for  Aid  shall  include  the  fol- 
lowing listed  projects  and  the  estimated  cost  thereof: 

Project  Estimated  Cost 

1.  Extension  of  Taxiway  "G"             with  rhe  fw^w  $  520,000 

2.  High  Speed  Exit  Taxiway  for  Runway  1%  '  ■  190,000 

3.  Aircraft  Apron  Extension  700,000 
^,  Extension  of  Taxiway  Crossover  lOR-A  180,000 
5.  Terminal  Apron  Pavement  Reconstruction  220,000 
6g  Taxiway  Lighting  155,000 

Total  $  1,965,000 

of  which  amount  it  is  anticipated  that  Federal  aid  will  amount  to  approximately 
fifty  percent  (50^)  of  the  cost  of  approved  projects.  ..  . 


I  hereby  certify  that  the  foregoing  resolution  was  adopiiA      #ie  Public  Utilities  Commission 

y  1 1-  L  tA  0 1 H  1 2  1'9BT 


at  its  meeting  of- 


1^ 


Secretary  smd  AssistantXjcneral  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

-RESOLUTION  Nd>  S^^jJiJ  /c 


■  -irid  drawings  s. 

ileal  g 

I  subjactr  to 

RESOLVED,  That , this  Commission  hereby  approves  the  terms 
-  kfiiif  conditions  and' authorizes  execution  with  the  Sound  Abatement  Centei^/d 
of  Agreement  for  Professional  Services  at  San  Francisco  International 
Airport  to  study  sound  abatement  at  San  Francisco  International  Airportcsj 

and  ci)ifimiani^¥ie#-%ui^  t?li^  §il^B^'^&'^r^0  p&riMi4^  b©gi.ma.tsgN=iJaiaUiaaf^'  t^r 

,  'tue  conatmc'tiori  arid  work  bein>;  done  at  the  same  T.iir;ei  la  t.>«  fv-v'-e 

1968  and  "  ending  June  30  ,  1968;  City  shall  pay  tb- S©uh^^^ 

the  staM 'of  ^$660.00  as^'  cfdm^  ^e^vices-  rendered  pursuant 

to  said  agreement. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  PubUc  Utilitie^s  Commission 

DECE[4BER12  1867 


at  its  meeting  of- 


Secretary  \jid  Assistant  General  Manager 


w 


PUBLIC  UTiLITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  Ho^^J.  .  ■^'^  -- 


RESOLVED,    That  this  Coraraission  hereby  approves  the  specifications  and  drawings, 
identified  as  Exhibit  A,  submitted  by  the  United  Air  Lines,  whereby  said  company, 
at  its  own  and  sole  expense  and  T^rithout  rental  credit,  will  install  electronic 
information  system,  including  modifications  to  ticket  counters  and  mechanical, 
electrical  and  communications  facilities  in  Pier  C  and  the  Central  Terminal 
Building  at  San  Francisco  International  Airport;  said  specifications  and 
dramngs  having  been  approved  by  the  Utilities  Engineering  Bureau  subject  to 
notations  marked  thereon;  and,  be  it  further  ^ 


RESOLVED,    That  this  Commission  hereby  authorizes  United  Air  Lines  to  proceed 
with  said  work;  and,  be  it  further  ;*«'tii.^v  ♦^ay^o.^^u  ^u^^^^s.^n-^  ..w 

RESOLVED,    That  this  approval  is  given  on  the  condition  that  this  tenant  of  City 
shall  take  all  reasonable  action  and  precautions  in  its  construction  contracts, 
and  on  the  job  to  insure  that  its  contractor  and  subcontractors  performing  the 
above  construction  and  work  shall  not  unreasonably  delay,  or  interfere  with  or  ,^ 
prevent,  the  construction  and  work  being  done  at  the  same  time,  in  the  sarae 
general  area  by  City,  and  that  if  such  condition  of  delay  or  interference  or 
prevention  is  brought  to  the  attention  of  this  tenant  by  City's  letter,  it  will 
take  immediate  positive  action  to  remedy  City's  complaint. 


7 


Secretary  aW.  Assistant 


PUBUt  UttLltii^  CdMMl§SldN 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  ^  """.IJ.^  >f 


professij^SOLVED,  That  this  Commission  hereby  requests 
the  Mayor  to  recommend  to  the  Board  of  Supervisors  a 
supplemental  appropriation  of  Airport  Operating  Funds  in 
order  to  construct  a  sidev/alk  baggage  checking  system  to 
serve  Pier  G. 

Appropriation  7.727.562,000-Sidewalk  Baggage  "        ,j  m-.f orf^seen 

Checking  System  -  Pier  G  ^$45,000.00 
e  : -f^'.^'v        comp  :  reqae.  - 

x^t....,xjn  until  t|ie  end  of  Deceinber/  1967; 

Kfm  THERS'FORE,  BS  IT  RESOLVED,  That  this  CciRHiissxon 

extension  to  December  31^  1967,  by  which  date 

ct  should  be  presented. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  h\  the  Public  Utilities  Commission 

^ECEIvlBtR  12  19B7' 


at  its  meeting  of- 


mt  Ge 


Secretary  hfid  Assistant  'General  Manager 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.^  ^  "-".il-'-''  ^ 


WHEREAS,  The  agreement  with  Wilbur  Smith  &  Associates,  Inc. 
for  professional  services  at  San  Francisco  International 
Airport  stipulated  that  its  final  report  was.to^^be  presented 
within  four  months  from  the  date  of  certification  of  the 


agreement ,  and  i  .      ,  ,u 

•  ^>>.4,,,  li^^fe^  .       :  attendance 


the  final  report  was  due  on  December  4,  1967,  and  , 

WHEREAS,  Wilbur  Smith  &  Associates,  Inc.  encountered  unforeseen 
delays  in  completing  the  report  and  have  requested  an 
extension  until  the  end  of  December,  1967; 

NOW  THEREFORE,  BE  IT  RESOLVED,  That  this  Commission 
authorizes  extension  to  December  31,  1967,  by  which  date 
final  report  should  be  presented. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Ptibhc  UtiUties  Commission 


at  its  meeting  of. 


lER  12  1967 


PUSLiC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No'^J!  ^  '^■^  ^ 


RESOLVED,  That  this  Commission  hereby  approves 
traveling  expense  vouchers  in  the  sum  of  $376ol3,  expenses 
of  Deputy  City  Attorney  James  B,  Brasil,  incurred  on  trip 
to  Washington,  D,  C.  on  October  30-31,  1967,  for  attendance 
at  Civil  Aeronautics  Board  hearing  in  the  Southern  Tier 
Competitive  Nonstop  Investigation,  Docket  No,  1825 7 o 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utxlities  Commission 
at  its  meeting  oj  '■  


Secretary  ar 

li  Assistant  G| 

pneral  Manager 

PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLVED,  That  this  CcTmnission 
hereby  awards  to  the  lowest  regular 
and  responsible  bidder,  the  follow- 
ing contract: 


San  Francisco  Water  Department  Contract 
No.  1252  -  Laying  of  6- Inch  Ductile  IrorP 
Main  in  Santa  Barbara  Avenue  and  Eea,d-^''^-y 
Street  -  to  ¥.  L.  Pairey,  in  the  amount 
of  $5,856. 10  -  net,  and  all  other  bids' 
for.  the  above  described  work  are  hereby 
rejected. 


•■•a  Co 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of. 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  N 


RESOLVED;,  That  this  Commission 
hereby  awards  to  the  lowest  regular 
and  responsible  bidder,  the  following 
contract: 

San  Francisco  Water  Department  Contract 
No.  1333  -  Laying  of  12- inch  Ductile 
Iron  Main  in  Army  Street  Circle  between 
Army  and  Marin  Streets,  to  W.  L.  Sairey 
in  the  net  araoimt  of  $14,211.00  and 
all  other  bids  for  the  above  described 
work  are  hereby  rejected. 


i  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  hLL^   ■    ,■ .       - ' :  '  ^ 


Secretary  (h^  Assistant  (Seneral  Manag 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  NoT_^  ±1  


RESOLVED,  That  this 'Commission 
hereby  awards  to  the  lowest  regular 
and  responsible  bidder,  the  follow-  , 
;,,.;,ing  contract: 

,  -';.S'a|i  Francisco  Water  'Department  Contract 
Noo  1325  -  Excavation  and  Repavin^':,f or.^..„ 
Mater  Service  Renewals  -  to  McGuife  'aha''-* 
;^Hes,ter,  in  the  amount  of  $69,224.50  and 

.■^^^^11  ...other  bids  for  the  8.bove  described 
work  are  hereby  rejected. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  b\  the  Public  Utilities  Commission 

nECEIyi8ER12  1S57' 

at  its  meeting  oj  


Secretary  cmh  Assistant  (general  Manager 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLVED,  That  this  Commission 
hereby  awards  to  the  lowest  regular 
and  responsible  bidder,  the  follow- 
ing contract: 

San  Francisco  Water  Department  Contract 
No.  1341  -  Laying  of  6-inch  Ductile 
Iron  Main  in  Lincoln  Way  between  5th  and 
7th  Avenues  and  Arguello  Blvd.  between 
Carl  Street  and  Lincoln  Way,  to  W.L.Fairey, 
in  the  net  amount  of  $15,831.60  and  all 
other  bids  for  the  above  described  work 
are  hereby  rejected. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 


at  its  meeting  of. 


BTR  12  1957 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  Nd  ^ 


RESOLVED,  That  this  Commission, 
hereby  awards  to  the  lovjest  regular 
and  responsible  bidder,  the  follow- 
ing contract: 

San  Francisco  Water  Department  Contract, 
No.   1349  -  Laying  of  4- inch  and  6-inch  ^ 
Ductile  Iron  Mains  in  North  Point,  Lily,, 
and  Cedar  Streets  -  to  Lowrie '  Paving  ;Co,'^, 
Inc.,  in  the  amount  of  $21,905.00  net, 
and  all  other  bids  for,  the  above  de- 
scribed  x-/ork  are  hereby '  re  jected.  ' ,  ^-.'i^^ 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  bv  the  Public  Utilities  Commission 

DECEMa£fiil2  1967 

at  its   meeting  of   .=::r^i^,^:;^v,.^,-:.-:-r-.   .  . 


Secretary  an^  Assistant  Gineral  Manager 


PUBLIC  UTILITIES  COMMISSiON 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  NfQ     '""".X  OOQ 


resolved;  That  this  Commission 
accepts  the  v/ork  as  satisfactorily 
completed;  approves  Debit  Modification 
of  Contract  in  the  amount  of  $5^665.75; 
approves  Final  Payment  in  amount  of 
$17^711»55^  in  favor  of  Globe  Linings, 
Inc.  under  Mater  Department  Contract 
No,  1264,  Rehabilitate  Lining  at  Sutro 
Reservoir,  and  allov7s  64  (Sixty  four) 
days  unavoidable  delay  due  to  adverse 
weather  conditions  and  10  (ten)  days 
additional  time  required  by  City  for  ^  ., 
draining  basins. 

•'  .1  J. 

-     V  if 

3 

Ale 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  PuhUc  Utilities  Coynmiss-ion 

DECEMBER  12  19B7 


at  its  meeting  of 


Secretary  anAAssistant  Gcieral  Manager 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  NoiAl  J.  %  ■■■  ■  >^ 


RESOLVED;,  That  this  Commission 
hereby  authorizes  issuance  of  Water  ., 
Department' Revocable  Permit  ■  covering  '  ''•** 
use  and  occupancy  of  property  as  follows, 

-  ,    nonth  of  November  196'"',  of 

TO:     Parks  and  Recreation  Commission 
County  of  ^  San  Mateo 

Permit  to  construct  and  maintain  #322 .yp, 
hiking  and  riding  trail  through  a  portion 
of  the  Crystal  Springs  Watershed  property; 
the  alignment  of  said  trs.il  being  from  the 
intersection  of  the  easterly  watershed 
property  line  with  Benson  Way^  Belmont^ 
thence  southwesterly  a.long  an  existing 
roadway  to  a  point  opposite  the  Pulgas 
Water  Temple  and  connecting  with  the 
Staters  Hiking  and  Riding  Trail,  Pee 
waived  in  consideration  of  a  public  agency. 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTJON 


RESOLVED,  That  this  Commissioh  hereby  ap- 
proves  collections,  month  of  November  196?,  of  lia  -^o 

claims  for  damages  against  miscellaneous  debtors^  ^'"^ 
San  Francisco  Water  Department,  in  amount  of  ^522.95? 
per  list  dated  November  $0,  1967. 


I  herehy  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of- 


Ui  12  ISB7 


Secretary  ani^Assistamt  General  Manager 


PUBLIC  UTILITIES  COMMISSION 


RESOLUTION  No.. 


RESOLVED,  That  this  Commission  hereby  approves  Traveling  Expense  Vouchers 
in  the  amounts  of  |li4^fld'' and' fi^OoW  cove         exp^n^is '  biT^i,"  f i' Kenck  and 
D.  M,  Reeier,  respectively^  incurred  bnt^     to  Los  Angeles,  California  to 
attend  American  Water  Works  Association  Conference  held  October  2Uihtd^y 
October  28th,  1967o  :    '  ■  '"^  '  which 

s  month  of  November  1%?^  in 
-■;t  r^f  SI  .,?]l6«2l|,j  per  Sasi  Frtnclsco  Water  Department  list 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Uttlitj'es  Commission 
at  its  meeting  of  '  > J- m   


Secretary  ang  Assistant  (Je 


neral  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  , 


RESOLUTION  No 


RESOLVED,  That  this  Commission,  on  the  recommendation 

of  the  General  Manager  of  Public  IJtiiitieSj  the  Water  Department 
General  Manager  and  Chief  Engineer,  and  the  City  Attorney^  hereby 
approves  the  write-off  of  tancol lect ible  accounts  receivable  which 
are  more  than  ninety  days  past  due,  month  of  November  1967#  in 
the  amount  of  $l,7l6«2i|,,  per  San  Francisco  Water  Department  list 
of  November  30$  1967o  ^ 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 

^^LLtHbtH  12  1S67 


at  its  meeting  of- 


Secretary  a 


nt  General  'Manager 


pueuc  UTguTSES  commission 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  N©.- 


owe; 

RESOLVED,  That  this  Commission  accepts  the  work  performed  under 
Contract  No.  MR-518,  Exterior  Painting  -  Kirkland  Bus  Yard 
Buildings,  as  satisfactorily  completed  and  approves  final  payment 
in  the  amount  of  $3,391.00  in  favor  of  the  Contractpr,  C.  L. 
Disheroon  Painting  Company.  w..*..-»,«»-»»...-»*w 


Paul  W,  FraBher 


Cecile  Perry 


iO  ^>^'  »^ 


J ,  I .  Barron 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  bv  the  Public 

uEChMPrR  12  1957 

at  its  meeting  of  


Utilities  Commission 


Q 

Secretary  anaj 

fiissistant  Ge{ 

leral  Manager 

PUBLIC  UTIUtib  C^OMM^UMi 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No^  ^  """ .■^'^■^"^■Jf's^ 


RESOLVED,  That  this  Gommission  approves  and  c 
hereby  requests  the  Controller's  concurrence  in  amendment 
of  Rules  and  Regulations,  Public  Utilities  Commission 


Revolving  Funds,  as  follows:  

San  Francisco  Municipal  Railway 
Rule  7-S-l 


"■^neous  usage  by 


Add 


1 2s  a t  i.  o.  p  e  rmit '  't^e ; 

Signatures 


Principal 


Counter 
cons  id  T"^-^-^"-  ^ 


ye  requirear 


^  R.  Mason  ^  ^*^^^'='^-'3'/'l.- 'Barron 

sent  J',  J,  Scheif ler  ■      passage  ox, -a  resaxution  for 


Delete 


Rule  7-^-2 
Add 


Delete 


.-^r'^s  ta  simpU?^!  ^'^  ^^rasher 


Q 


.:lmBes  of  PK^i^^^pachtner 
Cecile  Perry 

■  .  „    u  ...  ..d  or  caficalj,  and  execute. 

and.  be  it  f^.rther 
F.  J.  Scheifler  J.  I.  Barron 

ig  within  ^^.---g^^  Scheifler' 
.        .!..., ission  siibject  tv.  u.,.::..^.r;u.m 
-  .:h  i  t  f  al3.irig  within  Class  5 

by  resoi  .        ,  of  this  Cottw'! -a.^  lo^  ,  «nbject 
It  opon  usaga;  and,  hp ^.^^  Frasher 

'  "  H.  J.  Pachtner  anS. 


pears 


ic 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  PuhUc  Utilities  Commission 
at  its  meeting  of  OECENIi'^iR  12  1987  


Secretary  aiw  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


WHEREAS,  The  revocable  permits  now  authorized  by  the  Public 
Utilities  Commission  fall  within  five  general  classes,  namely: 

1.     Gardening  and  landscaping  by  adjoining  property  owners  - 
no  permit  fee; 

2o     Street  and  utility  crossings  and  miscellaneous  usage  by 
public  bodies  -  no  permit  fee; 

3.  Uses  by  non-profit  organizations  -  no  permit  fee; 

'^"^^'^f  i  ■■■-elect  Joseph  h 

4.  Crossings  by  private  utility  companies  -  permit  fee  required; 

5.  Coramercial  usage  -  subject  to  a  consideration;  and, 

WHEREAS,   Present  procedure  requires  passage  of  a  resolution  for 
each  permit;  and 

WHEREAS,  This  Co:rnmission  desires  to  simplify  procedures  and 
expedite  authorization  for  certain  classes  of  permits:     now,  there- 
fore, be  it 

RESOLVED^  That  this  Commission  hereby  authorizes  the  General 
Manager  of  Public  Utilities  to  issue,   amend  or  cancel,   and  execute 
all  permits  falling  within  Classes  1,   2,   and  3  as  above  listed, 
without  a  permit  fee;  and,  be  it  further 

RESOLVED^  That  each  permit  falling  within  Class  4  shall  be 
authorized,  by  resolution  of  this  Commission  subject  to  a  minimum 
permit  fee  of  $75,   and  that  each  permit  falling  within  Class  5 
shall  also  be  authorized,  by  resolution  of  this  Commission,  subject 
to  a  consideration  dependent  upon  usage;   and,  be  it  further 

RESOLVED,  That  the  General  Manager  of  Public  Utilities  be  and 
is  hereby  authorized  to  require  proper  insurance  or  performance 
bond,  when  in  his  judgment  such  insurance  or  performance  bond  appears 
to  be  warranted;  and,  be  it  further 

RESOLVED,  That  this  Commission  hereby  authorizes  the  General 
Manager  of  Public  Utilities  to  delegate  the  within  authority  to 
the  Secretary  and  Assistant  General  Manager,  Administrative,  Public 
Utilities,   and  to  Department  Heads j    and,  be  it  further 

RESOLVED,   That  Resolution  No.   67-0833,   adopted  September  12, 
1967,   is  hereby  rescinded. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

M  Us  m«tmg  of  ^DiGOjiSER  12- 1967  

Secretary  and^ssistant  Gerieral  Manager 


PUBLIC  UTILITIES  COMMISSION 

.  ;c:itY;  AND  county  of  san  francisco 

RESOLUTION  No._ 


..3ts  the  Controller  to  allot  funds 
■uch  funds  as  are  or  will  be  available  xn 

RESOLVED,  That  this  Commission  hereby 

authorizes  retroactively  the  General  Manager  of 

Public  Utilities  to  proceed  to  New  York, New  York, 
•^te  .00 
and  Chicago,  Illinois,  with  Mayor-elect  Joseph  L, 

Alioto,  on  December  10-12,  1967,   to  confer  on 

.Carlton  19  6'  .00, 

various  public  utility  matters. 

%^Qdii  dtid        August  22^  1962 
..^ds,  oka  (of  which  $100  . 

i.  Woods 


7  6S0.DG 
rch  30,  imi  $20,7% 
m  19,  1967    ■  V  > 


■       -  .... ...  . 

ions  -.  .  ,  . 
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I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utihties  Commission 
t  its  meeting  o/_____..__.5^^^?»^er_^  


La  j 


Secretary  andJfKssistarit  General  Manager 


PUBLIC  UTILITIES  COMyilSSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


Resolution  No.  67-"1070-MR 

RESOLVED,  That  on  recommendation  of  the  General  Manager  of 
Public  Utilities,  the  General  Manager,  Municipal  Transit  System,  the 
General  Claims  Agent  thereof,  and  the  City  Attorney,  this  Commission 
approves  and  hereby  requests  the  Controller  to  allot  funds  and  to 
draw  warrants  against  such  funds  as  are  or  will  be  available  in 
payment  of  claims  against  the  Municipal  Railway, 


Claimant 

Litigated  Settlements 

MC    Ruth  iJaite 

TC    Rose  Kaljian 

TC    Leslie  Carlton 
Beck,  Jr. 

TC    Arva  Bradbury 

MC    Sharon  K.  Woods  and 
Ronald  Woods,  aka 
Ronald  K.  Woods 


Date  of  Accidents 
July  11,  1964 
October  24,  1963 
January  14,  19  67 


December  30,  1964 
August  22,  1962 


Settlements 
$  900.00 
3,500.00 
1,400.00 

1,750.00 


9,500.00 
(of  which  $100  is  PD) 


Non-litigated  Settlements 

TC    Gloria  Petrucci  September  9,  1967 

MC    Cleoda  M.  Thompson  March  30,  1967 

MC •  May  S.  Gleason  June  19,  1967 


650.00 
820.79 
1,456.00 


Judgment 
None 

RESOLVED,  That  the  portion  of  Resolution 
No.   67-0666-MR  dated  7-25-67  pertaining  to  the  sum 
of  $756.47  to  Judith  Lyn  Stewart,  is  hereby  amended 

to  include  payment  of  an  additional   669.00 

to  reflect  a  total  settlement  of  $1,425.47 

RESOLVED,  That  the  portion  of  Resolution 
No.  67-1037-MR  dated  11-28-67  pertaining  to  the  sum 
of  $635.55  to  California  State  Automobile  Association 
and  De  Etta  Ross,  is  hereby  amended  to  reduce  payment 
to  $535.55,  a  reduction  of   -100.00 


Appropriation.  No.*.  7.735.804  .000' 


$20,545.79 


I  nereDy  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  its  meeting  of  December  12,  1967. 


Secretary  and  Assistant  General  Manager,  Administrative 


THOMAS  J.  BLANCHARD 

CHIEF  DEPUTY  CITY  ATTORNEY 


THOMAS  A.  TOOMEY,  JR. 

ASSISTANT  CHIEF  DEPUTY 


DEPUTY  CITY  ATTORNEYS 

NORMAN  SANFORD  WOLFF 
C.  WESLEY  DAVIS 
BERNARD  J.  WARD 
GEORGE  E.  BAGLIN 
DONALD  J.  KROPP 
JEROME  COHEN 
AGNES  O'BRIEN  SMITH 
GEORGE  P.  AGNOST 
ROBERT  M.  DESKY 
SAMUEL  E.  YEE 
RAYMOND  J.  REYNOLDS 
PATRICK  R.  KELLY 
JOHN  J.  TAHENY.  JR. 
MCMORRIS  M.  DOW 
PAUL  J.  Dl  NOIA 
ROBERTA.  KENEALEY 


ROBERT  R.  LAUGHEAD 

CHIEF  VALUATION  AND 
RATE  ENGINEER 


THOMAS  M.  O'CONNOR 
CITY  ATTORNEY 

CITY  HALU 
SAN  FRANCISCO.  CALIFORNIA  94102 
KLONDIKE  6-33  1  5 


December  11,  1967 


WILLIAM  F.  BOURNE 

PUBLIC  UTILITIES  COUNSEL 


WILLIAM  E.  MULLINS 

CHIEF  TRIAL  DEPUTY 


DEPUTY  CITY  ATTORNEYS 

DONALD  J.  GARIBALDI 
JAMES  J.  STARK 
ROLAND  J.  HENNING 
EDMUND  A.  BACIGALUPI 
RAYMOND  E.  AGOSTI 
MICHAEL  C.  KILLELEA 
JAMES  B.  BRASIL 
DONALD  K.  NEGI 
H  .  LeROY  CANNON 
GEORGE  E.  KRUEGER 
WILLIAM  J.  MALLEN 
HERMAN  DAVID  PAPA 
WILLIAM  C.  TAYLOR 
RAYMOND  D.WILLIAMSON.  JR. 
WILLIAM  R.  LOWERY 
WILLIAM  C.  GORDON 
EDWARD  J.  ROTHMAN 


PAUL  B.  HOLM 

ADMINISTRATIVE  ASSISTANT 


Public  Utilities  Commission 

287  City  Hall  'v  \ 

San  Francisco,  California  94102 

Attention:  Mr.  James  K.  Carr 

General  Manager  of  Public  Utilities 

Subject:    Cable  Car  Incident  of  December  3,  1967 
at  Hyde  and  Bay  Streets 

Gentlemen: 

Pursuant  to  the  direction  given  by  you  at  your 
meeting  of  December  5,  intensive  investigation  has  been 
under  way  for  the  purpose  of  determining  the  factors  which 
contributed  to  the  cable  car  accident  that  occurred  at  6:22  p»m, 
on  December  3  at  Hyde  and  Bay  Streets. 

X  have  kept  apace  of  this  investigation  in  careful 
detail  so  that  I  may  fulfill  my  charter- imposed  responsibilities 
as  legal  adviser  to  your  conaaission.  On  last  Friday,  December  8, 
I  was  present  throughout  a  lengthy  segment  of  such  investigation 
conducted  under  the  direction  of  Utilities  Manager  James  K.  Carr, 
and  participated  in  by  numerous  Municipal  Railway  and  Utilities 
Engineering  Bureau  staff  members*    After  study  in  depth  of  the 
City's  present  legal  situation,  as  created  by  all  of  the  cir- 
cumstances disclosed  to  date  by  the  investigation,  which 
circumstances  I  consider  together  with  applicable  law  and  with 
our  local  litigation  experience,  I  feel  it  necessary  that  I 
make  the  observations  and  recommendations  which  follow. 

It  is  my  opinion  that  in  any  litigation  which  may  result, 
the  liability  of  the  City  is  a  firm  certainty^     I  reach  this 
conclusion  without  regard  to  the  final  decisions  of  the  investiga- 
tion; that  is,  without  regard  to  whether  it  be  determined  that 
the  accident  was  due  to  defective  equipment,  or  to  blameworthy 
action  or  inaction  by  the  crew,  or  to  any  combination  of  such 
possible  causes*    While  the  issues  just  mentioned  appear 
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CITY  AND  COUNTY  OF  SAN  FRANCISCO 


THOMAS  M.  O'CONNOR  ;  ■  . 

CITY  ATTORNEY  ■  . 

CITY  HALL 

Public  Utilities  Commissioa  2  December  11,  1967 

relevant  and  vital  to  Comniission  objectives  regarding  operation 
of  the  Municipal  Railway,  I  do  not  believe  that  liability  to  the 
persons  who  suffered  injury  and  property  damage  can  be  escaped 
as  the  product  of  any  cumulative  investigation. 

Hence,  I  recommend  the  immediate  adoption  of  Commission 
policy  for  the  compromise  and  settlement  of  claims  of  all  persons 
injured  in  person  or  property,  so  long  as  any  claimant's  demand 
is  supportable  in  fact  and  reasonable  in  amount. 

The  views  expressed  herein  have  been  framed  after 
extensive  study  of  this  problem  with  Public  Utilities  Counsel 
William       Bourne.    Should  you  desire  further  consultation  upon 
these  matters,  we  remain  available  at  your  convenience. 


Very  truly  yours,  v 

TH(mS  M.  O'CONNOR 
City  Attorney 

■        '  ■      -    '        '      '~)  '  ^ 
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HETCH      HETCHY      I'JATER  SUPPLY 
POWER      AND      UTILITIES      ENGINEERING  BUREAU 


MEMORANDUM 


TOs  JAMES  K.  CARR 

General  Manager  of  Public  Utilities 

FROM.:  ORAL  L.  MOORE 

General  Manager 

SUBJECT:    MONTHLY  REPORT  ON  ACTIVITIES  OF  THE  DEPARTMENT 


HETCH  HETCHY  PROJECT 


DATE:    December  12,  196T 


Highlights 

Due  to  early  December  storms  on  the  Hetch  Hetchy  Project  precipitation  to  date  is 
approaching  normal.    Storage  conditions  are  excellent  due  to  the  record  runoff 
last  summer. 


Following  is  a  summary  of  water  conditions : 


Capacity  in 
Reservoir       Acre  Feet 

Hetch  Hetchy  360,UOO 

Lake  Lloyd  268,800 

Lake  Eleanor  2T>100 

656,300 


Storage  in 
Acre  Feet  on 
December  1,  196? 

206, 6kO 

181,630 

15>005 


Per  Cent 


Storage  in 
Acre  Feet  on 


Capacity    1)ec,ember  L»-  1966 
57  159,780 
68  i^5,190 
55  19>QQ0 
223,970 


Per  Cent 
of 

Capacity 
kk 
17 
70 


During  the  month  of  November,  Moccasin,  Dion  R,  Holm,  and  Robert  C.  Kirkwood  Power- 
houses generated  U3, 730, 000,  27,592,000  and  51,123,000  kilowatt-hours  respectively, 
for  a  total  of  122  ,i|l+5 ,000  kilowatt -hours ,  having  a  value  in  excess  of  $857,000. 
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Dion  R,  Holm  Powerhouse  was  shut  down  on  November  Ik  at  11  p.m.  and  will  remain  out 
of  service  for  about  a  month  in  order  to  use  up  the  surplus  electric  energy  that 
was  banked  with  the  P.G,  &  S,  during  the  heavy  spring  runoff.    Under  the  terms  of 
the  contract  with  the  Company,  generation  in  excess  of  load  requirements  is  credited 
to  the  City's  account  but  must  be  withdrawn  during  the  ensuing  eleven  months.  The 
net  effect  of  this  arrangement  will  be  to  conserve  water  in  storage  for  use  in 
power  generation  in  the  next  calendar  year.    During  the  shutdown  period  the  P.G,  &  E, 
has  waived  charges  for  demand  deficiency  up  to  the  full  capacity  of  the  powerhouse. 

The  Shell  Chemical  Company  shut  down  its  fertilizer  operation  at  its  Pittsburg 
plant  during  the  month  of  November  and  is  terminating  its  contract  with  the  P.G,  &  E, 
for  electric  service.    This  contract  which  had  been  assigned  to  the  City  and  County 
of  San  Francisco  by  the  P.G.  &  E.  Company  was  reassigned  to  P.G,  &  E,  effective 
November  30,  196t.    The  P.G.  &  E,  Company  is  assigning  another  customer  to  the  City 
to  replace  the  loss  of  Shell  so  that  the  full  output  of  the  Hetch  Hetchy  Power 
System  may  be  utilized. 

New  Don  Pedro  Project  construction  is  well  underway.    The  excavation  of  the  diversion 
tunnel  is  now  proceeding  downstream.    The  dam  site  is  being  cleared,    A  permanent 
vista  point  and  road  leading  thereto  are  nearly  completed  and  will  permit  visitors 
to  conveniently  view  the  dam  construction. 

Upon  request  of  the  City  Attorney,  staff  is  researching  past  contracts  to  determine 
possible  basis  for  anti-trust  action  on  plumbing  fixtures  and  plumbing  brass 
fittings . 

HETCH  HETCHY  ENGINEERING 
South  Fork  Crossing 

A  report  on  the  relocation  of  this  section  of  the  Hetch  Hetchy  Aqueduct  which  is 

subject  to  rockfalls  and  landslides  has  been  submitted  by  the  consultants.  Cost 
estimates  are  included.    Staff  is  reviewing  the  findings  and  recommendations. 
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Repave  Streets,  Lower  Moccasin  Village 

Two  "bids  were  received  on  November  30,  196?  for  Hetch  Hetchy  Contract  No.  ^+05, 
Repave  Streets,  Lower  Moccasin  Village.    The  low  bid  of  $9,632.00  was  submitted 
by  the  George  Reed  Inc.,  P.  0,  Box  5^8,  Sonora,  California.    Second  bid  was 
$15,966.00,    Award  of  contract  has  been  recommended  to  low  bidder. 

Gaging  Station  Below  O'Shaughnessy  Dam 

Plans  and  specifications  were  completed  for  Hetch  Hetchy  Contract  No.  UOO,  Improve- 
ments to  Gaging  Station  Belovr  O'Shaughnessy  Dam,    The  contract  will  be  submitted  to 
the  National  Park  Service  for  approval  prior  to  advertising  for  bids.    Work  is 
expected  to  start  next  spring.    Estimated  cost  of  the  work  is  $20,000, 

AIRPORT  ENGINEERING 
Industrial  Waste  Program^ 

The  South  Oxidation  Pond  barrier  has  been  replaced  and  operations  have  returned  to 
normal.    Laboratory  analyses  over  a  period  of  several  months  have  demonstrated  that 
all  industrial  waste  effluents  at  SPIA  are  now  of  a  satisfactory  quality  to  meet 
the  Regional  Water  Quality  Control  Board  requirements.    To  insure  that  high  quality 
standards  are  maintained,  a  program  of  continuing  surveillance  of  tenants'  dis- 
charges and  operations  has  been  established. 

The  Airport  Department,  with  UEB  technical  advice,  is  continuing  negotiations  with 
South  San  Francisco  and  San  Bruno  on  a  joint  agreement  to  treat  Airport  sanitary 
wastes. 

Federal  Aviation  Administration 

We  are  awaiting  approval  from  the  Federal  Aviation  Administration  to  award  Contract 
A-U86,  Pavement  for  Taxiway  G  and  Taxiway  F  Reconstruction,  to  the  low  bidder, 
Lowrie  Paving  Co,,  in  the  amount  of  $587,550.00,    This  approval  has  been  delayed 
due  to  the  current  restrictions  of  Federal  spending, 
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Uniform  Design  Standards  and  Regulations  Governing  Tenant  Construction 
A  manual  setting  forth  uniform  design  standards  and  regulations  governing  tenant 
construction  and  alterations  at  the  Airport  was  completed  and  submitted  to  the 
Public  Utilities  Commission  for  approval  and  adoption.    The  Commission  has  been 
requested  to  make  the  above  regulations  effective  January  1,  1968» 

In  order  for  the  Utilities  Engineering  Bureau  to  efficiently  process  the  tremendous 
increase  in  tenant  work  at  the  Airport,  it  is  necessary  to  adopt  uniform  procedures 
to  control  the  work.    Now,  for  the  first  time,  design  standards  and  codes,  Airport 
rules  and  regulations,  procedures  for  the  submittal  of  plans  and  specifications, 
rent  credit  procedures,  compliance  with  the  Master  Plan,  Art  Commission  approval  and 
requirements,  etc. ,  have  been  spelled  out  in  detail  in  a  single  manual  to  serve  as  a 
guide  for  tenants,  lessees,  and  their  consulting  engineers  and  architects. 

The  manual  was  prepared  after  many  hours  of  meetings  and  discussions  with  Airport 
management,  and  incorporates  the  views  of  that  management  with  respect  to  tenant 
relationships.    The  Airport  Department  has  reviewed  and  approved  the  final  draft 
of  the  manual  presented  for  adoption. 

The  manual  constitutes  the  formal,  first  stage  implementation  of  the  responsibility 
delegated  by  the  Commission  to  the  Utilities  Engineering  Bureau  under  Resolution 
No,  22919  to  review  plans  of  all  construction  proposed  to  be  built  by  City's 
lessees  at  San  Francisco  International  Airport,  and  to  inspect  lessee  construction 
while  in  progress  to  insure  compliance  with  the  required  standards.    The  second  stage 
will  be  the  adoption  of  a  manual  of  procedures,  now  in  preparation,  involving 
building  permits,  plan  checking  and  building  permit  fees,  required  inspections, 
certificate  of  occupancy,  etc.,  comparable  to  those  established  by  the  City's 
Department  of  Public  Works  Bureau  of  Building  Inspection,  in  furtherance  of  the 
Commission's  Resolution  No.  22919. 
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Bids  Received 


Contract  No. 
A-k9k 

A-511 
A-521 


Title 


A.5IT 


Installation  of  P'lexible 
Connections,  South  Terminal 

Water  and  Drainage  Lines 
Extension  to  Road  R-21 

Central  Terminal  Building 
Flags  and  Poles,  East  Side 
(Informal) 

Station  B  and  h  KV  Addition, 
Central  Terminal  Building 


No.  of 

Bids 

5 
17 


8 


Low 
$17,682.00 


High 
$26,175.00 


*    85,126.50  $150,053.00 


1,130.00 


$108,650.00  163,900.00 


*  Low  bidder  has  requested  permission  to  withdraw  his  bid  without  penalty  because 
of  an  error  in  bid  preparation. 


Plans  and  Specifications  Completed 
Contract  No,  Title 


Estimated 
Cost 


A-510 
A-520 
A-522 

A-527 
A-529 


Construction  of  Mail  and  Cargo  $100,000 
Cart  Roads 

Exterior  Cleaning  of  Piers  11,000 
and  Concourses 

Sandblast  Comparison  Panels  500 

South  Terminal  Sidewalks 

(informal) 

Painting  Runway  Markings,  9,000 
Runway  1R-19L 

Surface  Treatment  for  U,800 
Asphalt ic  Concrete 
Pavement  (informal) 

Installation  of  Blast  Fence  5,000 
at  UAL  Gate  27  O^nformal) 


Status 
Awaiting  approval 

Bids  due  12/7/67 

Awaiting  approval 

Awaiting  funding 
Bids  due  12/7/67 

ft      ti  II 


Tenant  Construction 


American  Airlines 


Plot  7S,  New  Storage  Addition 
Freight  Office  Bldg.  Plot  9 


5- 


Western  Greyhoimd 


Western  Airlines 


Pacific  Airlines 


PSA,  Pacific  &  Delta 
Pacific  SW  Airlines 
Trans  World  Airways 
United  Airlines 


Atlantic  Richfield 


Butler  Aviation 


Council  of  Cal.  Growers 
Flying  Tigers 


Aviation  Fuel  Line  Installation 
Plot  3D  Development,  Dikes  &  Tanks 
Pavement  for  New  Operations  Area 
Asphalt  Paving,  East  of  Plot  T-N 
Display  Case  in  North  Concourse 
Modii.  to  Hangar,  Plot  IT 
Aircraft  Apron  Asphaltic  Paving 
Installation  of  Hangar  Doors 
Alterations  Rm,  20,  Central  Term, 
Enlargement  of  Departure  RM.> 
Plot  3 ,  New  Maintenance  Garage 
Expansion  of  Hangars  10  &  11 
Flight  Kitchen  Expansion,  Site  Prep, 
Temporary  Parking  Lot,  South  of  R-3 
Construction  of  Cargo  Access  Road 
Building  No.  15 »  Convert  shops  to  office 
Sheet  Metal  Shop  Training  Room 
Pier  C  Hexagon,  Add'l  Light 
Gate  Room  21  &  27  Remodel 
Maintenance  Base  Facilities,  Plot  12 
Additions  &  Modifications,  Pier  F 
Installation  of  Air  Conditioning 
New  Bus  Term,  8=  Waiting  Room 


MUNICIPAL  TRANSIT  SYSTEM  ENGINEERING 
Repaving  Presidio  Trolley  Bus  Yard 

Five  "bids  were  received  on  November  l6,  I967  for  Mimi  Contract  No,  535,  Repaving 
Presidio  Trolley  Bus  Yard.    The  low  bid  of  $6l,67T.OO  was  submitted  by  McGuire  and 
Hester  of  Oakland,  California.    High  bid  was  $93 ,156, 00,    Award  of  contract  has 
been  recommended  to  the  low  bidder. 

Relocation  of  Elkton  Yard  Buses 

Staff  investigated  and  submitted  an  estimate  to  Muni  management  on  the  use  of  the 
north  basin  of  the  Water  Department's  Balboa  Reservoir  on  Ocean  Avenue  for  the 
temporary  parking  and  storage  of  buses  due  to  BARTD  construction  at  Elkton  Yard, 

Cable  Winding  Machinery 

Plans,  specifications,  and  related  contract  documents  for  the  procurement  of  new 
tension  carriage  idler  sheaves  for  the  cable  car  ropes  have  been  transmitted  to 
Muni  management  for  approval. 
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PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 
John  F.  Shelley,  Mayor 

Room  282  —  City  Hall 
2:00  p.m. 

December  19,  1967 


COMMISSIONERS 

Thomas  P.  White,  President 
Thos.  F.  Stack,  Vice  President 
Oliver  M.  Rousseau 
Richard  N.  Goldman 
Joseph  I.  Kelly 


DEPARTMENTS 

Municipal  Railway 
Hetch  Hetchy  Project 
Airport  Department 
Water  Department 


BUREAUS 

Public  Service 
Accounts 

Utilities  Engineering 
Personnel  &  Safety 


James  K.  Carr 
GENERAL  MANAGER  OF  PUBLIC  UTILITIES 

James  J.  Finn 

SECRETARY  AND  ASSISTANT 
GENERAL  MANAGER,  ADMINISTRATIVE 


67-453 


Call  to  Order; 
Present: 


2s00  p.m. 

Coinmissioners  Thomas  P.  White,  Thos.  F,  Stack, 
Richard  N.  Goldman,  Joseph  I.  Kelly 


Absents  Commissioner  Oliver  M.  Rousseau 

President  Thomas  P.  Wnite  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Goldman. 

The  minutes  of  the  regular  meeting  of  the  Commission  held  November  28, 
1967,  were  approved. 

Approval  of  the  minutes  of  the  regular  meetings  of  the  Commission 
held  December  5  and  12,  1967,  was  put  over. 


RESOLUTION 
NO. 

67-1092 


67-1093  H 

67-1094  H 

67-1095  H 

67-1096  H 

67-1097  H 


67-1098  H 
67-1099  A 
67-1100  A 


On  motion  of  Commissioner  Goldman,  seconded  by 
Commissioner  Kelly  the  following  resolutions 
were  adopted s 

Bid  Call,  HHWS  Contract  No.  403  -  Moccasin-Newark 
Transmission  Line  Replacement  of  Dead- 
End  Clamps  (Towers  223N  to  388N)  - 
Estimated  cost,  $23,000 

AD  Contract  No.  472  -  South  Terminal 
Baggage  Conveyor  Equipment  at  San 
Francisco  International  Airport  - 
Estimated  cost,  $50,000 

WD  Contract  No.  134G  -  Levee  and  Drain- 
age VIork  at  Raven sx^jood  (San  Mateo  County) 
^     Estimated  cost,  $10,000. 

Award  of  HHWS  Contract  No.  405  -  Repaving  Streets 
Lower  Moccasin  Village  -  George  Reed,  Inc.,  Sonora- 
amount,  $9,632.00 

Hetch  Hetchy  Project  Departmental  Request  for  Funds 

Approving  collections,  transfer  and  abandonment 
of  damage  claims  -  Bureau  of  Light,  Heat  &  Power  - 
month  of  November  1967 

Revocable  Permit  to  John  W.  Neuman 

Approving  Traveling  Expense  Voucher  -  Robert  E. 
Collins,  Senior  Electrical  Engineer  -  Utilities 
Engineering  Bureau  -  $116.65  -  trip  to  Statewide 
Conference  on  Undergrounding  Utilities,  Los 
Angeles  -  November  2 9 -December  1,  1967 

Revocable  Permit  to  Evergreen  Lodge,  Mather, 
California 

Extension  of  time  to  February  23,  1968  for  award 
of  AD  Contract  No.  486 

Award  of  AD  Contract  No.  520  -  Exterior  Cleaning 
of  Piers  and  Concourse  -  Mel  Barnes  Company,  San 
Francisco  -  amount,  $9,727.00 


67-454 


vote;     Ayes -Commissioners  White,  Stack,  Goldman, 
Kelly 

Absent-Commissioner  Roi^sseau 


67-1101  A 


67-1102  A 


67-1103  A 


67-1104  W 


67-1105  W 


67-1106  W 


67-1107  W 


On  motion  of  Commissioner  Stack,  seconded  by 
Commissioner  Kelly,  the  following  resolutions 
were  adopted: 

Amendment  and  Extension  of  Insurance  and  Public 
Service  Agreement  presently  in  effect  between 
City  and  Mercury  International  Sales  and  Service 
Company 

Modification  of  AD  Contract  No.  495  -  Relocation 
of  Roads  to  Parking  Garage  at  San  Francisco 
International  Airport  -  Lowrie  Paving  Company  - 
Amount,  $1,006.56 

Completion  of  AD  Contract  No,  469  -  Improvements 
and  Additions  to  Mechanical  Equipment,  South 
Terminal  -  Original  amount,  $14,956,00 

Award  of  WD  Contract  No.  1317  -  Rehabilitation 
of  Sewage  System,  Sunol  Headquarters  -  Galbraith 
Construction  Company,  Inc.,  Hayward  -  Amount, 
$8,945.00 

Award  of  WD  Contract  No.  1348  -  Cutting  in  Butter- 
fly Valves  in  Various  Water  Mains  -  W.L.  Fairey, 
Palo  Alto  -  Amount,  $27,171.00 

Revocable  Permit  to  Pacific  Gas  and  Electric 
Company 

Completion  of  WD  Contract  No.  1301  -  Laying  of  4", 
6"  and  8"  Ductile  Iron  Mains  in  Green  and  Varennes 
Streets  -    McGuire  &  Hester  -  $23,867.40,  as 
modified 


67-1108  W 


Authorizing  execution  of  Agreement  with  James  M. 
Montgomery,  Consulting  Engineers,  Inc.,  to  design 
and  supervise  reconstruction  of  Stanford  Heights 
Reservoir 


67-1109  W 


67-1110  M 


67-1111  M 


67-1112  M 


Modification  of  WD  Contract  No.  1311  -  Replacement 
of  Pumping  Units  at  Central  Pump  Station  -  Mitchell 
Plumbing  Company  -  $8,322.38,  debit 

Modification  of  MR  Contract  No,  522  -  Relocation 

of  Trolley  Co aches -Miss ion  to  South  Van  Ness  - 

16th  to  17th  Street  -  Abbett  Electric  Corp. -amount , 

$1,022,75 

Approving  payment  of  claims  -  Municipal  Railway 
Revolving  Fund  -  month  of  November  1967  - 
$24,414.44 

Approving  cancellations,  write-offs,  compromises, 
and  collections  -  Municipal  Railway  -  month  of 
November  1967 


Vote:     Ayes -Commissioners  White,  Stack,  Goldman 
Kelly 

Absent-Commissioner  Rousseau 


67-455 


On  motion  of  Commissioner  Stack,  seconded  by 
Commissioner  Goldman,  the  following  resolution 
was  adopted s 

67-1113  Cancelling  regular  PUC  weekly  meeting  of  Tuesday 

December  26,  1967 

Vote:     Ayes-Commissioners  White,  Stack,  Goldman, 
Kelly 

Absent-Commissioner  Rousseau 


On  motion  of  Commisioner  Stack,  seconded  by 
Commissioner  Kelly,  the  following  resolution  was 
adopted s 

67-1092-MR  Approving  payment  of  claims  agianst  the  Municipal 

Railway  -  total  amount,  $19,634.78 

Vote;     Ayes -Commissioner  White,  Stack,  Goldman, 
Kelly 

Absent-Commissioner  Rousseau 

Copies  of  the  above-adopted  resolutions  are  on  file  in  the  office  of 
the  Secretary  and  Assistant  General  Manager  of  the  Public  Utilities 
Commission. 

******  > 

In  discussing  Resolution  No,  67-1099,  requesting  the  Board  of  Super- 
visors for  extension  of  time  to  award  AD  Contract  No.  486,  Mr.  Carr 
explained  this  extension  is  necessary  to  allow  the  Federal  Aviation 
Administration  sufficient  time  to  process  their  authorization  for 
award  of  the  contract.     The  project  has  the  approval  of  the  FAA,  he 
said,  but  the  Congress  has  not  appropriated  the  money  as  yet. 

Mr.  Carr  said  the  same  condition  applies  to  the  matter  of  the  two- 
way  radios  for  the  liunicipal  Railway  vehicles — the  project  has  been 
approved  but  Congress  has  not  acted  on  the  funds . 


****** 


AD  Calendar  Item  No.  4,  permitting  Atlantic  Richfield  Company  to 
self-insure  under  Section  II,  San  Francisco  International  Airport 
I  lot  3-E  lease,  was  taken  off  calendar. 

George  F.  Hansen,  Airport  General  Manager,  explained  that  Atlantic 
Richfield  Company  was  already  self-insured  for  other  improvements  at 
the  Airport  and  this  resolution  was  to  bring  the  additional  structure 
into  the  program. 

The  Commission  discussed  whether  there  was  a  format  for  periodic 
checking  of  the  financial  ability  of  those  self-insured  tenants  at 
the  Airport  to  stand  behind  any  damage  which  might  occur  to  City 
property,  which  is  the  responsibility  of  the  Controller  under  the 
Charter.     He  is  the  custodian  of  all  City  insurance. 

Mr.  Carr  suggested  that  when  these  items  requesting  permission  to 
self-insure  appear  on  the  Commission  calendar,  as  a  matter  of  policy 
the  Commission  might  request  that  in  each  instance  there  be  a  notation 
that  the  matter  has  been  checked  with  the  Controller. 


67-456 


The  matter  was  taken  off  calendar  for  further  information  from  the 
City  Attorney  and  Controller. 

i 

•k*iciis*1t 

Mr.  Hansen  explained  Resolution  No.  67-1099  which  approved  that  certain 
form  of  amendment  and  extension  to  the  Insurance  and  Public  Service 
Agreement  dated  May  15,  1961,  presently  in  effect  between  City  and 
Mercury  International  Sales  and  Service  Company  permitting  the  sale 
of  scheduled  airline  trip  insurance,  general  travel  agency  services, 
amusement  tickets,  and  supplying  general  airport  information  to  the 
public,  etc.,  at  the  San  Frcincisco  International  Airport. 

The  amendment  and  extension  provides  for  a  schedule  of  payments 
retroactive  to  August  26,  1967,   as  follows s 

25%  of  gross  insurance  sales  on  first  $400,000 

35%  "         "  "  "     from  $401,000  to  $500,000 

40%  "        "  "     in  excess  of  $500,000 

In  addition,  25%  of  all  other  gross  sales  and  service; 

and  extc^nds  the  term  of  said  agreement  for  5  years  plus  6  days, 
commencing  August  2  6,  1967. 

Mr.  Hansen  said  the  principal  airports  in  the  United  States,  Kennedy, 
Los  Angeles  International,  O'Hare,  etc.,  generally  receive  25%  of 
the  gross  insurance  sold.     San  Francisco  under  the  sound  proposal 
developed  will  receive  more  than  25%  of  the  gross. 

It  is  estimated  the  insurance  volume  reaches  approximately  $650,000 
annually  at  San  Francisco  International  Airport,  Mr.  Hansen  reported. 
Applying  this  formula,  he  said,  results  in  about  $195,000  in  revenue 
from  insurance  sales.    The  Airport  will  receive  25%  gross  in  addition 
from  the  other  miscellaneous  sales  under  this  agreement,  which  gener- 
ally runs  about  $80,000  annually,  which  will  mean  another  $20,000 
in  revenue  to  the  Airport. 

Commissioner  Stack  commented  on  the  low  amount  of  insurance  sales 
in  comparison  to  the  number  of  passengers.     He  felt  the  location  of 
the  insurance  stands  was  a  factor,  and  the  methods  of  sale  cumbersome. 

Commissioner  Goldman  called  attention  to  the  recent  statements  of  the 
Airline  Pilots  Association  relative  to  prohibiting  the  purchase  of 
life  insurance  by  the  public.     He  wondered  if  the  Comraission  should 
not  give  some  thought  to  this,  and  to  expressing  itself  as  to  what 
might  become  part  of  a  national  policy. 

Mr.  Carr  pointed  out  this  is  a  federal  matter.     It  would  take  an  act 
of  Congress  to  prohibit  saL^s  of  insurance.    As  for  the  Commission 
expressing  itself,  this  would  require  first  a  study  of  the  facts, 
and  arguments,  and  the  Commission  could  then  recomraend  legislation. 

Public  Utilities  Counsel  William  F.  Bourne  said  he  doubted  whether 
Congress  was  empowered  to  constitutionally  pass  such  legislation,  that 
the  freedom  of  contract  is  a  right  such  as  the  freedom  of  speech. 


ifkitleie* 


67-457 


In  discussing  Resolution  No.  67-1108,  authorizing  execution  of 
agreement  with  James  M.  Montgomery,  Consulting  Engineers,  Inc.,  to 
design  and  supervise  reconstruction  of  Stanford  Heights  Reservoir, 
services  not  to  exceed  $60,000,  Mr.  Carr  pointed  out  that  the 
Commission  asked  the  Department  to  go  ahead  over  a  year  ago  with 
this  work  and  approved  the  funds.     The  money  however,  was  deleted 
last  year  by  the  Board  of  Supervisors . 


Communications ; 
None 


General  Manager  of  Public  Utilities  Calendar  Items; 

Northern  California  Transit  Demonstration  Project;     Mr.  Carr  said 
that  copies  of  the  Northern  California  Transit  Demonstration  Project 
report  prepared  by  Simpson  &  Curtin,  Transportation  Engineers,  were 
mailed  to  the  Commissioners.     He  said  this  report,  which  has  been 
submitted  to  the  Public  Utilities  Commission  for  review,  is  probably 
the  greatest  compilation  of  transit  material  San  Francisco  has  ever 
had. 

Mr,  Carr  said  the  problem  at  the  moment  with  respect  to  this  report 
and  its  relationship  to  the  Muni  plan  is  the  one  presented  to  the 
Commission  jointly  with  the  City  Planning  staff  several  weeks  ago. 
Six  alternates  are  being  studied.     Some  of  the  computerized  data  in 
the  Simpson  &  Curtin  report  will  be  used  to  get  a  fix  on  the  plans 
and  discussions  are  being  held  with  the  Controller  as  to  sources  of 
funds  for  this  type  of  study,  he  said. 

In  the  meanwhile,  mechanism  has  been  set  up  for  the  continuation  of 
this  cooperation  with  the  three-agency  Board  of  Control,  participated 
in  by  San  Francisco  PUC,  A/C  Transit,  and  BARTD. 

Commissioner  Goldman  said  the  real  problem  is  money,     A  lot  of  study 
can  be  given  several  plans,  but  he  felt  it  should  be  quite  clear 
that  the  ultimate  is  the  most  desirable  for  the  community.     He  referred 
to  a  statement  made  by  Mayor-elect  Joseph  L,  Alioto  to  the  effect 
that  this  community  had  enough  foresight  and  willingness  to  build  the 
water  system  it  has  today.     Commissioner  Goldman  said  the  same  thing 
should  apply  to  the  Municipal  transit  system. 

Commissioner  Goldman  said  he  did  not  know  where  the  funds  would  come 
from,  but  it  was  the  community's  concern  basically.     He  said  he 
thought  that  with  the  amount  of  financial  accumen  San  Francisco  has, 
that  it  must  find  a  way,  and  the  Commission  must  seek  from  the  com- 
munity somehow  suggestions  as  to  how  this  can  be  accomplished.  He 
did  not  believe  going  half  way,  or  part  way,  would  be  doing  the 
community  the  service  that  should  be  accomplished. 

He  suggested  that  with  whatever  means  are  available,  a  search  should 
be  made  of  where  monies  can  be  acquired,  that  there  are  probably 
some  sources  not  thought  of  in  the  past  where  the  public  that  enjoys 
the  use  of  the  facilities,  and  not  just  the  home  owners,  could  be 
called  upon  to  help  finance  the  system. 


67-458 


Mr.  Carr  said  a  good  hard  look  was  being  taken  at  all  things,  including 
the  question  of  federal  assistance,  what  effect  a  raise  in  fares  would 
have,  what  would  happen  if  put  on  the  tax  base.     He  said  the  Controller, 
and  Accounts  Bureau  Director  William  J,  Dwyer,  are  looking  into  this. 

Commissioner  White  asked  if  the  City  sustained  additional  cost  because 
the  original  date  for  the  application  of  the  Simpson  &  Curtin  report 
was  extended  from  March/April  of  1967  to  the  present. 

Mr.  Carr  said  the  additional  time  required  resulted  in  a  run  over 
the  original  figure  for  the  study,  of  which  San  Francisco's  share  was 
$112,000.     The  Federal  government  has  ruled  that  two-third  grant 
assistance  will  apply  on  the  additional  cost,  and  Mr.  Carr  estimated 
City's  share  not  over  $5,000.     I4r,  Dwyer  will  have  the  figures  shortly, 
he  said. 

Commissioner  Stack  said  he  agreed  with  Commissioner  Goldman  about 
the  need  for  money  and  the  visionary  plan  of  an  ideal  transit  system, 
but  in  his  opinion  the  critical  decision,  the  highest  priority,  at 
this  point  is  the  type  of  vehicle  San  Francisco  will  place  in  the 
subway,  and  the  replacement  of  the  surface  fleet.     There  are  technical 
details  that  have  to  be  resolved  without  delay  if  the  1971  deadline 
is  to  be  met . 

Mr.  Carr  said  the  engineering  staff  is  going  as  fast  as  it  can,  but 
there  are  vacant  positions  which  have  not  been  filled. 

Commissioner  Goldman  said  if  there  isn't  the  manpower  to  fill  the 
jobs,  then  the  problem  should  be  presented  to  the  Commission  for  its 
decision  to  act  so  we  can  go  ahead. 

Commissioner  White  said  the  Commission  will  have  to  accept  some 
responsibility  if  the  job  is  not  done. 

Commissioner  Goldman  asked  that  the  General  Manager  of  Public  Utilities; 
1)  Bring  in  a  time  schedule  on  what  has  to  be  done  in  order  to  keep  up 
and;  2)     Let  the  Commission  know  where  he  has  personnel  to  do  the  job 
and  where  he  doesn't,  and  what  the  cost  will  be  to  get  outside  help 
if  the  Civil  Service  Commission  cannot  supply  it. 

Mr.  Carr  said  he  would  have  specific  recommendations  to  place  before 
the  Commission  within  three  weeks  where  we  are  going  to  have  to  make 
certain  expenditures.     There  will  be  a  recommendation  as  to  financing 
the  study  to  determine  not  only  the  plan  but  the  type  of  equipment 
needed.    He  said  he  was  also  working  with  George  J.  Grubb,  General 
Manager,  Personnel,  attempting  to  fill  specific  jobs.     Mr.  Carr  said 
the  whole  package  will  be  put  together  in  less  than  a  month. 

Peninsula  Watershed  Land»use  Plans     Mr.  Carr  said  the  Regional 
Planning  Committee  of  San  Mateo  County  has  endorsed  the  Water  Depart- 
ment's land-use  plan  with  the  understanding  that  Junipero  Serra 
Freeway  along  the  "ridge  route"  is  an  integral  part  of  the  plan. 
Another  meeting  is  scheduled  in  two  weeks  to  assist  in  drafting  of 
the  final  report. 


****** 

Junipero  Serra  Freeway;  Mr.  Carr  said  that  Mayor  Shelley  has  referred 
the  latest  proposal  of  the  State  Highway  Commission  to  him  for  study. 


****** 


67-459 


Roll  Calls 


Commissioner  Goldman,  with  reference  to  the  Municipal  Railway  report 
to  be  submitted  by  Mr.  Carr  in  three  weeks,  asked  whether  reference 
as  to  time  factors  as  to  City's  coordination  with  the  BARTD  develop- 
ment will  be  included  in  the  agenda. 

Mr.  Carr  said  this  would  be  given  recognition  in  putting  the  report 
together. 


On  motion  of  Commissioner  Stack,  seconded  by  Commissioner  Goldman, 
the  Commission  unanimously  adopted  Resolution  No,  67-1113,  cancelling 
the  regular  weekly  meeting  of  the  Public  Utilities  Commi&s.ion  on 
December  26,  1967. 


Mr.  Edward  Coleman,  President,  Transport  Vtorkers  Union  Local  250A, 
thanked  the  Commission  and  the  General  Manager  of  Public  Utilities 
on  behalf  of  the  Municipal  Railway  members,  for  the  realistic 
approach  taken  during  the  year  1967  to  the  problems  of  the  Municipal 
Railway,  particularly  the  employees. 


****** 


****** 


The  Commission  extended  Season's  Greetings  to  all. 


THEREUPON  THE  iViEETING  ADJOURNED. 
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pyBLlC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No  ^^"-^^^^ 


work:  ai 


RESOLVED,  That  this  Commission  apfiTOves  the 

plans  and  specifications,  and  hereby  authorizes  Bid 
Call  as  follows: 


HHWS  Contract  No.  403 — Moccasin-Newark  Transmission 
Line  Replacement  of  Dead~End  Clamps  (Towers  223N  to 
388N) . 


Contract  No.  472 — South  Terminal  Baggage  Conveyor 
Equipment  at  San  Francisco  International  Airport. 


WD  Contract  No.  1346— Levee  and  Drainage  Work  at 
Ravenswood  (San  Mateo  County) . 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meetmg  of  ^^S^^E^AIl^I^  ^  .  


Secretary  and  Assistant  General  Manager 


PUiiiC  OTILITIIS  COMMISSiONp 

CrTY  AND  COUNTY  OF  SAN  FRANCISCO 

.'V.  ^'ICAO 

RESOLUTION  Ni>>  i  A»Lj'«>'Ja„l-' 


RESOLVED,     That  this  Commission  hereby  awards  to  the  George  Reed,  Inc.,,  P.  0,  Box 
_5^8,  Sonora,  California,  as  the  lowest  regular    and  responsible  bidder,  Hetch 
Hetchy  Contract  No,  ^05,  Repaving  Streets,  Lower  Moccasin  Village,  in  the  total 
amount  of  $9,632,00;     and  that  all  other  bids  for  this  work  are  hereby  rejected, 

.race©  *=or  iS^Hm^f^  m^ixgriMmi 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  h\'  the  Public  Utilities  Commission 

DECEMBER  l  t19S7 

at  its  meeting  of  '.  ^  

S^ecretary  and  Assistant  General  Manager     — . 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCtSCO 

RESOLUTION  t4<3^.J.  -A.  . 


RESOLVED,  That  this  Commission  hereby  requests  the  Controller's  approval 
'.of  H^tch  HetQhy  Project  Request  for  Funds  in  amount  of  ^20,100.00,  to  provide 
additional  funds  for  Real  Estate  Taxes  for  1967-1968,  appropriation  no 9 
7«755o800p000, 

e  dvri.n^.  the  month  of 


I  herebv  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 

' .    ,  GEC&iVi3£n  19  1967 

at  Its  meeting  oj  _  — —  —  —  ' 


Secretary  and  Assistant  General  TAanager 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLVED,  That  this  Commission,  on  the  recommendation  of  the  General  Manager 
of  Public  Utilities,  the  General  Manager  of  Hetch  Hetchy  Project,  and  the  City- 
Attorney,  hereby  approves  the  collections,  month  of  November  196?  for  damages 
which  the  Department  has  against  miscellaneous  debtors? 


Bureau  of  Light,  Heat  and  Power 
thru  Bureau  of  Delinquent  Revenue 


Sl,288,7^ 
7l8o21 


3r  Snpf 
» for  use  ti&d 


f>  eftrtain  r«voc<»?>:t  '       


and  hereby  approves  transfer  during  the  month  of 

November  196?,  amount  SI, 510,5^  by  the  Bureau  of  p^jfeHc  yelilfcies  Coisssdsssloa 
Light,  Heat  and  Power  to  the. Bureau  of  Delinquent lierebj  affrov«  the  te'ms 
Revenue  for  collection,  and  approves  abandonment       ^^^^  aiithori'4«iS  the  exee%«. 
lander  Bureau  of  Delinquent  Revenue  authorization 
claims  in  amount  of  S3^^o3^o 


TO 


of  tli« 

Kocer ■ 


,,,  '?  ...  .V, 


; :.    '^-n-:  -,r---,-^--..-|^«tiw)  c?is  9  e^ti siting 


.1  rental  43, mx.  rate  of  ssiKty  €«mt«  per  for  tthe 


I  herel)V  cetWf^  that  the  forcgomg  resolution  u;<is  adopted  hy  the  Public  Utilities  Commission 
at  Its  meeting  oj   ^ — |  — 


Secretary  and  Assistant  General  'Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

67-1096 


RESOLUTION  No. 


WHEREAS,  the  General  Manager  of  the  Hetch  Hetchy  Water  Supply, 
Power  and  Utilities  Engineering  Bureau  of  this  Conanission  has 
reconunended  the  granting  of  a  certain  revocable  permit  for  use  and 
occupancy  of  land  and  property  under  control  of  that  department,  as 
hereinafter  set  forth; 

THEREFORE,  BE  IT  RESOLVED,  that  the  Public  Utilities  Commission 
of  the  City  and  County  of  San  Francisco  does  hereby  approve  the  terms 
and  conditions  of  the  said  revocable  permit  and  authorizes  the  execu- 
tion of  the  same  as  follows: 


TO  JOHN  W,  NEUMAN 


PERMIT  TO 

Use  a  two-wire  circuit  (non-operative)  on  9  existing  poles 
of  the  pole  line  known  as  "Mountain  Line"  communication  system  between 
Moccasin  Powerhouse  and  Priest  Reservoir  and  to  erect  11  new  poles  on 
the  old  Hetch  Hetchy  22  KV  right  of  way,  to  provide  commercial  telephone 
service  to  Permittee's  residence. 

Annual  rental  $5.40  at  rate  of  sixty  cents  per  pole  for  the 
two-wire  circuit. 


Fee  of  $75.00 


I  hereby  certjiliy  that  the  foregoing  resolution  was  adopted  by  the  Public  UttUties  Commission 

,  ,  DECEf4BERl9  1S67          ,  ,  

at  its  meeting  oj  — — i.. ^  •  i  "  f  


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLVED,  That  this  Commission  hereby  approves  Traveling  Expense  Voucher  as 
follows: 

$116065  expenses  of  Robert  E.  Collins,  52^2  Senior  Electrical  Engineer  » 

Utilities  Engineering  Bureau,  incurred  on  trip  to  Statewide  Conferences 

„  .  I»ubli-c  Utilities  Ccwdssloii  «cf  th©  City 

on  Undergroundmg  Utilities  on  November  29  -..Mm^f^ik^m  sondliloas 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 

.    ,  DECFMRnU!>  1967  ■  ^ 

ca  Its  meetino  of  z  jr>  

n 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILiTiES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  nA> 


ti/HEREAS,  the  Recreation  and  Park  Commission  by  its 


Resolution  No,  7113  adopted  on  April  13»  196?  approved  the  request  of 
Mr.  John  R.  Garrison  of  Evergreen  Lodge,  Mather,  California,  for 
permission  to  install  at  Camp  Mather  a  small  water  catch  tank  and  a 
buried  pipe:    therefore  be  it  ,  . 


an 

rf 
.,.  j- 


RESOLVED,  that  the  Public  UtaJLities  Cooanission  of  the  City 
and  County  of  San  Francisco  does  hereby  approve  the  terras  and  conditions 
of  a  revocable  perrait  for  this  purpose  and  authorizes  the  execution  of 
the  same  as  follows: 


TO;    Evergreen  Lodge,  Mather,  California 


PEEMIT  FOR:    Collecting  excess  water  from  the  overflow  of  the 
Camp  Mather  water  supply  tanks  and  constructing, 
maintainijig  and  using  a  small  water  catch  tank 
and  a  buried  pipeline  across  City-owned  land  in 
Sections  1  &  2,  T.3-S.,  R.19E.,  M.D.B.&  M., 
Tuolumne  County,  California 


Fee  of  $75.00 


Annual  rental  of  $25.00 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  PubUc  Utilities  Commission 
at  its  meeting  of  :  


(Secretary  and  Assistamt  General  Manager 


PUBLIC  UTiUIIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  Nc 


RESOLVED,    That  the  Board  of  Supervisors  of  the  City  and  County  of  San  Francisco 
is  hereby  requested  to  adopt  a  resolution  extending  the  time  within  which  an  f 
award  of  contract  by  the  Public  Utilities  Commission  may  be  made  for  Airport 
Department  Contract  Noo  '^86,  Pavement  for  Taxiway  "G"  Extension  and  Pavement 
Reconstruction  -  Taxiway  "F",  to  and  including  February  23,  19^8 j  in  order  to 
allow  the  Federal  Aviation  Administration  further  time  to  process  their  authori- 
zation for  award  of  this  contract. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.    ,  DLClIvIBER  19 .1967 

at  Its  meeting  oj  '.  '■ — 


Secretary  and  Assistant  General  Manager 


'PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLVED,    That  this  Commission  hereby  awards  to  the  Mel  Barnes  Company,  26  0*Far- 
rell  Street,  San  Francisco^  California  as  the  sole  regular  bidder,  Airport  Depart- 
ment Contract  No.  520,  Exterior  Cleaning  of  Piers  and  Concourses,  in  the  total 
amount  of  $9,727o00, 

chat 

ima  puaxxc  service  agreewieiit  dated  May  x^,  1.961^  between 
the  City  an<a  County  of  Smti  Francisco         Merctory  Inter-*- 
national  Sales  and  Service  Company  permitting  the  sale 
of  scheduled. airline  trip  insmrancer  general  travel 
-y  services r  ^amtisement  tickets*  and  smpplylug 
airport  information  to  the  piifelic^  etc*,  at 
■^rauoiseo  liit«rii.itional  airport?  Q^im^  mf  wfci^li 

B^m^^m  #f  pmfwmnbm  m^w^mtimm  t^'  ^m^m^>        Iff?,.,  of 

■  oa  tiXBt  $400,000,^  35%  from 
...m^Brnt         iB  e^C€S3  thereof,  25%  of  all 
1  and  aarBingSf  and  extending  the 
■m  of  sai^  agraemeBt  for  5  years  plus  6  days. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 


at  its  meeting  of. 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.:  6^1101  - 


RESOLVED,  That  this  Coinmission  approves  that 
certain  form  of  amendment  and  extension  to  the  insurance 
and  public  service  agreement  dated  May  15,  1961,  between 
the  City  and  County  of  San  Francisco  and  Mercury  Inter- 
national Sales  and  Service  Company  permitting  the  sale 
of  scheduled  airline  trip  insurance,  general  travel 
agency  services,  amusement  tickets,  and  supplying 
general  airport  information  to  the  public,  etc.,  at 
the  San  Francisco  International  Airport;  copies  of  which 
are  on  file  with  Commission's  Secretary,  providing  for  a 
schedule  of  payments  retroactive  to  August  26,  1967,  of 
25%  of  gross  insurance  sales  on  first  $400,000,  35%  from 
$401,000  to  $500,000,  40%  in  excess  thereof,  25%  of  all 
other  gross  commission  and  earnings,  and  extending  the 
term  of  said  agreem.ent  for  5  years  plus  6  days, 
commencing  August  26,  1967. 


I  hereby  certify  that  the  f of egoing  resoliition  wd'S-a^  by  the  Public  Utilities  Commission 
d  its  meeting  of  "^^^^^^^^iI^lJ^^I^  


^criidfy  and  Assistant  General  Manager 


PUBLIC  UTILITSES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCiSCO 


RESOLUTION 


RESOLVED,  That  this  Commission  approves  a  debit  modification  in 
the  amount  of  $1,006.56  to  provide  funds  for  additional  work  all 
as  set  forth  in  Modification  No.  1  of  Contract  No.  A-495,  Relocation 
of  Roads  to  Parking  Garage,  at  San  Francisco  International  Airport, 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  UtiUties  Commission 

^  ^.        £  b  t  i'-!     c  r'i       ^  SCIO/ 

^  its  meeting  of  ^  .  


Secretary  md  Assistant  General  Manager 


PUBLiC  yTILlTiES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANC iSCO-^ii 


RESOLUTION  Ncj 


RESOLVED,  That  this  Commission  accepts  the  work  under  Contract 
No.  A-469,  Improvements  and  Additions  to  Mechanical  Equipment, 
South  Terminal,  San  Francisco  Internatinal  Airport,  as  satis- 
factorily completed;  allows  a  total  of  60  calendar  days  of 
unavoidable  delay  due  to  inability  of  Contractor  to  procure 
material  and  approves  final  pajmient  in  the  amount  of  $2,034.02 
in  favor  of  the  Contractor,  C.  S.  Hardeman,  Inc. 


e 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 
at  its  meeting  of  —  .  .  £— J  


Secretary  and  Assistant  General  Manager-i 


CITY  AND  COUNTY  OF  SAN  FRANCSSOO 
RESOLUTION  Nf^"^"" 


RESOLVED,  That  this  Commission 
hereby  awards  to  the  lowest  regular 
and  responsible  bidder,  the  following 
contract: 

San  Francisco  Water  Department  Contract 
No.  1317  -  Rehabilitation  of  Sewage 
System,  Sunol  Headquarters  (Alameda  i'ed 
County)  -  to  Galbraith  Construction  Co^, 
Inc.  in  the  amount  of  $8,945.50,  and 
all  other  bids  for  the  above  described 
work  are  hereby  rejected. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 
at  its  meeting  of  


V  c  C  t  U  '6 1 H  I 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  CX>UNTy  OF  SAN  FRANCISCO 


RESOIiVED,  That '  this 
Commission  hereby  awards  to  the 
lowest  regular  and  responsible 
bidder,  the  following  contract: 

San  Francisco  Water  Department 
Contract  No.  1348  -  Cutting  in 
Butterfly  Valves  in  various 
Water  Mains  to  W.  L.  Pairey, 
in  the  net  amount  of  $27, 171 '00 
and  all  other  bids  for  the  above 
described  work  are  hereby  rejected. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  i«  ™««ng  of  0EC£MBEfti  9  i3B7  -  


Secretary  and  Assistant  General  Manager 


PUBLiC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION 


RESOLVED,  That  this 
Commission  hereby  authorizes 
issuance  of  Water  Department 
Revocable  Permit  covering  use 
and  occupancy  of  property  as 
f  ollovjs : 

TO:     PACIFIC  GAS  AND  ELECTRIC 
COMPANY  . 

Permit  to  extend  a  2- inch  high 
pressure  gas  main  across  a 
portion  of  Bay  Division  Pipeline 
No.  3  right  of  way;  said  crossing 
being  within  the  proposed  ex- 
tension of  Lippert  Avenue,  Fremont. 
Subject  to  a  permit  fee  in  the 
amount  of  $75- 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  PuhUc  Utilities  Commission 

.    ,  DECEMBER  19  19Si  '  /'\ 

at  Its  meeting  of  ^  ^  ^  '  "-^  ,  £  I  


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILiTSES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

M„  67-1107 


RESOLUTION 


RESOLVED,  That  this  Commission 
accepts  the  v/ork  as  satisfactorily 
completed;  approves  extension  of 
time  of  22  working  days  due  to  labor 
shortage;  approves  Debit  Modification 
of  Contract  in  the  amount  of  $1,130^90; 
approves  Final  Payment  in  amount  of 
$21,062.40,  in  favor  of  McGuire  and.^rd 
Hester  under  Water  Department  Contract 
No.  1301  -  Laying  4- inch,  6-inch  and 
8- inch  Ductile  Iron  Mains  in  Green 
and  Varennes  Streets.  Liquidated 
damages  for  twenty-two  days  were  not 
charged  as  there  was  no  loss  to  City. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  bv  the  Piihlic  UtiUties  Commission 

.    ,  DECEMBER  19  1967 

at  its  meeting  of  :  . 


1 


PUBLIC  UTILITIES  COMMISSIOM 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  Ndfrf  *   JK.^Vy<jy 


RESOLVED,  That  this  Commission 
hereby  authorizes  the  General  Manager 
of  Public  Utilities  to  execute  an 
Agreement  with  James  M.  Montgomery, 
Consulting  Engineer^, Incorporated, 
an  engineering  firm  with  wide  experience 
in  the  design  and  construction  of 
underground  reservoir  to  design  and 
supervise  the  reconstruction  of  Stanford 
Heights  Reservoir, 

Payment  for  services  are  not  to 
exceed  a  maximum  fee  of  $60, 000,  all  in 
accordance  with  an  appropriate  form  of 
Agreement  to  be  entered  into  between 
the  firm  of  James  M.  Montgomery  and 
the  Public  Utilities  Commission  through 
its  General  Manager  of  Public  Utilities. 

i  ■ 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.    ,  DECE[v1BERl9  1967  '  -"'^ 

at  Its  meetmg  of   w  ^  v  c  >  » »-  ^  __ — _  _ — 


Secretary  and  Assistant  General  Manager 


PUSyC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

,67-1109 


RESOLUTION  NO,'^ 


RESOLVED,  That  this  Comraission 
hereby  requests  the  Controller's 
certification  of  Debit  Modification 
of  Water  Department  Contract  No.  I3II  - 
Replacement  of  Pumping  Units  at 
Central  Pump  Station,  Mitchell  Plumbing 
Co.  Contractor,  in  the  amount  of 
$8,322,38,  to  remove  and  dispose  of  stion 
the  three  existing  steam  boilers, related'- 
equipment,  curbs  and  foundations  to  ^22 
bring  the  floor  level  and  to  repair  roof 
at  stack. 


I 'hereby  certify  that  the  foregoing  resohjtiov.  ivas  adopted  bv  the  Public  Utilities  Comynission 

DECE        19  1967' 

at  Its  meeting  of  -  


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  N<* 


.■  ."A-SSlOIii 

RESOLVED,  That  this  Commission  approves  a  debit  Modification 
in  the  amount  of  $1,022.75  to  provide  funds  for  additional 
work  as  set  forth  in  Modification  No.  2  of  Contract  No.  MR-522, 
Relocation  of  Trolley/  Coaches-Mission  to  South  Van  Ness-16th 
to  17th  Street. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
(3^  its  meeting  of- 


w     vn  U  L  \'\      V  \:}<%t 

Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  f^-L- 


RESOLVED,  That  this  Oommission  hereby- 
approved,  in  accordance  v/ith  Resolution  No.  16,527, 
adopted  July  16,  1956,  payment  of  claims  in  amount 
of  $24, 414.44,  made  by  the  Municipal  Railway,  month 
of  ITovember,  1967,  per  Revolving  Fund  Payment  Requests 
Nos.  2327,  2332,2342,  2351,  2356,  2361,  2368,  2373, 
2376,  2377,  2381,  2382,  2384,  2386. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

DECE[V1BER19  1967 

at  Its  meeting  of  s 


Secretary  and  Assistant  General  Manager 


PUBUC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTSON  Nd-^X—J! 


SESOLVIiD,  That  this  CoDiinission  on  the  recommendation 
of  the  General  Manager  of  Public  Utilities,  Department  Managers 
and  the  City  Attorney,  approves  the  v/rite-off  of  uncollectible 
account  receivable  v/hich  is  more  than  ninety  days  past  diie 
and  the  adjustment  of  accounts  i^eceivable,  per  the  following: 
liunicipal  _Eailwa§^,|.,„ month  of  ITovember  ,  1967,  per    •  ' 
list  of  December^4,  1967  $73.50 

rQESOLYED,  That  this  Commission  aj)proves  compromise 

-  '  -laamd        ?  :.v; v.  v 

settlements.  Municipal  Railway,  month  of  ITovember,  1967,  as 


follows: 


.  *  5a'  il 


D2BT0E 

Stokely  >A^ilson 
Grayline,  Incorporated 
Bigge  Drayage  Company 
Frank  Buckley 
Doris  Solorzano 
Yellow  Gab  Company 


BILLED 

SSTTLLM2HT 

97-59 

^  76.69 

32.03 

24.68 

34o84 

46.44 

20o33 

20o00 

39 . 94 

47o34 

97.03 

76o03 

1B62o06 

11291  as 

and,  be  it  further 

_tLoOLYLD,  That  this  Commission  hereby  approves 
Collections,  month  of  Hovember,  1967,  for  payment  of  dajnage 
claims  which  the  Municipal  Hallway  has  against  miscellajieous 
debtors,  amount  4^1,795° 34,  per  list  dated  December  4,  1967 p' 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hv  the  Puhhc  Utilities  Commission 

'      f  DECEMBER  18  1967 

at  Its  meeting  of   -  ^  LJf  ,  ^-..^  


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO  ^ 


RESOLUTION  Nd 


-  ^-  -  -  -^  Manager  of 

iral  >vstem,  the 

cnereot  -nwaission 
req . and  to 

.Die  in 


RESOLVED,  That  Resolution  No.  16,931,  adopted  ^ 
January  14,  1957,  setting  forth  official  time  and  place 


of  meetings  of  the  Public  Utilities  Commission,  be  and 
the  same  is  amended  as  follows^: 

Regular  meeting  of  Tuesday,  December  26,  1967,  An 
is  hereby  cancelled.     The  next  following 
regular  meeting  of  the  Public  Utilities 
Commission  will  be  held  on  Tuesday,  iJanuary  2, 
1968. 


$19,634 


f^er^  ternfy'ifiat  the  foregoing  resolution  was  adopted  hv  the  Public  Utilities  Commission 

DECEMBER  1^^ 


at  its  meeting  of- 


Secretarv  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Resolution  No.   6 7 -10 92 -MR 

RESOLVED,  That  on  recommendation  of  the  General  Manager  of 
Public  Utilities,  the  General  Manager,  Municipal  Transit  System,  the 
General  Claims  Agent  thereof,  and  the  City  Attorney,  this  Commission 
approves  and  hereby  requests  the  Controller  to  allot  funds  and  to 
draw  warrants  against  such  funds  as  are  or  will  be  available  in 
payment  of  claims  against  the  Municipal  Railway. 


Claimant 

Non-lit.i. gated  Settlements 

CC    Ellis  D.  Murphy  and 
Lotte  Murphy 

CC    Civil  Service  Employees 
Insurance  Company  and 
Isadore  Cantrovich 

CC    John  Bruce  Bolwell 
aka  John  Bolwell 

CC    Lorna  Maples 

MC    Filomena  Goyeneche 

MC    Mary  Dragoman 


Date  of  Accidents 
February  22,  1967 

July  23,  1967 

July  23,  1967 

February  25,  1967 
June  13,  1967 
March  6,  1967 


Settlements 
$  995.00 

1,133,04 

2,600.00 

4 , 620  .00 
700.00 
850.00 


Litigated  Settlements 

CC    Bryan  McSweeney  and 
Christine  McSweeney 


June  21,   1966  3,500.00 
(Co-defendant  to  pay  $2,000) 


Judgment 


TC    The  Borden  Company 


February  12,  1965  5,186.74  (PD) 

(Includes  costs  of  $70«65) 


RESOLVED,  That  the  portion  of  Resolution 
No.   67-10 17-MR  adopted  November  21,   19  67  pertaining 
to  the  sum  of  $1,325.00  for  iJanta  B.   Luehrs ,   is  hereby 

amended  to  include  payment  of  an  additional  

to  reflect  a  total  settlement  of  $1,375.00 


Appropriation  No.  7.735.804.000 


50.00 


$19,634.78 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  its  meeting  of  December  19,  1967. 


0 


Secretary  and  Assistant  General  Manager,  Administrative 


December  19,  1967 


TO:  MR.  JAMES  K.  CARR 

General  Manager  of  Public  Utilities 


FROM:  V.  W.  ANDERSON 

General  Manaj?er 

San  Francisco  Municipal  Railway 


SUBJECT: 


SAN  FPvANCISCO  MUNICIPAL  R.\ILWAY 
MONTHLY  REPORT 


PASSENGER  TRAFFIC  AND  REVENUE 


REVENUE  PASSENGERS 


September 

October 

November 


1967 
12,211 ,355 
12,947,431 
12,365,214 


196^ 
12,131,004 
12,783,686 
12.060,871 


Difference 
+  80,351 
+  163,745 
+  304,343 


+  0.66 
+  1.28 
+  2.52 


The  following  comDarative  information  is  taken  from 
the  most  recent  available  statistics  from  the 
American  Transit  Association. 

September  1967 r    Average--Cities  over  500,000  DODulation 

Average --All  City  Transit  Systems 


0.00 
0.79 


PASSENGER  REVENUE 

September 
October 
November 


1967 


1,720,193 
1,803,286 (A) 
1,796,053(T) 


1966 
1,697,951 
1,772,197 
1,662,330 


Difference 
+  22,242 
+      31,089 (A) 
+  133,723(T) 


+  1.31 
+  1.75 
+  2.52 


(A)    Tentative.    Passenger  revenues  account  is  still  onen  for  October  1967;  there- 
fore a  slight  change  may  be  renorted  in  the  January  1968  Monthly  Report. 

(T)    Tentative.    The  increases  or  decreases  in  Revenue  Passengers  and  Passenger 
Revenues  are  temporarily  shown  in  the  same  percentage  ratio.  Subsequently, 
when  final  fi enures  are  obtained,  the  increase  or  decrease  in  one  may  vary  a 
little  from  the  other.    This  is  due  to  the  fact  that  in  certain  months  there 
is  a  different  distribution  of  5<f,  15(f,  and  30^  fares  as  well  as  charter 
revenue  and  nassengers  carried  as  compared  with  other  months . 
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REVENUES  AND  EXPENDITURES 

Adult  fare  r»assen^er  revenue  for  the  first  five  months  of  fiscal  year  1967-1968 
was  1.46%  more  than  for  the  corresponding  period  last  year.     Total  revenues  for 
the  period  from  July  1,  1967,  through  November  30.  1967,  were  $249,684  more  than 
budget  estimates,  and  total  expenditures  during  the  same  period  were  approximately 
$8,113  less  than  budget  estimates. 


CABLE  CAR  ACCIDENT 

An  unfortunate  and  serious  cable  car  accident  occurred  at  6*22  p.m.  on  Sunday, 
December  3,  when  a  cable  car  descending  the  Hyde  Street  ^vade  collided  with  an 
automobile  at  the  Bay  Street  intersection.    A  chain  situation  resulted  involving 
further  collision  with  two  opposite -bound  automobiles  and  several  parked  auto- 
mobiles.   The  related  investigation  is  continuing  on  a  very  thorough  basis. 

IMPP0VB1ENTS  TO  MUNI  PT?OPERTY 

Nork  is  continuing  on  improvements  to  Muni  Railway  nro^nerty. 
Contract  498 

The  v/ork  called  for  in  contracts  to  provide  visitors'  facilities  at  the 
Cable  Car  Barn  to  this  point  has  been  completed.     Progress  is  being  made  in 
making  arrangements  for  expansion  of  these  facilities. 

Contract  516 

V/ork  is  in  nrogress  in  replacing  certain  concrete  floor  topping  at  the 
ground  floor  of  the  Cable  Car  Barn.     Large  sections  of  the  new  surface  did 
not  adhere  to  the  base,  and  the  work  is  being  redone  at  the  contractor's 
expense. 

Contract  513 

The  installation  of  sound-deadening  material  (acoustical  treatment)  has 
been  completed  at  Kirkland  Division  offices  and  gilley  room. 

Contract  512 

Roofing  and  rer-airs  at  the  ventilating  shaft  of  Twin  Peaks  Tunnel,  as  well 
as  the  installation  of  fencing  around  the  ventilating  shaft,  have  been 
completed. 

Contract  519 

Exterior  nainting  at  the  24th  ^  Utah  Garage,  Stevenson  Street  Substation, 
Bryant  Street  Substation,  and  VJarehouse  has  been  com.pleted.    Painting  of  the 
Potrero  Division  Office  Building  is  progressing  but  is  not  completed. 
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Contract  514 


The  installation  of  fluorescent  lighting  at  Geneva  Car  Barn  has  been  com- 
pleted. 

A  new  hedge  has  been  installed  along  the  north  side  of  the  sho-n  building  at  Kirk- 
land  bus  yard.  Additionally,  three  eucalyptus  trees  will  be  planted  on  the  south 
side  of  the  bus  yard  along  the  present  fence  on  a  trial  basis  to  determine  j?rowth 
■possibilities . 

One  of  the  trees  which  had  been  -olanted  at  the  Cable  Car  Barn  to  imr^rove  the 
a-Dpearance  of  the  -nroperty  was  destroyed  in  a  recent  windstorm.    It  is  being  re- 
placed. 


PERSONNEL  OFFICE  PROJECT 

Tlie  construction  of  a  frame  and  glass  -partitioned  office  for  the  De-oart mental 
Personnel  Officer  is  in  -nrogress  at  the  Municipal  Railway  Office  Building.  This 
change  will  permit  improved  sur)ervision  and  is  also  related  to  providing  office 
sr)ace  for  the  Public  Utilities  Commission  Contract  Compliance  Officer. 


CABLE  CAR  SYSTEM  IMPROVEMENTS 

A  guard  rail  is  being  installed  on  the  outbound  Mason  Street  cable  car  track  be- 
tween Union  and  Greenv/ich  to  avoid  derailments  in  that  area. 


New  ceiling  joists  have  been  installed  over  the  winders  at  the  Cable  Car  Barn, 
including  the  necessary  blocking  to  hold  the  joists  in  r^osition.    A  new  shackle 
for  cable  snlicing  o^neration  has  also  been  installed.    The  previous  beam  had  been 
damaged,  and  replacement  was  required. 


J  AND  N  LINE  TRACKS 

Five  hundred  feet  of  rail  was  replaced  on  the  inbound  Church  Street  track  between 
23rd  and  22nd  Streets,  as  well  as  180-feet  of  rail  on  the  outbound  Judah  Street 
track  between  15th  and  16th  Avenues.    The  -previous  rail  was  badly  worn. 


T!^JO-WAY  BUS  RADIOS  AND  BASE  STATIONS 

Fifteen  new  bus  radios  have  been  received,  and  installation  is  now  in  progress. 
Two  neu  base  stations  have  been  provided,  utilizing  a  different  wave  length  from 
that  used  in  nrevious  Muni  radio  communications.    The  current  installation  work 
is  being  done  by  Motorola  Communications  5  Electronics  Comr>any. 
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TROLLEY  COACH  HEATERS 

The  installation  of  trolley  coach  heaters  has  been  comnleted  with  the  exception 
of  24  which  have  not,  as  yet,  been  delivered.    The  latter  will  be  installed  as 
soon  as  oossible  after  they  are  received. 


SCHOOL  CHARTER  SERVICE 

Unstable  land  conditions  necessitated  the  vacation  of  St.  Teresa's  School  located 
at  19th  ^  Pennsylvania. 

In  accordance  with  authorization  by  the  Public  Utilities  Commission,  school 
charter  service  is  rirovided  to  transport  students  between  St.  Teresa's  School  and 
other  rarochial  schools  on  a  contract  basis,  the  terms  of  which  are  as  identical 
as  -practicable  to  the  school  charter  contract  with  the  San  Francisco  Unified 
School  District. 


NEV^  MISSION  SHUTTLE  SEPVICE--LINE  82 

In  accordance  v/ith  a  directive  of  the  Public  Utilities  Commission,  a  new  Mission 
shuttle  service  was  inaugurated  on  December  1,  1967.     The  line  is  designated  as 
No.  82  and  operates  along  Mission  Street  to  the  extent  -practicable  as  related  to 
BART  construction  -projects  between  Army  and  14th  Streets,  from  9  a.m.  to  6  p.m., 
Mondays  through  Fridays,  holidays  excepted.    Regular  15(|:  fares  are  charged,  and 
transfers  are  issued  and  received. 

Certain  coaches  Previously  scheduled  on  Mission  Shoppers'  Shuttle  Line  86  on 
weekdays  from  10  a.m.  to  3  p.m.  were  reassigned  to  Line  82. 

Initial  checks  indicate  very  light  patronage. 


LACUNA  HONDA  MINIBUS 

Arrangements  were  made  to  park  the  Laguna  Honda  Minibus  in  the  downtown  district 
from  3r30  p.m.  to  S r 30  P.m.,  on  December  13  and  14,  so  that  individuals  could 
deposit  crifts  for  patients  at  Laguna  Honda  Home.    On  one  of  these  days  it  was 
necessary  to  substitute  the  motorized  cable  car  for  this  purpose. 

Christmas  schedules  for  the  Laguna  Honda  Minibus  will  be  in  effect  from  December 
15  to  December  31,  1967.     During  that  period  the  Minibus  will  operate  from.  10  a.m. 
to  7  p.m.  daily,  whereas  the  regular  operation  is  scheduled  from  10  a.m.  to  3  p.m. 


EAST-!''T.ST  GA^^E 

The  East-West  Game  will  be  Played  at  Candlestick  Park  this  year  instead  of  at  Kezar 
Stadium.    The  Traffic  Department  has  prepared  special  schedules  to  provide  direct 
service  to  Candlestick  Park  on  December  30,  1967.    Routes  utilized  will  be  the 
sane  as  those  employed  for  Giants  games  during  the  baseball  season. 
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NEW  YEAR'S  EVE  SERVICE 

Ilie  Traffic  Department  has  nrepared  special  schedules  to  accommodate  transit 
patrons  celebrating  New  Year's  Eve  in  the  downtown  area.    As  in  the  past,  all 
service  will  be  rerouted  from  Market  Street  after  11:00  p.m.    This  will  neces- 
sitate turnincT  streetcars  back  at  11th  Street  and  providinf?  connecting  shuttle 
service.     Coach  lines  normally  following  Market  Street  will  be  rerouted  via 
Mission. 


GENERAL  SIGN-UP 

A  general  sipn-up  was  conducted  from  November  27  to  December  4,  1967.    Once  a 
year  all  nlatform  personnel  of  the  Municinal  Railway  have  an  opportunity  to  select 
a  Division  of  their  choice.    Out  of  1 , 779  platform  men,  1,711  signed  up  for 
various  pieces  of  work,  and  there  were  204  who  elected  to  charge  Divisions. 

The  schedules  posted  for  the  general  si.gn-up  will  take  effect  December  31,  1967. 
Changes  include  additional  p.m.  peak  service  on  the  California  Street  cable  car 
line,  as  well  as  adjustments  on  eveninps,  Saturdays,  and  Sundays  on  that  line  to 
■nermit  closer  adherence  to  schedules.     Line  SO-Ex-nress  is  adjusted  to  Provide  a 
more  even  distribution  of  passengers.    An  additional  trif^  is  nrovided  on  Line  81 
following  school  dismissal  because  of  increased  patronage.     Saturday  schedules  on 
Line  47  are  adjusted  to  permit  closer  adherence  to  schedules. 

MUNI  LADY  OF  THE  MONTH 

Operator  Ann  Marie  l^ihitten.  Cap  818,  became  the  197th  Muni  Man  ("Lady")  of  the 
Month  at  ceremonies  conducted  at  Geneva  Division  on  November  30,  1967.    Mr.  Thomas 
P.  White,  President  of  the  Public  Utilities  Commission,  presented  the  Certificate 
of  Merit  to  Operator  Kliitten:  and  Mr.  James  K.  Carr,  General  Manager  of  Public 
Utilities,  participated  in  the  nropram. 


